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Sir, 


I have the honour to submit my Annual Report for the year 1908-1909. 


1, CONSERVATION. 


Work on the conservation of ancient monuments proceeded ia various parts of 
the Presidency, but the amount expended was largely below the sanctioned grant. 
This was in some measure due to the misconduct of the late office manager Р. S, 
Krishnaswami Aiyar, D.A., who in the course of the year suppressed a large number of 
official docaments of all kinds including numerous estimates fur conservation тера та, 
ТЕ these had been immediately placed before ше аз has always been the case hitherto, 
they would, in due course, have been wholly or partly executed during the year. 
But this was only discovered shortly after the close of the year. The work actually 
accomplished is stated in the reports from the Publie Works Department herein 


embodied (Part 11). 
9, EXPLORATION AND EXCAVATION OF ANCIENT SITES. 


Some important discoveries of ancient Buddhist remains in the Vizagapatam 
district, and excavation at the sites were made. An unusually large amount of this 
work was accomplished, chiefly through operations having been conducted almost 
continuously throughout the year, with only a slight break in the hot weather, 

Buddhist monastery at Sankaram.— With the permission of the Raja of 
Vizianagram the remains have now been declared protected under the Ancient 


Monuments Act. 
In the previous year’s annual report (pages 2—3) a slight description was given 
Pts hich had begun at the newly discovered Buddhist monastery on 


of the excavations w ч 
the Sankaram hills near Anakapalle. This extended well on towards the olose of the 
year and was completed in so far аз the buried buildings and monoliths are concerned, 


There yet remains a final examination of some extensive deposits of ashes which havo 
folded large numbers of coins, inscribed seals, pottery and other objects of great 
Interest. ‘This can be undertaken at some future date. 
A fully detailed and profusely illustrated account of the work at Sankaram 
was prepared and sent to the Director-General for inclusion in his annual report, I 
may note that these Buddhist remains are unique and of great interest. The account 
of the discovery in last year's report, brief though it was, scems to have excited soma 
interest in the local Buddhist world, for I had several enquiries regarding them 
from leading Buddhist authorities in India and Ceylon. The remains stand on two 


adjoining hills standing adjacent to each other east and west in a wide plain! of 
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rice fields. The rock strata огор out at varions places and especially along the ridges, 
On the west hill there are hundreds of rock-cut d@gobas of various sizes, two 
monolithic sfipas and two rock-cut eaves, in one of which is a rock dágoba. Some of 
these previously appeared on the surface, but many were wholly or partly buried and 
have only now been excavated. 


On the east hill the whole of the west slope is covéred with groups of dāgobas, 
mostly monolithic but partly stractural, standing on rock-cut platforms ог terraces 
which converge up to a large rock-eut and brick & ра $n the summit: The dome 
of the вітра which was constructed of brick has now almost entirely disappeared. 
The brick casing of the circular and square platforms however still remain. Groups 
of rock-cut and brick dágobas and small chaityas surround the sízpz. In two of 
these brick dágobas stone relic caskets in the form of miniature déigobas were found. 
Some of the groups of the smallest of the dégobas which stand on the terrace around 
the stupa are encased in either square or circular brick buildings. 


In the sides of this hill are six rock-eut eaves, some of which have sculptured 
panels in an archaic style of art. They do not exhibit much variety, aud generally 
consist of a seated Buddha and attendants. Occupying the whole eastern summit of 
the east hill and separated by a passage from the western зітре is a rectangular mass 
of cut-rock about 150 fect long by half that in breadth and 12 feet in height. On it 
are the foundations and walls of а chattye surrounded by cells, and with a hall and 
various buildings in front, Ata lower level and situated against the north-east, east 
and south sides of the rectangular rock on which the cAaifya stands, are long rows 
of brick and monolithic cells with most of the walls existing for nearly their original 
height. Facing those on the north and east sides and separated from them by а 
passage is another row of cells, 


Around the north, east and south upper slopes of the east hill are а series of 
terraces which wero originally used as habitations, for here have been found great 
masses of ashes containing pottery, coins, seals, terracotta inscribed tokens and 
various other small artieles of interest, Coins and terracotta tablets were also found 
in some of the cells and at other parts of the buildings. 


In addition to the remains already mentioned, there are yarious monolithic 
dūgobas at places around the east hill. There is also an image of a goddess which 
indicates a subsequent occupation by the Hindus, 

The following list includes the most important of the objects found, 
раз beon made to tho Collector to havo the gold coins, gold plates, 
declared treasure trove, 

Numerous articles were found during the excavations. A com ively s 
number of these were unearthed in the buildings and the bulk а бшк 
deposits of ashes which exist at various parts around the upper slopes of 15 earl hil 
"These articles nre mostly in pottery, with a few household objects in stone ou ill, 

are terracotta architectural ornaments to dagobas, seals and their im rest hers 
terracotta, coins in gold, copper and lead. Only опо gold and lead рети have h m 
found. The gold Е М ated Sy Dr. оп ө be of Samudragupta Vo Sd 
826 to 375 A.D. ів is con: 6 B 
Sun т coin. тей by Mr, Venkayya who has written a 
Ot the copper coins ono was sent. to Dr, Thurst 
he nseribes it to the Chalukyan King Vishnuvardhana, че 
coin has the impression of в Богее. The finding of a 
an striking contrast to the results of excavations mada 
such ns Annrávati where lead coins are found in abundance 
At the north-east deposit of ashes wero found ` 4 
и at of the ed dienen 
to the suggestion that the office where then were contained was situated at th ead 
side of the buildings. The other parts шау hava been occupied by seve he north 
were otherwise in nttendance on. the offices of tho monastery. — 3 eor servants who 
nature of tho numerous articles found can only be best овна T Conception of tho 
Wien of the most interesting of them, and for thiy py PILAE descrip. 
elunfy them under the following beads :— purpose it will be convenient to 


Application 
2nd copper coins 


the Madras Museum and 
663 to 672 A.D. The lend 
olitary coin of this metal is 
at other South Indian sites 
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(1) Seals. Conical and square. 
(2) Impressions of seals— 
(a) With inscription only : (I) Flat (II) Globular. 
(5) With а тадоба and inscription below. 
(c) With етра and dágola at the sides. 
(8) Small terracotta vative digoéas large and small — 
(а) Flat. + 
($) Elongated, 
(4) Iron implements such as daggers, knives, ete. 
(5) An ivory dagger. 
(6) Lamps— 
(a) In bronze, and 
(21 terracotta, 
(7) А small terracotta dégola. 
(S) Perforated lids. 
(9) Soap-stone pencils, 
(10) An Artificial eye. 
(11) An inscribed stone, 
(12) А colt. 
(18) Beads. 
(14 Chank bangles. 
(15) A marble figure. 
(16) Mother-of-pearl bangles 
17) Small ратрацат of a lingam. 
18) Terra-cotta ornaments. 
(19) Spindles. 
(20) Plaster images. 
{21) Touch stones, 
22) Smoothing implements. 
23) A brass ring. 
24) A bronze face and bells. 
25) Terracotta figures s 
26) Terracotta flowers. 
(27) Coins— n Е 
(a) Gold. 
(2) Copper. 
(c) Lead 
(28) Crystal 
(29) Pieces of garnet. 
(30) Stand for burning camphor. 


Miscellaneous Objects. 


Scals—(a) Conical_—T wo of the seals of this class have five lines of an inseription, 
and these are circular at the bottom wherein the letters are engraved. One of them 
has n hole bored through the top so that it can be securely fastened to a string. 
Three rectangular and four oval seals havo been discovered. One of the rectangular 
seals is in ivory. The seals are about 3" high, An interesting example of these 
seals is ono with a dégoba with an umbrella on the top, two attendant figures at 
tho sides and three lines of an inscription below. The seal is 1” high Estampages 
of this scal appear on several terracotta architectural objects used on dägobas and 
found in places where excavation has been carried out. This seal goes to show 
that all these estnmpages may have been prepared here, and used nof only for seals 
but for the architectural ornaments on the buildings or monoliths. 

2. Impressions of seals т terraeotta—(a) Wilh impressions only (1) flat опег.— 
These ато 185 in number, and of these the letters are clearly visible in 69, Tho 
largest ot these is 11° in diameter and the smallest # in diameter. The impressed 
letters on these vary in size according to the diameter of the seal. Some of the 
estampages appear to correspond with certain of the soals. One impression is 
different from the others in as much as the characters impressed on it аго not in 
the Pali character but resemble those of the Paliava characters found at the РаПата 
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emples-of Conjeeveram and at the Seven Pagodas. On the top of this seal impres— 
ion is a crescent, while below there is a line of letters. This estampage is 11" in 
liameter. The letters on many of these seal impressions are much worn. These 
estampages were mostly found at the deposit of black earth on the north side of 
the east hill. In some of the estampages the wet clay before or during estampage 
has been slightly bent over and this has probably occurred before they were put in 
the kiln. | >” 


(2) Ball or globular seal impressions.—Theseare 18 in number, and while the 
largest is about the size of an ordinary playing marble the smallest is no larger than 
a реа. They have from one to four rows of lines of letters with characters similar to 
those on the flat ones. What the object of these ball-like seals was, it is not possible 
to say, but probably they were used for the same purpose as beads in chanting 
mantras, and the impressions on them are probably mantras, 


(b) With dagoba and inscription below.—These were found in various parts of 
the excavations, The impression consists of а dägoba with an ambrella over it and 
three lines of an inscription below. In the 440054 is a seated image of Buddha with 
the right palm over the left. At the sides of the digobe are two attendants in a 
standing posture probably worshipping the dágoba. The original seal from which 
these estampages have been prepared has already been noticed under seals, There 
are 54 of these estampages, all of which are apparently similar. Three casts from 
similar or identical moulds and intended probably for being placed in small niche: 
the tops of pilasters or niches have a similar estampage in the centre surround: а Бу 
ornamental work. They are 34” long at the base. вору 


Three terra cotta panels with similar seated figures have bi in 
these are incomplete. The other is in more perfect condition and Ча Yes Dg si 
it the dégoba is surmounted by seven umbrellas, wes 


Й 
(су Зара with а dagoba at the sides. Of this class there are sev 
of which is 12^ square while the others are circular 2" in diameter. S the largest 


3. Terra cotta votive spiral shaped dägobas :— 


(2) Flat—Thore are 44 of these which vary in diamet ” Й 
aro similar to those exhumed by General Cunningham at Duddhacora Br Be 
in part TI, pago 72 of the Annual report of the Director-General of Archeology for 


1901-1905. 


(b) Elongated spiral.—Five of these havo been di i 
to 2" in height. They are of black clay. А portion of the tok of тагу from lj" 
been broken and 2" represents the height of tho portion that remains, gest has 


4. Iron implem:nis.—The implements found are somo i i 
dagger and nails. They vary in size from about 3” to 41*, "rhe та за adze, a 
similar to those found in pre-historic sites such as Pallavaram and P implements аге 
Chingleput district, erambair in the , 


b. An ivory dagger.—This is the only onc of its ki Е 
form to the iron one mentioned прото, Itis 21" long kind үү. It is of similar 
In the blade are two holes which may have been used for fixing + n 1: Measuring 4". 
portion of the handle below the hasp is ornamented and thero ans s. The bottom 
ottom of the blade which form an ornament to И. 9 Hines at tho top and 


6. Lamps (а) in bronze.—This is the only one of its 
spoon-shaped and із 34" long, but only a portion: of the 
parallel rows of elongated lines on the inner side. 


(6) Terra cotta lamp, This is similar to the bron: е N 
is 3° long. It is of thick material and has по handlo, Thee aovo and 
is raised, and is formed bke the petal of а lotus. The abore two are oval T er sido 
Another of the term cotta lamps is peculiar, inasmuch аз the cup for holdi 18 sha: ре, 
is rectangular in shape. The major portion of it is gone. The handle ing the oil 
ond is 24" long. Опе similar to this but оба smaller size has also bu complete 
Pottery lamp of the ordinary circular form, which occurs in large numb een found, 
Buddhist mies, were found. They сте 114 in number, and vary fi er. atall such 
in diameter, Tom 21” to п" 


kind found here. It is oval 
handle remains. There aro 
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Two other similar objects are circular, and аге formed like lamps, but it is more 
probable that they may have been used as miniature umbrellas for votive digobas. 
They. have a projecting stem in the centre of the hollow which may have been for a 
miniature umbrella post. 


Т. A small terracotta dégoba.—It is 18" high, and hasa moulded projection at 
the middle and at the base. There is a vertical hole running through it probably 
for the fixing of an umbrella. 


8. A perforated lid»—This is in terra-cotta and is pierced in five holes. Two 
small round pieces of about 14” in diameter, and another square one about an inch 
squure have each a hole in their centre. They are similar to those used in making the 
sacred thread from cotton. 

9. Soap-stone pencils.—Six of these have been found, which vary from half an 
inch to an inch and а half іп length, with а hole for a string at one end. "They are 
thicker than the ordinary slate pencils now in use among school boys. The purpose 
of these at that early period can only be surmised. 


10. An artificial eye —This is the only one of its kind found here. It is half an 
inch in diameter. The central portion or the pupil is slightly black while the 
surrounding portion is white. It has doubtless been used in a statue. В 

11. An inscribed stone.—This stone is square in section with а slight taper 
towards one end, and has пп inseription on two sides. It may have been the 
umbrella post of a small digoba. It was found among the débris around a dagoba 
on the west side of the east hill, It is 44" by 11" by 12". Two pieces of inscribed 
terra-cotta tablets are 22° by 1j" and 2" by 12", respectively, They differ from 
the other terracotta objects found in large number, in that they have been engraved 
with a style when the clay was wet. All other objects of whatever form except one 
have been stamped, 

An oval estampage measuring 2} inches in length Ваз apparently been used as 
a token. An unique example of inscribed terra-cotta was found at a däyoba uncarthed 
near the south-west cave. It is 91" by 7" by 32", and is hollowgrooved on the under 
sido. It has four lines of an incomplete inscription in Pali characters suchas are 

seen on many of the marble sculptures at Amarávati. The right end of the siab is 
broken off, 

12. А cell in black stone. – Оту the cutting bottom portion remains. It is 12" 
broad at the hase, Whether it belonged to this sito or was brought from some other 
place it is difficult to say, It was found in one of the north cells, 

18. Pottery beads—(a) with holes, —Theso are 44 in number and аго mostly 
spherical or cylindrical, except nine which аго clongated. The beads vary in 
diameter from a fraction of an inch to more than three-fourths of an inch. The 
elongated ones extend up to 12" m length. 

(b) Beads without holes.—These number 600. It is impossible to state for 
what purpose they may bave been used. 

14. Chank bangles.—Twenty pieces of chank bangles were found. They are 
similar to those excavated at pre-historic sites in other parts of the Presidency. 

15. А marble slab sigure.—This is the only one of Из kind found Apparently 
it has heen brought ах an offering from some other plice and kept as а exered abject 
of worship. The figure is a seated one and repreccats Buddha. There are no 
marble sculptures as architectural adjoints at the вис Иза З)" by 1". 

16. Тео pieces of tangles ая mother-of-pearl They have diamond-shaped 
ornaments, I have not found such objects in any excavation elsewhere, 

17. 4 ата Pameatiam of а lingan — 18 curious. to find such an object in а 
Водана site, and Sits presence presumably shows n subsequent Hindu occupation of 
the buildings after the expulsion of the Buddhists. This has undoubtedly occurred, 
as evidenced by tradition and the Hindu spprohation of the dógobas now worshipped 
op the hill as Hosanna in the man lower cate. 

18. Теттасоба ersaments — Two of the car ornaments in terracotta resemble the 
modern Hindu Aarmaf They are 12 inches and 11 inches in diameter, 
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19. Spindles—Two of these nro {7 and 15 inches high respectively. Tho 
larger is similar to one found by me at Amanivati during the excavations conducted 
in 1888. They haven hole through tho centre. They nre similar to wooden ones 
used for twisting thread, А 

20. Plaster images.—Theso nro ten in number and are made to represent human 
busts and the faces of animals such ns the dog. and birds liko the parrot and eagle. 
Some Нато been во disfigured ns to be scarcely distinguishable. 


91. Touchstone.—There are six of these which are apptrently similar to those used 
by goldsmiths for testing gold or silver. They vary from 14” to 14" and are of a 
black, gray or reddish colour. 

92, Smoothing implements.—Tneso have apparently been used for impressing tho 
clay before impressions were taken from seals, They number five. One found at 
the cast terrace below the east row of Chaitya cells is of black stone. It is like a lota 
in shape and is 11” long. | 

23. Brass гтов.-— А ring 3" in diameter is without ornament but a. brass bangle 
8" in diametor has incised line ornaments on one side. 

94. А Bronze face and bellz.—Threo small bells of this material а 
"The mast curious thing about these bells is that on one side of 
face. 


re 4" long. 
them ів a human 


25. Terracotta figures —Small terracotta figures such as n bull, а ram's head. a. 
female figure without head, a goat and a female bust aro similar to the tors used onc 
n-days by children, and probably they were used as such, except the bull which might 
have been an object of worship. 

26. Terracotta flowers.—Threo spiral-like flowers measuro nea 
diameter. They have been used as ornaments applied to walls 
of worship. Six other smaller flowers are about the size and fo 
the josamine. A small object in terracotta is shaped like a clove 


эт. Coins—(a) Gold.—‘nly one coin of this metal was dis 
near the deposit of black earth on the hill-side to the north of 
has a standing figure on one side aud a seated one on the oth 


tly 2 inches in 
or niches for images 
rm of the flowers of 


Covered. It was found 
the Chaitya. The coin 
er, 


Н and to have 
gleput district. The 


hiewe en ourrent in th 
Ganjém district in the 7th century A.D. (Eptgraphia Indica, Vol. VI, page 143), Consequently 


the influence of the Gupta dynasty may bo supposed to have extended into the Vizazapata: 
district. ОҒ course thi single coin of the Gupta а cannot prove much. ТЕ i just 
possible that the coin found its way by accident mot - in seer district at а later Period. 
‘This seems to be confirmed by tho fact of the coln fired b eA erably ón the margin, as 
will be seen by а comparison of it with the в епа. y Mr. V. А. Smith ( 


1 8 tha 
bow which is quite clear on the latter is partly worn om, OO) ty the bowstring above being эсеп, 


in looks lik 
Besides what romains of the legend ee е margin Dooks libe Samarasa 
1) which is f 'bverse 0 ^ 
f eee "bat boire етке Parakrama (12004 on the * apearman ? type) instead of врогайна 


tha (of the “archer” буре) ы | Я ; 
Ше жыт ao gt езе eeng ae ба rn 
one of the smallest found at the pre-historic holes at the ende | P ud Tinnevelly 
district» They are about 3" long and have or fixing them by 


strings to the forehead. 
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: (b) Copper coins.—The copper coins are nearly 70 in number, and were found 
in various parts of the buildings but particularly in the ashes deposits. 
Mr. Venkayya has made the following note on these coins :— 

“These coins generally bear a lion on one sido and оп the other a vase or a symbol which 
has been taken by Professor Hultzsch for a double trident. I need nob tell you that the symbol 
occurs on some Chola coins аз well as on those of Ceylon. Professor Rhye Davids callsit a 
weapon of some hind, while Priacop calis it ‘an instrument of warfare’ (Mumismate Orientalia 
Ancient coins and Measures Ceylon, page 23). Those which beac the double trident are probably to 
be connected with the ‘bise silver’ piece figured and desoribed by Mr. Smith (Catalogue of coins 
in the Indian Museum, Caleutta, page 312. No. 1 on plate XXX, facing page 324). The latter 
bears the legends Резћатази ћ and some of our coins of the ‘double trident’ type also 
boars tho same legend. Vishamastddhi was the surname of the first Eastern Chalukya king 
исик who according to Dr. Fleet, reigned from A.D. 615-33 (Ind, Ant., Volums XX, 
page 95). 

As regards the ‘ vase’ typo to which most of the coius now sent to me for examination, 
belong, Sir Walter Elliot figures two specimens (Nos. 49 and 50 on plate [I of his Coins of 
Southern India and attributes them to the Pallavas (page 152 of the samo volume). If these 
copper coins are to be attributed to the Pallavas, it may be that Vishnuvardhana adopted with 
some altoration the Pallava coinage after ho took possession of their dominions. He must have 
substituted the ‘double trident’ for the ‘vase’ of the Pallava coinage. It is worthy of note 
that the hon was tho crest of a family of kings whose dominions lay ın the Modern Gódávari 
<distriet (Epigraphia Indica, Volume IV, page 194, and No 3 on plate, facing page 214 of the 
same volume). 

I have not been able to identify one of the copper coins (Ц, section 80) it bears on the 
obvorse a Шоп and a vaso (2) on the other виде. There is a short legend in ancient charaoters 
belonging to the 4th or Sth centary A.D. I havo tentatively read the legend аз Srikamsa. 

But I do not know of any one who bore that name.” 

с) Lead coins.—O nly one lead coin has been got lt was found at the 
deposit of black earth on the north-east side of tho chattya. One side is embossed 
with the image of a horse. 

It may not be out of piaco here to mention the difference between the materials 

«of the Sankaram coins and those from Amaravati. ‘The coins from the latter place 
are almost all of lead, while those found at Sankaram are all of copper except two. 

28. Crystals.—Six of these were unearthed fróm the deposit of black earth to 
the north of tho Chatlya They are of semi-spherical form and may have been used 
for the same purpose as Adityans (Surya, the sun god) in the household worship 
of the Hindus. 

29. Gurnele.—Two small garnets havo evidently been ased in jewellery. One 
js slightly larger than & pea and the other an eighth of that size. 

30. A stand for burning camphor. This is in terracotta andis 1 2” high. The 
other articles are of larger size than those described above, and Шоу may be classed 
аз under—pots, chattics, vases, bowls, lids, stands, crucibles, jars, brick ornaments, 
terracotta umbrellas for votive digobas, umbrellas, for monolithic doas, (a) 
stone, (b) terracotta, terracotta pillars, (2) capitals, (5) bases, spouts of pota, hones, 
„grinding stones, rollers, hammer stones, stono posts for Шей of the digobas, stone 
тее caskets, a stone image, polishing stones, iron torch lamps. 


Pottery. 


J. Pots—The pots from this monastery аге not in any way peculiar to this site, 

.but resomble in some respects the pottery found ın various pre-historic sites sacl, as 
‘Adichanallur in the Tinnevelly district, and Perambair and Pallivaram in the 
Chingloput district. They number in all 25, and are in various states of preservation. 
Ot these, six have spouts on one side ‘hoy vary за size from 1$" to 5” ın height 
and in diameter from 25" to 104". Tho epouts ато generally plain but some are 
variously ornamented. Опо has а floral ornament at its base. „Опе pot bas simply 
been hand-moulded and never put in the potter's wheel] Itis 21° high and 1" in 


diameter. . 
9, Chatlies.—Theso vary in size from 9" to 9" in diameter and number 3 in all. 
re 15 in number and vary in height from 44” to 71". 


3. Potlery галег.—Тћезе а: 5 a 
-Some are complete with stands, but in others the base is away. 
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4. Botels.—Thero аге 24 of these which vary from 12" to 9" in hoight and from 
6” to 71" in dinmoter. They havo no peculiarity about them except one which hns 
two rows of cight holes around it, and four legs which are perforated. ‘There is also 
n hole in the bottom, It may have beon used cither as a strainer for rico or for tho 
burning of incense. It is 41" in diameter nud 2" in height. 


5. Lids.—There nre eleven.of them and they are mostly complete. They have 
been used for covering pottery vessels, and nre sunilar to those in common uso at tho 
present day. No complete pots, for which they might have been used, have been 
found, but numerous portions of the rims of certain pots have been. They vary in 
diameter from 62” to 7”. 

6. Stands,—Thore аго six of these. They vary in size from 4} to 52", One 
has а hole through the centre, which probably suggests that it was used for burning 
incense in worship. ‘Three smaller ones vary in height from 21" to 8", with a diumoter 
from 9" to 31". These have been stands for the support of globular vessels in 
pottery. _ 

7. Cruciblea—There are eight of these vessels. Ono is complete, but the others 
are more or lees broken. They vary in height from 12" to 44”. Ono of thom shows 
that they consist of two parta, a thin inner Inyer of fine pottory and an outer thicker 
one of coarse material, The crucibles nre about 2” thick and may probably have 
heen used for baking tho clay seals and tablets. А 


8. Jars,— wo mouths of jars are respectively 5” and 73" high. 
9. Terracotta Architectural ornaments.—The majority 


originally covered with plaster, but a few scem to have been covered with ornamental 
terracotta, probably nt a late period. Several specimens of this class of ornament 
wero unearthed chiefly at the dégobas on the south-west slope of the east hill, One 
of them is а portion of tho circular plinth of а dagoba, It is 8" high, and has in one 
of its panelsa figure of Buddha seated withia a dagoba surmounted by five umbreilas. 
This panel is similar to the small terracotta estampages which have been described 
above under that head. A portion of а similur panel represents а figure seated 
within a dégoba. Another complete one of rectangular shape which was doubtless 
also nn architectural ornament was found. A fragmentary and another complete 
one were also got. ‘Three pedestals for images are 43” by 88" and 9" by 12’; 
one ig only a portion of the complete object and is stamped with а line of rng 
ornaments, while the other has а hole at the top for fixiug an image, and a hollow 
at the sides. There is another terracotta ornament which has probably surmounted 
a pilaster. Six moulded piers of terracotta which form the component parts of a 
cylindrical pillar with base and capital were unearthed. They are hollow in the 
centre and when fitted together form a complete pillar. A rod ога piece of wood 
has probably been passed through them to keep them in position. There is a terra. 
cotta railng slab for а ddgoba which is 6" by 84". Jt has а line of five dagolas, It was 
found near the stone dägobas in front of the south-west cave. Other Pleces with two 
dágobas moulded on them were found near the same plate. Besides these, bricks 
uaed as coping stones or for the cups of pilasters have been got in some number, 
One isa brick witha roll moulded projection on its side while another is either 
the base or the capital of a pillar. There are altogether eleven of these, bnt only five 
of them are complete. They vary in height from 7"to 10”. One of these bricks 
has an incised mark, made while the clay was yet moist, resembling a stand with 
two flowers at its side. Along with these terracotta ornaments may also be classed 
the ornaments on the rims of large pottery vessels. The varieties of these are 
numerous. Some have thumb impressions, while others have carved, inscribed, 
floral or projecting ornaments of various crude design. On the whole there are 118 * 
of these fragments which must have formed pots of from 2 to 8 feet in diameter, 
A portion of a vessel with the figure of an elephant and stamped perforated holes on 
the top was found. The top of a Kalasam in terracotta is 6^ high, There are also 
two similar incomplete Kalasems one of which is slightly ornamented ig 43" high 
The handle of a lamp or platter and formed like a erocodile’s face is 81" Нам 


of the stono dégobus were 


" long. 
aru five other handles, but they sre of an ordinary type and have probsbly bee 
parts of vessels used in tbe offerings of:puja. One isa two-handled 1 


been affixed to the sides of п vessel. amp that has 
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10. Umbrellas for votive digobas.—These аге all in terra-cotta and have been 
unearthed in very large numbers from the deposits of ashes Two are ornamented 
and are 53” and 44” high respectively. The others are 646 in number. They vary 
from 3” to 72” in height. There is one specimen in polished pottery 


ll. Umbrellas for monolithic dágobas—(a) Stone—aAn almost complete stone 
umbrella has been found in а rectangular cavity in front of a rock déyob@ near the 
cave on the south-west side of the east hill, It has been broken, and a portion of ıt 
is away. И is a foot in radius with à raised тип around, and a projection on the 
centre which forms a socket for fitting it to the post. A portion of another umbrella 
was discovered near the vertical rock wall on the north of the west hill. 

(b) А terra-colta umbrella.—This was unearthed from near a rock лоба on 
the west of the east hill. It is interesting as showing in connection with other terra- 
cotta objects found, that some of the déyotas either stractural ог monolithic were 
encased tn this material. It has a radius of 10", and hasa socket and rim similar 
to another in stone. It is nearly complete though broken into two. Between the 
socket and the rim on the under side are four smal! knobs which may have been used 
for tho affixing of a plaster coating. 


12. Terra-cotta pillars—(a) Capilals.—T wo capituls have been discovered. One 
is 62" high and the other is 8” high. Another similar 15 54" high and is broken. 
These were found in the debris between the stüpa and the ОйаЙуа on the east hill. 

(Б) Bases.—One was found near the rubble retaining wall on the north side 
of the Chaitya. It is 13" high, is hollow and is variously moulded on the exterior, 
Three smaller ones were recovered from the deposit of black earth to the north of the 
Chaitya. They vary from 7” to 8" in length and have a diameter at the top of 
nearly 9". 

18. броин of pots.—Numcerons forma of spouts have been discovered. Specimens 
of the most typical and also unusual forms were found. In some, the end is pointed 
while in others it is blunt. In one of them thero 1s the face of а lion, while the 
other has a knob at tho end. The spouts number 734 1n all, and vary from 12" to 
4" in length. They have been orginally affixed to the sides of a large pottory 
vessel. 

Stone and Iron Implements. 


1. Honet,—Two of these have been discovered. They have beon used for 
sharpening chisels The hollow groove» left by the rubbing of the chisela show 
the varions sizes of the implements thus sharpened. These grooves аго on two 
sides in one and on three sides in the other They are about 41” long and were 
found in tho deposit of black earth to the north of the Chaitya. 

Three aro complete. One 


2. Grinding stones.—There were six of these. 
" T3" und i5 the largest of all. 


discovered in the débris on the Слай а mound is 19" by 
The smaller is 6” by 34” and has four legs 

3. Rollers.—Three rollers and a grinding stone were found. The rollers vary 
from 42" to 11" in length. 

1. Hammer etones.—Two hammer stones were got from the deposit of black 
earth to the north of the Chaitys, They are f" end 53” high respectively. 

b. Stone poste for the ТА of dájobar There are eight of these They ћу 
‘under ground Soak ite dájohas exposed in front of the сате оп the south-west ade of 
tho east hill. They are circular or octagonal in section They vary in height from 
62° to 13", but this does not represent their complete ornanal length. 

6. Two stone relic caskets. —Thew were found in the second and third brick ` 
digobas on the south of the rockeut бара on the east ЫП One is 67 high and 6° 
broad while the larger one 14 10° by >° . 

1 with only the hands and budy of a seated figure 


Т. alafon لس‎ Ч 
аон veal n the north of the west ВИ. It sa 117 


was discovered eir tke vertical rock wall o 
by jV. А 
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8. Polishing stones.—Thirty-nine stone implements of this description are among 
the finds which have been got in various parts of tho ashes deposits. They vary from 
12" to 42” in length. 


9. An iron torch lamp.—It is such asis used on festival occasions, It is about 
a foot high and is formed of three separate pieces. 


Buddhist Remains near Simhachdlam. ' 


"While engaged in work at the Sankaram monastery I learned of a tradition ' 
which pointed toan early conflict between the Buddhists and the Hindus, and the 
overthrow and expulsion of the former by the adherents of the lattor religion. 
This tradition also alluded to a connection between Sankaram and Simhichalam. 
I therefore visited the latter place to ascertain if any structural remains of the 
Buddhist period existed. The temple there, is an important one, both from а 
religious and an architectural point of view. lt, however, apparently contains по 
remains which could be ascribed to the Buddhists, though possibly, as with other 
temples in these Northern districts, it may have derived а portion of its sanctity 
from a place made popularly sacred by previous occupation by the Buddhists. 


The temple is а fine specimen of the Urissan style of architecture of the 13th 
century, and aboundsin finely executed sculptures, ‘These, however, have suffered at 
the hands of the Pindaris when they made their destructive march through this 
place, for there is scarcely an imago large or small which has not its features 
disfigured, The Pindaris are said to have halted here for about three days and 
their attention must have been fully occupied in this destructive work, for the 
sculptures are numerous. 7 


Though there were no Buddhist remains at Simháchalam temple itself, I 
heard of some mounds containing brick remains which existed among the Darla- 
konda hills three miles to the north-west of it. As at Śitnháchalum, a perennial 
stream of water runs down the hill side, and at the top of the valley is an extensive 
hill-encircled, basin at present thickly over-grown with dense jungle. Onone of 
the mounds the circular walls of а вїйра appear on the surface, and lying beside 
them is a stone sculptured with a five-hooded Мара. The class of remains in the 
other mounds'ean only be ascertained after excavation. This I propose shortly to 
undertake. Permission for the digging was readily granted by the Rajah of 
Vizianagram. There is apparently no published record of any kind regarding 
the existence of these remains. Ы 


“A Buddhist Monastery at Rdmatirtham near Vizianagram. 


Rámatirtham is one of the places made sacred by a traditional connection with 
Réma. The temple and villago stand at the base of a chain of hills of solid rock on 
which are some perennial springs of water, and various places each in a way 
associated with the name of Ráma. 

The Jains Javo also had a residence hore, their remai 
natural caves with slab sculptures set in them, and some small ruined bri 
temples. It is one of the few places in this direction where Jaina remains ane 
The only notice of buricd remains here is in Sewell’s Liste (Vol. I, page 13) where 
mention is made of great heaps of broken bricks and eut stones on a hill which i 
difficult of access. lt was hitherto unknown that these remains were Buddhist and 

3 


this I only discovered last season. Since that time, excarati 
and resulted in the uncarthing of an extensive part of what оа Пазий 
а largo and important Buddhist monastery, At this place also tho Buddhis t are 
ehown to have had a prior settlement in a place now sacred to the Hindus. “лл 
At Ramatirtham there are three lines of hills standi : 
‘and each separated from the other by a narrow valley. nding Eek eaat ai west, 
as the Bodhikonda, and on it are the spots connected with Ráma, and Ја; eda 
consisting of natural caves, images and a ruined brick temple. Ac 
The northern hill is the Dargakear У Я 
which stands in а natural pavo at ЕА а eee othe и 
ho 


rock above it are some mounds which h: g а 
either Buddhist or Jaina remains, ave yet to be examined. They may contain 


ins consisting chiefly of 
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The central hill is known аз the Gurubaktakonda and it is high up on its northern 
side that the ruined Buddhist monastery stands. ‘The hill is formed of precipitous 
bare solid rock, rounded on the top and about 500 feet in height. Near its south 
summit, under а vertical wall of rock is a perennial spring, beside which are a ruined 
brick mound and some Jaina images. Оп the rocky summit are some brick mounds, 
On the north face of the hill at a height of about 400 feet from the base isa long 
irregular rocky platform 903 feet in length and averaging more than 100 feet in 
breadth. The hill above it extends throughout its whole length in a vertical wall of 
rock about 100 feet high. Natural irregularities in the northern face of the platform 
have been made up by retaining walls of stone masonry. Along the whole platform 
is a series of brick mounds which were covered with dense jungle. 


The excavation so far аз ıt has proceeded has resulted in the unearthing of the 
following buildings noted consecutively from west to east (Pl. 1). The base of a 
brick зійра at the western extremity 65 feet in diameter, and a tank beside it which 
was doubtless kept filled with water from the perennial spring on the hill top, 
Adjoining it on the east is a detached mass of heaped rocks on the east summit of 
which stands a chaitya 55 feet in length. In its apse isa stone dagoba in good 
preservation except а part of the dome. It contained the stone lid of a relic casket. 
On the north and south lower sides of the mass of rock are two rows of brick cells 
each terminated by a small stupa or аадођа. East from this again is a pillared hall 77 
feet square with rows of massive stone piers all fallen or broken. Two other large 
chaityas with walls still standing for a considerable height adjoin this on the 
east, and north of them on the outer face of the platform is a long row of cells and 
other buildings. The other mounds at the east extremity of the platform are as 
yet only partly explored. A stone statue of Buddha with the gracefal flowing robes 
of the Amardvati sculptures is the only one of the kind as yet found. 


The chaityas are irregular in their orientation probably indicating different 
periods of construction. 


3. TREASURE TROVE. 


Several references regarding treasure trove were received from Collectors and 
the Superintendent of the Government Central Museum, But most of them were 
euppressed by the Iate manager, and only discovered by a search among the records 
subsequent to his decease after the end of the official year. Some places were 
however visited and the objects photographed. 


4. ANNUAL OFFICE EXPENDITURE. 


вв А. P. 

Superintendent .. .. .. e .. 9,200 0 0 
Establishment .. m E E .. m 2,558 2 8 
Travelling allowances .. .. m .. .. 3,720 15 6 
Contingencies .. .. .. ج‎ -. .. 1,627 410 
Supplies and services .. we .. Ж», .. 3,696 11 5 
Maps of Vijianagar .. m EM .. .. .. 90 0 0 
Total .. 20,903 2 5 


5. PHOTOGRAPHS. 


Two bromide pints of the photographs taken during the усаг accompany tho 
report These include the most interesting of the numerous objects found at the 
ankaram monastery. A list appears in appendix C. 


12 
6. TOUR PROGRAMME, 1910-1911. 


Such places as are worthy of inspection, and the monuments proposed to be 
or are undergoing conser vation will have to be inspected Reports regarding treasure 
trove or the demolition of monuments will have to be attended to. There are soveral 
ancient Buddhist sites awaiting exploration. These are all in Zamindari land, but 
permission to excavate them has been received. They aro at Guntapalle and Konda- 
valu in the Géddveri district, and Rámatirtham and Darlakonda in the Vizagapatam 
district, On the duration of the work at Rimatirtham depends which of the ‘other 
places can be taken up during the present year 1909-1910. Thus it was only by 
working at Sankaram during the hot weather of 1908-1909, that -it was possible to 
undertake work at Rámatirtham. Those left over from the present year will receive 


attention in the year following, and any others also that may be heard of, should they 
be worthy of exploration. у 


I have the honour to be, 
Sir, 
Your most obedient servant, 


A. REA, 
Superintendent. 


PART II. 
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REPORTS FROM PUBLIC WORKS OFFICERS, Кто. 
FIRST OLRCLY. 


Gimax Disrnicr—Berhampur taluk, Jugoda or Pandiya, Arska inveription—At 
tho junction of tho corrugated iron sheot with tho vertienl face of tho rock Portland 
coment mortar was recently put in to provent leakage. 

Kista Disrrier—Efllore Liluk—Gunlapalle, Five Вади rock-eut саг, 
structural Chaitya and excavated stupa and a number of mounds covering atupat.—Tho 
vegetation over nnd all гооп the caves has been olearod this your. The path leadia 
to the caves nt the foot of the hilla is turned into а water course and is badly scour 
out. An estimate for clearing unother pathway on the east of tho oxisting ono will 
be submitted shortly, 


SECOND OINCLE. 


Knmsmwa / Disrurer— Легкада laluk— Kondapalli — Hill fort.—Vogetation was 
cleared from the gateway at the entrance, 


„Вегкада — Group of rock-cullings on the hills including five caves, buried monolith 
and two rock platforms with eculpture.—Tho pillars aupporting Akkanna- Mádanna 
caves y gone, nnd it is necessary to replace them. ‘The unsupported opening ia 
25 'x 16 *. 

Mallikarjuna temple.—It is necessary to remove the vegetation. nnd ropair tho 
top of the temple, р 
Nageswara temple.—The mandapam in front has no roof in the central quadranglo 
and the gopuram requires repairs. Ono Vonkatachalapati, а schoolmaster, Bezwada, 
is willing to undertake tho necessary ropairs if he is pormitted to do ко, 
Mogalarazapuram— Four groups of caves at the base of the hilland one on the ede. 
The following repairs are necessary :— 
(1) Remaving shrubs and prickly-poar, 
(2) Digging and Temoving tho quarry rubbish from tho front of the cavo to 
drain the rain water from it, 
(8) Grouting the fissures with cement. 


Bandar—Ghantasala.— Siva temple.—'The enclosure wall needs underpinning 
and plastering. 

Gunton Disrrror—Tenali taluk, Bhaltiprolu village, Lanja dibba, —This is a big 
heap of débris which cannot bo repaired. A fencing is all that is needed, 

Sattenapalle taluk, Amarávati—Buddhist #tupa.—There are a considerable 
number of carved stones at site. A watchman was employed during the year to 
watch these, 

Guntur Taluk— Vundavalli——Four storeyed caves —Stones aro rapidly falling. In 
the central cave eight of the sixteen pillars are worn out right through and only 
fragments remain. » $ 

Мешовв Пазтвлот— Udayagiri taluk—Dasaripalli, Dasaripalli cave.-—The rough 
stone packing under the sides of the passage was replaced by rough stone masonry to 
prevent subsidence. 


THIRD CIRCLE. 


Betwary Distator—Harpanahalli taluk, Nilangunda, Bhimeswara Тетріе 
Stones of gopuram have partly fallen and require resetting. It isal " 
with vegetation which should be ‘cleared. 3 " Е 4520 overgrown 

Ечай Taluk—Ambati—Kalleswara tem, 1e, —The followi i 
A riea p. wing repairs are reported 
me The broken images have to be restored by joining the broken parts with 
(2) Roof to be brought to one uniform shape, 

(3) The ground should be slightly slo 
eatch drain formed all round to discharge rain water, 
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огрев Taluk—Anantasayanagndi—The large ruined temple of Anantasayana 
gudi. Building supporta, gravelling tloor, under-pinning pillars and arrangings stones 
have been completed. 

Pillars have to be cleaned and Telugu inscriptions painted. 

Vijayanagar—Groups of sir Juin temples on rock south of Sri Pampapak 
temple.—Repacking fallen beams has to be done. The points noticed by the 
Archeological Superintendent will receive attention. 

Ganigetti Jain temple near Kamalapuram.—Building supports, gravelling floor, 
under-pinning pillars and arranging stone have been completed. Steps will be taken 
to rectify the defects in the roof which leaks. - 

Vittala Raya temple.—Repairs done as above. Jungle around temple requires 
thorough clearance. The remarks made by the Superintendent of Archeological 
Survey in his report for 1907-1908 will be attended to. 

-Krishnaswami temple—Building supports and removing shrubs have been 
completed. Removing débris is in progress. 

Repacking stones in front of gopuram and in the main temple remains to be 
done. Further work in the shape of supports to broken lintels in front of gopuram 
is necessary and it 18 to be estimated for. 

Atehutaraya temple.—Removing débris has been done partly. Removal of débris 
should be completed and beamstones properly arranged. These are provided for in 
the supplemental budget estimate. 

Monolithic statue of Narasimha.— Pathway requires gravelling. 

Hazar Ramaswame temple with sculptures on the court toalls.—T wo carved pillars 
remain to be fixed as per sanctioned estimate. 

Patlabhiramaswami temple.—Building supports, re-fixing fallen slabs of roof in 
Kalyánamantapam and removing débris have been completed. 

Malayavantam Raghunathaswami temples.—Some settlement has to be arrived at 
between the Bavaji (who does puja to the temple) and the Government before any 
repairs can be undertaken to this temple. s 

Vishnu or Chandikeswara temple.—Gravelling the floor and removing shrubs 
have been completed according to sanctioned estimate. 

Mandapam about ane mile from Talangutia on left of road to Vittalaraya temple.— 
The right side wall of mandapam requires removal and repacking. Junglo and debris 
have to be cleared as well. Displaced flooring slabs have to be reset. 


Chandrasekhara matam,—Building supports, gravelling floor, removing débris 
and making roadway have been completed. Other works such as providing brick 
arch in gopuram have to be carried out as per sanctioned estimate. 


Rangaswami temple near palace enclosure, —Refixing roof slabs and clearing bushes 
have been completed as per sanctioned estimate. 

Underground temple near throne or Mahornomi dibba.— Restoration of the temple 
and opening a drainage channel are necessary. Points noticed by the Archeological 
Superintendent in his last year’s report will receive attention. 

Temple of Siva near Vittalraya temple.—Clearing débris, flooring with available 
slabs and clearing bushes have been done. Further eompletion as per sanctioned 
estimate is necessary. ' 

Saraswati temple above Chandrasekhara matam. —Building eupports and steps aud 
flooring with gravel have been completed. Forming pathway and arranging fallen 
stones have to be done as per sanctioned estimate. 

Hezagon bath above Saraswati temple.—Removing débris has been completed. 
Pathway has to be gravelled. 

Venkataramanaswami temple near Kamalapuram.—Building supports, removing 
modern walls and débris have been completed. 

The Mahornomi dibba or sculptured throne —Repacking sculptured and other idols 
are to be done as per sanctioned estimate. The parapet wall will be removed ns 
pointed ont by the Archwological Superintendent. 
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Group of Palace buildings with lowers, mandapam, council room, elephant stables, 
Theatre, Musical Hall, Zenana, Pavilion arena.—Filling in and lovelling elaphant 
stables have been completed. Plastering of theatre hall is being dono, Meaauros to 
root out tho vogetation will bo taken nnd débris in tho interior of watch tower 
removed, 

Queen's bath.—Romoving débris and gravelling floor have beon comploted, 

Ancient bazaars.—Jungle and débris have to be clenred completely. 

Kadli Kalu Ganesh temple.—Gravolling the floor has to be done ns рег sano- 
tioned estimate. 


Watershed. —Gravelling floor and removing débris have beon done, 


Sasenkalu Ganesh temple—Refixing tho baso stones of tho statuo with iron 
clamps, gravelling inside and all round, fixing together both tho broken trunk and. 
hand of tho statue and removing débris nro necessary. 

Vantigoda—Gopalkrishna temple—Vo prevent further decay it is 
that tho maintonanco repairs sanctioned, should bo done as early as possible, 

Надада taluk, Huvinahadagalle-Krishnadeva temple.—Tho torrace is of 
chowda mud and is ina dilapidated condition. It requires thorough repairs, Estimato- 
has to bo prepared for thorough consorvation of the temple, 

Krishna јетре —'ћо vegetation growing over the templo neods clearance. 

Hospet taluk—Jambunáthan hill—Jambundthan temple.—Refixing tho baso stones . 

of tho statue with iron clamps, gravolling inside and all round, fixing together both 


the broken hand and trunk of tho statuo and removing débris all round ато neces- 
sary. 


necessary 


AwANTAPUR District—Zadpatri taluk—Chokalur- 
Estimato for petty repairs required will be submitted а 

Kalyandrug taluk—Kambaduru Siva temple.— Repairs to compound wall Maha- 
mantapam temple were comploted. Further repairs are not required. 

Penukonda taluk— Penukonda — Aneient gopuram.—Some renewals of stucco-work, 


repairs to cracks and cleaning vegetation are necessary. One stono lintel is broken 
in the middle into two, This should be supported by 


Ohinnakesavaswamt temple.— 
uring the year. 


inserting two angle irons 
beneath. 

Gahannamahal.—Fixing of medallion is in good ordor. Nothing more is 
necessary. 


Iwo detached pavilions in fielde.—A round-headed arch was converted to that of 
tho pointed form. Potty repairs to the gates seem necessary. 
Abdul Hussain Mosgue.—Petty repairs such as closing leaks, 
Оорраван Disrgicr.—JMadanapalle Taluk—, 
to the front entrance has beon put up. ера: 
stones to one of the mandapams nre necessary. 
Kadiri taluk—Kattugallu—Jumma Alasjid. —Reconstruction of portions needed, 
Vayalpad taluk—Gurramkonda—The Mahal.—The upper storey is used аз an. 
inspection bungalow and the lower one as stores for famine tools 
Fort.—Main entrance was cleared of débris, trees, vegetation and earth. Hanu- 
man’s maniapam has been repaired. Military Governor's quarters wore repaired, 


Ramparts were removed. Roadways to Military Governor's quarters, Frenchmen?g 
graves, hospital and main entrance were made. 


Sri Narasimhaswami temple —This temple has recently 
will have to be made. 


ote , are necessary, 
Sompalien—Sompalle temple.—Door 
rs to the tower and insertion of cornice 


been ropaired, Flooring 


— Repairs to magazine 
g the stonein mud temporary walls, removing 


‚ pointing to the newly-pnt-in 
Pigeon holes that are 


] Worn out, repairing th. 
Pointed arches at the four sides, replacing | basement 


Repairs to Charmanar.—Repairing 
cracks in the walls above the 
stones that are displaced. 
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© Repairs to watch lower.—Clearing pathway leading to tower below, repairs to 
rough stone stops, plastering with mortar hero and there, and providing a flight nf 
stops in front of the tower, und repaira to drinking water pond and well in front of 
Madhavaswami temple. 

Gandikota—The tower known аз Maderesala—Repairs auch as flooring with 
cement, pointing, and whitewashing arc necessary. 

Danavalayad—Jain temple.—Protection of compound with fence of camel foot 
creepers and palmyrahs, 67 in number, were planted. An establishment at а cost of 
Rs. 30 to water the creepers and palmyrahs during the hot season of 1909-1910 has 
been sanctioned. 

Cuddapah taluk— Cuddapah—Nabob’s tower at Cuddapah.—The towers have been 
under-pinned with concrete and cement plaster. В 

Mosque.—No repairs were carried out. я 

Pushpagiri—Temple.—Repairs to eight principal temples such as plastering, 
removing broken beams and covering stones and replacing them, removing shrubs, 
constructing masonry drains and replacing some of the flowing stones and provjding 
wooden gates, ete , were carried out. | 

Sidhout taluk— Vontimitta—Temple.— Repairs to south-cast mandupam ( Madapoll 

Yagasala) mandapam at the north-west corner, mandapam at tho north-east corner, 
mahamandapam courtyard or prékéram, arcade on the exterior, Hanuman temple 
outside east gopuram, north, south and east gapurams were carried out. 

Sidhout— Fort,—Repairs to west entrance and side mandapams, mosque No. 2, 
fort walls all round including under-pinning the bastion walls with stone in mortar, 
rear entrance and side mandapams were carried out. 


FOURTH CIROLE. Я 


COIMBATORE Disrrict—Dherapuram taluk, Padiyur, Badrakahamman temple.— 
Walls are in а damaged condition. Ihe building as a whole is being allowed 
to run to ruins. Prickly-pear has grown very thickly all round the temple. It is 
understood that the local Sub-Magistrate has ordered the custodians to attend to the 
repairs required. 

Erode taluk, Vijyayamangalam—.Jain temple.— Works provided for in the estimate 
sanctioned in March 1903 have been completed in 190% 

Karur taluk, Tandoni, Rock-carvings and tnscriphons on the road in Natham 
poramboke 5. №. 520,—A compound wall has been built round the rock-carvings 
during the year. 

Мите Drstrrcr-—Coonoor taluk, Ganganichickikoltah, Hoolikaldroog Fort.— 
Annual repairs were carried out during the year. 

Мовти Arcot District—Wandiwash taluk, Seyamangalam, Rock-cut temple and 
soulptures.—The removal of prickly-pear and preservation of casing stones of the 
walls of the temple are necessary to preserva inscription. 

Chandragiri taluk, Tirupati, two gopurams on Tirupati hille—~One gopuram ів in 
fair order and the other requires repair. It is under the management of the temple 
guthorities. 

Srinivasa Perwnal temple, Tirupati —Vegotation to be removed by temple 
authorities. 

* Arcot taluk, Ukkal, Vishnu temple runed at Ukkal.—The temple is ramed, but 
the inscription stones are maintained in good order 

Arni taluk, Devikapuram, Kanckagriswara temple—is in charge of Jaghirdar 
of Arni. The renewals of wooden lintels ure necossary to preserve gopurams, 

Sate Рузтатст —Thruchengode taluk, Запћат, Ни! Fort. — l'ho fort walls on the 
hills extending from each side of the ten gates wherever overgrown with prickly- 
peur bushes and trees on the top and sides were cleared. 

Stones displaced by the growth of roots of trees were set за their original postion, 
the roots being removed without disturbing the walls. | у 
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Namakkal talut, Namakkal, Hill Fort—Removing vegetation was carried out 


where necessary, and some of the stones of the bastion walle that had fallen were resot 
in their proper places. ~ 


Krishnagiri taluk, Krishnagiri—Hill Fort.—The fort was completely repaired 
during 1907-1908. 


Dharmapuri taluk, JDharmapuri— Monument lo commemorate Sir Thomas Munro't 
connection wilh Dharmapuri.—This has just been completed. 


Soutn Canara Vistrict—Manyalore taluk, Mudakodu, the Jain baati.— Хо con- 
servation всешв to have been done during the year. Some eracks nre observed 
hore and there in the walls. Cement pointing m these cracks seems desirablo. 
Some of the basis are kept neat, whitewashed, ete., while in others vegetation is 
growing and its removal je aiso ono of the requirements towards the conservation of 
the monuments. 


2 ия wooden pillars їп the Raja's palace.—Some ot the pillars are in ' 
good condition. 


‚ (3) Tombs of Jain. priest:.—Cortnin of these were repaired two years ago. 
Nothing necded at present. 


Kasaragod taluk, Bekal, the Fort.—Some of the parapet walls of the rampart 
are loose and crumbling down and require renewal. Ап estimate for rebuilding 


the fallen portion of an inner rampart wall, clearing ecrub jungle and other growth 
from rampart walls was sanctioned for execution. 


Sourn Canara District—Mangalore taluk, Mangalore, Mangalore Devi 
temple.—The roof timber of the outer rectangular courtyard around the main body ів 
more or less decayed and requires repairs. The temple proper is of laterite masonry 
and was repaired about 16 years back and completely roofed with copper sheets over 
new wood work. However no conservation work was done during the year. : 


Venur, А Jain figure.—Somo stones of the pedestal on which the выше stande 
are disjointed. No work towards the conservation of the statue was carried out. 


Udipi taluk, Karkala, a Jain statue known as Gumteswaradeo.-—Tho pedestal 
is cracked m a few places. No work of repairs was done during the year, 


A Jam temple known as Chaturmuka basti, —This stands on a hill facing No. 39. 
Exterior compound wall in bad order. 


Uppinangadi taluk, Guruveyankerri, the Jain temple and Sthamba.—Two of 
these were restored by the owners a year back, The third is old and vegetation is 
growing on it It should be removed. 


Marazar Disrrict—Kottayam taluk, Tellicherry, Tellicherry Fort.—The old gates 
are in a tumble down condition. The walls have been cleared of vegetation during the 
year and this is periodically necessary. The north bastion has cracked badly and an 
estimate is being prepared for its restoration. 

Сайсиф taluk, Annaseri, Varayana Perumal temple, ete—Yhis is maintained and 
well kept by the custodian. * 

Walluvanad taluk, Koolakal the Vishnu tenple.—The temple is gy 
walls 7’ high; the roof is thatched and all rafters are rotten. 
have been done for more than 20 years. The whole roof require: 


square and 
No repairs seem to 
srenewal - 
Kanneswaraswami tempie.—The site of the templ 
The whole temple is ina ruined state. It is reported 
for over 20 years. No repair will do for this temple. 


Calicut taluk, Beypur, the Siwa temple.—'Phus 18 kept i i iti i 
maintained by the eustodian, the Raja of Beypur. pt in fair condition and is 


e is overgrown with bushes. 
to have been in this condition 


Palghat taluk, Palghat, the Fort —Bridge at ent | РАСА 
Vegetation was removed as usual and some potty ера of the сата пене: Bay е 
moat was carried out. 5 ment of the 


Wynaad Taluk, Sulian’s Battery, Jain temple. — " 
place clean were done daring the current poss А No Tenas beyond keep ing the 
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FIFTH OIROLE. 


ORISOLEPUT Тизтитст.— Conjeeveram taluk, Conjeeveram, Knilasanathar temple.— 
Repairs carried out last year. 
Ракита Perumal lemple.— Cement pointing and plastering are necessary in some 
places. ` 
Jrarahareswara temple.—Cement pointing and underpinning are needed. 
Manimangalam, the old temple with an apsidal gopuram.—"Vegetation was 
cleared. Disfigured, figures of gopuram were costed with preservation rolution, 
conerete terracing over covering stones in big mandapam was done. 
Chingleput taluk, Mahabalipuram (Seven Pagodas), Aleva temple ~All round the 
temple revetment has been built and grouted and pointed with cement. 
Pundarikapushkarani.—Nothing need be done except the clearance of weeds. 
Mandapas.—Coucrete was laid on top 9” thick to prevent leakage. Plants 
growing on top of tower should be removed. , 
Iswara tempie.—A pathway was made. 
Mukuntanayanar temple —'Tho temple is claimed by the Zamindar as his private 
property. The matter has been referred to the Collector. 
Krishna man tapa.—Conerete 6" thick was laid on top, and plastered with 
cement. 
` Bours Arcot Disrrict— Tindivanam Taluk — Gingee — The hall fort with buildings 
and sculplure.—Tho following works have been completed in the Ginjee Fort, 
(1) Krishnagiri Hill.—The buttress to support the wall of the second mandapam 
and the sentry box and parapet walls above the талаарчт have been completed. 
(2) Runyanathaswam temple.—Cutstone floors have been completed and 


pointed with tinted chunam. | К . 
(8) Lakshminarasimhaswamt tempie-—The cracks in the walls have been filled 
in with brick in mortar and the Gurbagraham plastered with cement 
(4) Rajaghere Hill.—The east and west walls of the flagstaff were raised to a 
height of 12’ 6" and roofed over. The upper channel room was floored with concrete 
and plastered with chunam. А 
(b) The buttresses to the Council Hall were completed and also the 
ventilators. Concrete for the ruined portion of the pavement and chuuam plastering 
and the parapet wall all round the ruined building were also completed. ‘The steps 
leading to the Council Hall were repaired 
(с) Pointing with tinted chunam was done to the walls of the Renga- 
nathaswami temple wherever necessary. 
1d) Two parapet walls to a length of 100’ 6” each leading to tho 
foot-bridge have been built, pointed and plastered. Tarring to the foot-bridge was 
also done. 
(5) Katiana mahal.—Inside plastering has been completed and the steps of 
the stair cases repaired where necessary and plastered Teakwood lintels have beon 
fixed in the tower. Тһе filling in of the hollow ground in the quadrangle opposite 
was completed. 

Improvements to the third entrance т Rajaghire Hil? —The completion of the 
entrance by covering it with а brick arch right through and tarrag entetone archos 
at either end were carried out. 

Pattabhiramaswam temple.—The twelve pillared. unjal mantapam and the four 
pillared mandapam were floored with cutstone and pointing with tinted chunam done 
wherever necessary. Five sign boards to the varioas entrances to the foot were put 
up as ordered. The notices regarding the drinking and non-druking water were 
also completed ns ordered by the Superintending Engineer during his previous 
inspection of the Fort. d 

Taxione listuier—Negapatam taluk, Negipatam, Dutch cemetery.—The 
majority of the monuments are ample masonry tombs plastered and whitewashod. 
The plastering bas peeled off and is crumbling in most of the tombs owing to the 
saltish atmosphere of the coast. In some of the tombs plants are growing in the 
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crovices of the masonry and the onolosures of хото of tho tombs are badly damaged. 
Somo of the joists of one of the monuments have become rotten and requires 
renowal. ‘The interior of the cemetery ia full of weeds aud vegetation. The iron 
railing requires painting. 

Tanjore taluk, Таз апат, Ghritapureswarasicami lemple.—Beamstones at 
entrance tower and in north mandapam cracked to a considerable length. People do 
not frequent the temple very much on uccount of its present dangerous condition. 

Tanjore—Sivaganga Fort.—Ropnirs to the bastion No. 11 and а portion of the 
wall fallen down nre being done. ‘The ramparts were cleared of vegetation. 


Mayavaram taluk, Tranguebar, Dansborg and Fort.—Underpinning walle aud 


masonry works, such as raising the fallen walls, repairing gates, ete., are being 
done. 


Mapnas—-Georgelota, old town wall of Madras.—Tho portion of the wall in 
old jail street is used by the public as a latrine in spite of the notice board put up. 
The rear wall of this bastion on which the Medical school, Royapuram, is built 
toppled over during the rains of October aud estimate for ramping the portion that 
foll is in hand. 


Cornwallis Memorial—This is in good order. 


SIXTH Оно. 


Trrontworotxy Disrrtot.—Trichinopoly taluk, Jambukeswaram—Old Jambukes- 
soaram shrine tn the courtyard of the present Jambukeswaram їетріе №, isin a good 
state of preservation, extensive improvements having been done by Nattukottai 


Ohetties. The inner compound walls containing inscriptions are being dismantled 
and rebuilt. 


~ Trichinopoly, the fort with temple inscriptions, Nadar Sha’s mosque. and inscrip- 
tions. —Necoasary repairs have been carried out to fort gate and temple iusoriptions. 
Preston’s battery—is properly conserved. 


Two Rock-cut caves at Trichinopoly Rock.—tistimates for clearing aud other 
works pointed out by the Director-General of Archeology have been seht to the 
Superintending Engineer, and those are stated to have been forwarded to the 
Superintendent, Archwological Survey. 


Udayarpalaiyam taluk, Gangaikondasholapuram, Brahadeswara Swami temple. 
Is in a good state of preservation except that the delicate parts of sealptural figures 
are crumbling. 


Tirumalavali, the Tenple—Stone slab roofing 1$ damaged in some places. 


Jagankondasholapuram, the Jain staiues.—lt is reported that there ure some- 
cracks here and there in the statues. 


Kamarasavally, Siva temple highly seulptured.—Terrace is cracked and leaky and 
tumbling down in places. Estimate has been submitted to Superintending Engineer, 


Kuhitalai taluk, Palayasangadam, the Eswara temple.—Compound wall is 
damaged in three places, as alao coping in some parta. 


Sivayam, Rathineswara temple and Iswara temple.—The exposed inscriptions are 
gradually crumbling and require protection. 


Mueiri taluk, Turayur,a Vishnu temple wth а small tank and mandapum in the 
middle.—The temple requires attention. The sides of the tank are tumbling down 


and Whe mandapam i» overgrown with bushes. Temple authorities plead want of 
пав. 


A curious and picturesque building three storeys high in the талі the trrig 
tanke—This curious building is said to belong to the Zamindar ot о Ben 
has neglected it. The top roof has fallen. * 


A Siva temple elaborately sculplured with а tank у В 
Bushes over the mandapam should Бе removed and mandapam tn the middle — 
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Perambalur taluk, Arumpavur, the three inscriptions —One of the inscriptions 

`їв all right. The other inscriptions are reported to have been partly damaged as the 

stones on which they are inscribed have been broken and partly covered with white- 
wash also. 


Urnairnur—The temple described as Cholun Pandava with inscriptions, south 
face.—Two of the inscriptions have been partly damaged as the stones on which they 
are inscribed have been broken. 


Марука Disrrictr—Madura taluk, Yanaimalai, Narasimhaswami temple, —A 
stono beam 2' x 2' in section in the central mandapam is broken and requires 
removal. Two similar beams have been broken and removed The removal of these 
beams does not appear to have іп any way weakened the stracture. The western 
wall of the temple hus eracked right through from top to bottom, but this is not in 
-any way dangerous. Vegetation has grown in places over the structure and this 
requires removal. 


Alagarkoil, the temple with two tanks on the ill. — The repairs to the gopuram 
and other portions are being done on a Jarge scale under the supervision ofthe 
temple authorities. 


The fort.—The repairs to tho fort walls havo been carried ont by the Publio 
Works department. 


Ramnad zamindari, Rameswaram, two storeyed mandapam —This is boing 
repaired by the temple authorities, 


Sethu Muthu Ramalinga temple.—The crack in the new tower seems to enlarge. 


Ramnad, colossal figures of horse and elephant.—Is disfigurod in placas. Plastering 
requires renewal, 


Tirwmangalam taluk, Жомриш, the lemple.—A sweeper is employed to keop 
the temple clean. An estimate for repairing the stone flooring has been sont to the 
Superintendent of Archwological Survey. 


Dindigul taluk, Dindigul, the Fort with inseriptions.—An estimate amounting 
to Ra, 1,100 for repairs to the fort buildings has been sent for sanction. 


TINNEVELLY Districr—Tinnevelly taluk, Krishnapuram, Vishnu temple—The 
fallen mouldings of the innor temple should be replaced and repairs to the compound 
wall carried out. Au estimate has been sent for necessary repair. 

Manur—Rajagopalasami temple.—Tower should 10 repaired and mouldings 
renewed, Ап estimate bas been sont for necessary repairs. 

Srivillipputhir taluk, Srivillipputtir, Andal t^mple—Tower is in bad order. Ап 
estimate amounting to Rs. 10,365 bas been sanctioned for repairs. 

апдипет taluk —Tirukarangudi—A Vishnu femple.—The tower aud the floor of 
soveral rooms require protection and ropair. 

Kalakad, Siva temple, Satya Vageswara temple.—Inside pillars of tho tower aud 
the floor require repair and protection, 

Sembagaramanallar, Vishnu teraple, Jaganathestwesra temple —Тћо Dwarapalata 
atone figures at tho inside entranco of the сагбаџгаћат require protection. Iron 
railings шау be provided. Tho front rrandapam leaks 


Valliytr, Sica tenple, Subramamasmami temple.—The front mandapam of Amman 
Sannathi is in a dangerons condition and requires to be rebuilt at oboe 

Vizianarayanan — Three temples of much апі тишу esth iwi7riptioni.—The flooring 
is not good. 3007 Jenks. 

Karungulim, Vitlnu temple of Varadarajs Perumal temple.—The temple ia small 
with some sculptural work, It is now in a very bad state and requires thorough 
repair. ‘The inside мал урана leaks and the temple is overgrown with bushes, 


6 


а 


APPENDIX А, 


Places visited during the year. 
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APPENDIX С. 
List of Photographs. 
мо. | fire. | Description. Village. District. Material. Age. 
Vesogapatars District, | 
mo | Foll ..| T t i ions dig. А 
M b пага ооа: fost impressions dia-|Sankaram — .. | Vizagapatam. | Earthen +» | Buddhist. 
1801 Е: t i 
Fall ета cotta se) impressions die- | Sankaram .. | Vizagapatam {Earthen — .. | Buddhist, 
1802 [Full .. | Terra cotta sca? impressions dis- | Sank, i à 
covered on the east hill. sam s. | Vizagapatam, | Earthen ++ | Buddhist. 
1803 ,Foll .. | Tarra cotta seal impressions dis- | Bas 7 Р 
covered on the east hill. karan .. | Vizagepatam. | Earthen — .. | Buddhist, 
04 ions dis- 
1804 Ро. | Tere ootia senl premier die. | Sankaram | зарари, | Earthen, | addict 
1805 | Full .. | Terre cotta seal impreesions dis- | Ran) " А 
covered on the east hill. karam „. | Vizagapatam. | Earthen, | Buddhist. 
1806 | Full. „. | Terra cotta seal impressions dis- | Sank; E т 
covered on tho oast hill. ee Vizngaputam, | Earthen — ,. | Buddhist. 
И 
1807 | Хой .. Tens ч aial шош dii Sankaram .. | Vizsgapatam, | Earthen -. | Baddhiet, 
1808 | Full .. | Terra cotta seal impressions dis- | Sank: .. | 
covered on the east hil). E Vizagapatam, | Earthen — .. | Buddhist, 
1809 | Full ..| Terra cotta seal impressions dis- | Sank MIT 
covered on the east hull x Vizagepatam. | Earthen, | Buddhist, 
1810 | Уай ., | Terra cotta seal impressions dis- | Sank; Nr 
zn covered on the oaet hill. ima weagapatam, | Earthen — ,. | Buddhist. 
1811 | Full. .. | Terra cotta seal impressions dis- | Sank oe | Vi М r 
SERT Gh tho sasi intl aram. imgapatam, | Earthen — ,. | Buddhist, 
1812 | Full .. | Terra cotta seal iupressions dis- | Seokaram '.. | Vizagapatem. {Earthen — .. | Buddhist. 
covered on tho est bill. 
1818 | Fall ..| Terra cotta estampagedirooverel | Bankaram — .. | Virsgepatem. | Earthen — .. | Buddhist, 
on the euet hill. 
1814 [Full .. | Тепа cotta inscription squere|Sankaram — ..| Vieagapatam. |Eartben — .. | Вадаћа ` 
block discovered on the east 
ый. 
1815 | Full .. | Specimens of copper ooins dis-| Sankaram ,. | Viragapatam. | Copper «+ | Buddhist. 
covered on the est hill, 
1816 |Full , | Fast view of a Palokidovi head | Sankaran .. | Vissgupatam | Stone .. — ..!Hiodo. 
at the foot of the Boy jannkonda 1 
tll. 
1817 | Full .. | East mow of a Talakidevi image [Sankaran = „. | Vizogapatara. | Stone .. .. | nde. 
at the foot of the Bojjanskonda 
| oi D 
1318 {Fall .. | Group of dagstac on the езі bill [Sankeram .. | Vizagapatam. | Stone . Вады, 
| ( 
1819 | atl .. | Groap of dfgodaa on the east bill Sankaran , ' Vieagapatam, | Stone * Beddbint, 
«bowing the stairway and the 
mo^ | 
1820 | Fall. .. | Interior now of the lower сате Sankaram .. | Viragepatam. | Stone .. «+ | Batdhist, 
ahowing the ddgeta in the 
contro on the east ЫП, Д | 
f i 
.. | View of the semi-curenlar pane} Masks: уз tam | Мәлә... 
мара жыка west oud of Lhe rasl hill ыы А P cp вын. 
Moe f North ті f the gronp of Sank, s- | у fam. | etorte .. m: 
мие Шла са Бе went ende of tbe аа EE вис | ватым: 
exit Bill j | 
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Photographs—oont. 
No. | Sue. Description, | Village. Тис Matenal. | Age. 
Vuspipete Dati ew) t 
1823 | Рой .. | South-east view of the group of | бараагаа = .. | Visagapataz. | Stone .. 
ауре on the wot Bide of the x : трлн, 
cast bill, | | 
2824 | Fall .. | South group of 4Jjebos to ibe|Sankarim — .. | Vieegepstam. | stone + +. | Buddhut. 
west aide of the tock«eut. ripe | 
on the east ЫЙ, | | 
1825 | Ро! „. | North-east view of the rock-cut | Sankirum — „. | Visagapatam, | Stone ard brick | Бай4һн. 
atopa ensseed in brick with | ae ae brick аи 
brick steps on the east bill. 
1826 [Full .. | View of the rock-oat «ipa with | Sankaram = .. | Visagepatam, — Stoneand brick | Baddhiss. 
the trick digelis on the south 
wide of the east ЫП. 
1827 | Fall .. | View of the rock-cat stira with |Sanksram — .. | Vixzapatam. | Stoneand brick | Baddbist, 
треба on the north side of я | 
the east ЫП, | 
1828 | Full .. | Озор of digolss on the weet |Бапїзгыз ., | Viragapatam, | Stoneand brick | Бој зі 
tod of the east hill 
1819 | Fol) ..' Хотели view of tke rows of | Banksram ., | Viragapatam | Stoneand bnck | Boddhist, 
cells on the north aide of the 
- chantye, east ball. | | 
4830 | Fall .. | Rows of сеПа оп the east ode of | Sankaram — .. | Vangspsam, Stone and brick | Buddhist, 
the ehaityo, east bill. Џ 
1831 |Full ., | South-west view of tho row of {Sankaram — .. | Vitagapatam. | Stoneund trek | Baddhi: 
| cells exposed on the south side p it 
| of the ckutys on the east bit]. | 
1832 Fall... | View of the group of gede їп | Sankarsm .. | Vonagapstam Stone and brick. | Buddhist 
the front of tro cave on the | 
sonth-west ride of the east hill. Н ; . 
3833 | Fall Nm" view of Nu. 6 сате on tho | Sankeram .. | Vizagapatam. tatone . , рада, 
evt hil. | A 
1834 | Full .. | View of small cell with а pane} | Sankaran se | Visspapetam. | ое... | Buddhist, 
| | mei the сате on the south-west 
| ede of the east bill. { 
1835 | Fall. | View of the newly сате | балагы .. | Vitagapatam. | Stono anà brick. | Buddhist, 
with brick walls in. front, west 
1835 |Full . | View of the digods within the |Sanksram — . | Умадарајат. | Stoneand brick | Buddhist, 
й newly exposed cave, west bill. || x 
1837 | Fal .. | View of the повр of digeles on|Sankaram .. | Viragapatam. | Stone . — .. | Buddhist 
the west hill, ! 
1838 | Full .. | View of the groop of digobsson | Sankaram ~.  Viragepatam. | Stove .. ++ | Вадаћић, 
the west bill. i 
1839 Fun ..| South view of the group of|Eankars ~. Virsgapatam. | Stone .. вой. 
| iígolas on the west hill. i 
3640 [Fon ., | South-east mow о! the groapof | Sankaram — ..| Vizagapatam. j Stone .. Buddhist. 
> digodes on the west bill Г 
1841 [Рой .. {East ном of the group of digel | Sankaram .. Í Vazagaatam [Stone . 0. (Водама, 
on the west hill | 
1842 | Fal! ., [North view of the rock-ent быра |Sankaram .. Vungspatam Stone .. + | faddhust, 
on the west hall. 
` 
2843 | Fall .. | South mew of the roekeat нара | Запкатат .. Vissgopatam, Stone .. — ,, | Baddnnr. 
at the extreme end of the west | 
ъй, 
1844 | Fall .. | North-sast ttew of the reck-cat | Sankaram — .. | умазратат Stone .. +. 1 Бода ћи, 
атираа at the extreme end of 
the wast hil. . 
1885 [Fall .. | View showing the prehittone|Ssnkaram .« [rome Stone and | Pre-bistone 
У | articles arranged near the tent earthen. 
1 
1846 {Pall .. [View showing the prehistcris|Sankaram . ‹ Virsgapatam | Stone and | Pre-fustaria, 
articles arranged near the tent | 
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Photographs—cont. 


| Vilage 


1847 | Full .. | Various shapes of umbrellas tor | Sankaram —.. Vizagapıtam. {Earthen — ., | Buddhist. 
votive digobas found during 
excavations, 


Deseriptio; 


Dastriot, 


Vusgayetam Detrict—cont, 


1848 | Full .. | Various torms of spouts of pots | Bankaram .. Vizagapstam. | Earthen 
found during excavations. 


~ 
e| Vizagapatam, | Earthen —— LL | Buddhist. 


++ | Buddhist. 


1849 | Half .. | Terracotta scription tablets Sankaram 
discovered on the east hill 


1850 | Half .. | Terba cotta inscription tableta 


Sankaram 
discovered on the east hill, 


++ | Viragapatam .. | Tarthen Buddhist, 


1851 | Half .. | Terra cotta inscription square | Gankaram 


mL i 
block discovered on the emit Чабар . | Earthen, ) Buddhist. 
ћи. 

1852 Нан .. | Terra сома Биспрьов block | Sankaram ү 1 
discovered on the east hill ‘agapatam ./Farthen — ,. | Buddhist, 

` 

1853 | Half .. | Terra сона estampage discovered | Sank «d vi ; 
on the east Bil S ankaram iragapatam .. | Earthen „| Buddhist. 

1854 | Halt .. | Torea cotta estampige discovered | Sanka .. | vi Я 
оп the esst hill. € паш Vagapetwm.. | Earthen — .. | Buddhist, 

1 

1856 | Malë | Тота cotta inecription discovered |Sankaram .. | y 
on the enst hill. ag Ham. Earthen —— ,. | води. 

1856 | Halt .. | Seale and impressions discovered | Sankaran |у t 
от the esst lul]. Wagaputam ,. ац ставі Buddhist, 

1857 [alt . | Boala and impressions discovered | Sankaran., | y t 
on the өз hill vagapatezn .. | Lapis Газан .. | Вайда, 

1858 Half .. | Terra cotta seal and ampression |Sankaram |y 
discovered on the cast bill izagrpatem ,. | Earthen | Buddhist, 

1880 | Half .. | Terra cotta seat impressions dis- | Sankaram | vi 
covered on the enst hill. | абар. | Earthen | Buddhist. 

1800 | Half .. | Torra cotta seal improssions dis- [eara » А 
covered on the enst hill Vieagapatam .. | Earthen =... Baddhist, 

1861 | Half .. | Terra сома seal impressions dis- | Sankaram ++ | Vizagapatam .. | Earthen ^. | Buddhist. 
covered on th» east hil! 

1802 | Unit .. Тыта cotta seal impressions dio- | Gankaram ., | Visagepatam .. Earthen ., | Buddhist 
covered on tho east bill, 

1863 | Halt .. | Terra cotta senl imprecnons dis- |Sankeram =. | Visagapatam .. | Earthen ++ | Buddhist. ` 
covered on the east ball 

1864 | Ialt.. | Terra cotta seal impressions dim- | Bankaram | Урарарика ., | Earthen ЕУ 
covered on tbe erst bill. 

1845 | Malt .. | Terra cotta seat impressions die- | Sankarum ©. | Vizagapatam .. | Earthen .. | Baddbint, 
corered on the east ВЫ. 

1880 | Halt .. | A portion of terra outta талеп, | Балагыз .. | Tiagapatam, | Earthen .. | Baddhnt, 
ted dégeba dmoaveret on tho 
east hill 
7 elf „. ] A portion of terra cotta ornamen- Faokaram . | Yi tam ., | Earth. 5 
nm ы атро асела the чини y + | Boddhist, 
east Lili 
АЕ: tte panel of a Buddha | sankaam | vi ü 
1865 | Half pes = with шера 1 el ankaram isagepatam ,, | Farthen „| Buddhist. 
on the esat hill, 
r M „, | Terra соба parels of a Водаћа | Sank ME 5 А 
чө Tego with etapa ducendo | nam Мары, | Earthen Buddhist, 
the eaat bill 
1919 [Hat .. [А Gold com discovered en the! били о, Умар [аем A 
БИТ . 
UTE | Half <. | да iron torch mp ёте! | Рила О, 
ү "teen BUI еР i | па РРА ~. | Ancient. 
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Photographs—cont. 
No. | Бис. Dereriptien. | Village. | Dastriot. | Material, | Аве. 


Firagapatam Distrut— eont. 


1872 | Bal? .. | An iron lorch lamp with Неј Senksram .. | Vitagapatam .. | Но... — ., | Апей 
filings discovered оп the east T * ERG 
1873 | Halt .. | Èron knives and daggers Фа- | Sankaram .. | Viragapatem .|Iron .. — .. | Buddhist. 


covered on the east hill, 


1874 | Halt .. | Ivory dagger and mother of pearl | Sankaram — ,. | Visugupatam., | Ivory and | Buddhist, 


bangle discovered on the eut 
Bill 


pearl. 
1875 | Halt ,. | Terra cotta snd coral beads dis-|Sankaram — .. | Vieagepatam.. | Earthen and | Buddhis 
е ‘covered on the east ЫП, реча ми аа 
1876 | Halt .. | A portion of terra cotta Кат, | Sanksram — .. | Vizagepatam ., Barthes and | Buddhist, 
топле. 


handle of a epoon, and bronze 
Reon discovered on the east 


1877 | Halt .. | A marble pavel of а Buddhs and 
terms соба row of kalnams 
discovered on the esst hul. 


Sankaram ., | Vieagupatam,.} Marble and | Buddhist, 
4 earthen, 


Sanksram — ..| Vissgapstem.. | Earthen and | Buddhist. 


2878 | Half .. (Bronze head, sex) impresion, 
bronze, 


panelofa Buddha, and votivo 
Mer discovered on the east 


Sankaram ., | Vizagspatam .. | Stone and | Buddhist, 


1879 | Half .. | То hammer stones, hones, spoats 
earthen, 


and ambrelizs for votive dige- 
dus discovered on the east bill. 


1880 | Half .. | Terre cotta lower, parts of pillars 


Sankaram — 2| Vizagapatem,.{ Earthen. | Bud 
and а [алат discovered on the ы; “к 


east hill 
1881 | Half .. Pottery (selected) discovered on | Sanksram — .. | Vizegapstam | Earthen — .. | Buddhist, 
the esst hill. 
1832 | Half .. | Pottery (selected) discovered en | Sankaran — .. | Virsgapatem.. | Larlhen — .. | вода, 
the east hill. 
1333 | Half „. | Pott e esten discovered on | Sankaram .. | Vizsgspatam ,. | Earthen +. | Buddhist, 
the east bul! E 
3884 | Half .. | Pottery (satected) discovered on | Sankaran . | Vimgapstam ., | Earthon ++ | Duddbiet, 
the east ball, 
1385 | Halt .. | Pottery (scleated) discovered on | Sankaram Visagapatam.,' Earthen... | Hoddbist, 
the east hill. 
1886 | Half .. | Pottery (selected) discovered on | Sankamm — ,, | Vizsgapatam .. | Earthen „. | Boddbust. 
the east bill. 
1887 | Half .. | Pottery (lected) discovered on|Sankaram ., | Vuzagapatan .. | Earthen . | Buddhist, 
the east ЫЙ. 
1883 | нан ,, | Pottery (selected) discovered on |Sankarum .. | Vizagipatan .. | Earthen Buddhist, 
the east hill. 
1889 | Пан .. | Pottery (selected) discovered on | Sankaram . | Firagspstam .. | Farthen ,, | Buddhist, 
the east bull | | 
1890 | нае .. | Pottery (selected) discovered on | Балћагив .. | Viragspatam Earthen — ., | Baddhut, 
" th» east bill Г Н 
‘1891 {Наи .. | Pottery (selected) discovered on, Sankaram .. Vizagapatam Earthen , ., | Баба, 
the east Џ | | 
1892 | Halt ‘Terra cotta umbrella fora «роба. | Sankaran Vangapetam. | Earthen . | Buddhist. 
"Û discovered en the east ball. Н 
1893 | Kut .. | Terra еол ornamental bases, eto, | Sankaram — ,, | Viragupetam .. | Earthen .. | Веза. 
7 disauvered on the east ЫЛ. | 
ази [шан „leman che (ийем) de Бат s. Tuarpanman.. | Earthen о. | Въз, 
| Covered ов the east hull 
1895 зн... DE Fant new of тосса «Ле on | ү. | Газбарачет .. (Stores... f Bad thet, 
the west but. 
D 


ЕЕ -–– 
10 
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Photographs—cont. 
Ro. | Sire. | Description. | Village. | District. | Material. | Age. 
Fizagapatam Distrizt—cont. x 
1898 | Balt ..|Gonth view of row of 44уодаз on | Bankaram — .. | Vizagapatam .. |Btone .. _ .. | Buddhist, 
the west bill. 
1897 | Half ..| East view of Palakidevi at the | Sanksram — .. | Vissgapatam ,, | Stone .. .. | Hindu. 
foot of the bill. 
1898 | Half .. | Viewsof digeds within the shaitya | Sxnkaram .. | Viragapatam .. | Stone and | Buddhista. 
on the north side of the rock- brick, 
ent efüpa on the esst hill. 
1899 | Halt .. | Bock-cnt stir leading dowa from | Sankaram ~. | Vizagaprtam .. | Stone and | Buddhist, 
the ehataya to the Воот of the bnck. 
passage on the east of the 
эра. 
1900 | Qoarter. | А Jar with spout discovered оп | Sankaram .. | Vizsgapstam | Earthen „Ô | Buddhist, 
" tho east bill. 
1901 | Quarter. | Terra cotta votive digola dis- | Sankaram о, | Vi Buddhit 
отта colta TOUTS је m ‘izagapatam .. Earthen .. | Buddhist. 
1902 | Quarter, "Terra соба dégeda and #ammd! | Sankaram — .. | Vizagepatam ., | Earthen Buddhist, 
ог елт ornument discovered on Ы Бу s d 
the east hill. 
1903 {Quarter. | Terra cotta stand for bu: Sank: .. | Vi 
camphor and. perforated In aram iragapstam ,. | Earthen «. | Baddhut. 
dLacovered on the east hill, 
1901 | Quarter. | Aportion of terra cotta oma- | Sankara lv 
Tented perforated — hà > Wagapatam | Éarthen ., | Buddhist. 
discovered on the east bil. 
190$ | Quarter. | Terra cotta base and top of u | ¥ „У 
lar r 'ankaram Зтадарићата „. | Earthen .„ | Daddbirt. 
n. 
1906 | Quarter. бекке илет on the Bankaram — ..| Vizagepatat ,. | Lapis, Lazali, | Baddhist. 
east hill. 
-1907 | Quarter. | Terra outta soal impression die- | Sanl .. | vi 
а covered on the esst hall, кш isagapatam „. | Earthen — ., | Buddhist, 
1908 | Qanrter. | Earthen lamp and fragment of | Banka: a | Vi: 
? Азы лү кота | аи imgapatam, |Eartben с .. | Buddhast, 
on the east hill, 
1909 | Quarter. | Fragments of ornamentai | Вапкатат — ..| Vizagapatam. | Earthen ^. | Вафа, 
мету discovered on tho east 
| вм. 
gto |Quirter.| Fragments o! ornamented | Барка: ae | Vi tam. Л | Buddbtet, 
1 i pattery discovered on the east x impen. | Eartha blk 
NET 
11 | Quarter, (Fragmnn's of ornamented | Sank; AFR tam. | Е В 
19 ur ое тия issgapetam. | Earthen ‚| Buddhist. 
1912 Quarter | Fragments ot ornamente} | Sanka „ју: 
2 "Mey физотегоћ on ths eut | оо aa a E Batdhut: 
йн. 
1913 Quarter. | Fi ante of ornamented «ё 
ws ПАЗИ dussvered on каен | tan бевара, Earthen’ ° i] Badikist, 
| : | 
3914 | Full .. | Езирулевој the gardkazrmàam, | bimhachalam. i 
| bre Lakshmi Маала анда: | Vizagapatam, Јоле... | Orissan, 
| arami temple. | 
I918 Full „. | Bath panels of the Arth - ' Simbach Я Е 4 
ПИ rane Venta. aem и Oria, 
i lotus tema | 
afra 
“ 8 Vuragepstam | stone... | Orla. 
І 
| 
їзїї j Fel п. | Бона fat iy 
EN PRA ftus ° vae. Вина с... | Oruman, 
praleven, Sri Lakshmi Varsha. i 
nares юМазали tenple | 
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Photoyraphe—cont. 
Ко. | Size. Description. | Village. | District. Material Age 
те E coy 
Fuxagepatur Dutrict—cont. | 
1918 |Full .. [Eset view of the south зме | timhachilam. | Viserapatam, | Stone .. —.. Orisan. 
verandih of the inuer 
prakaram, 51 Lakshmi 
‘Var hanarasimhaswarm templo. 
-3919 | Foll .. | North view of the east side | Bimbsebalam. | Vizsgipstam, | Stone .. ++ | Orissan. 
verandah of the inner 
- руадатат, hn Lakshmi Varaha. 
Rarssimhaswami templo 
1920 | Full ., + Bird's eye view of tho Simhagha- | Suohachalam, Virsgspatam. sei, Oriesan. 
lum tomple and surrounding 
the hill, 
1921 | Full,.. | East view of ruined Vallapata-| Bonthala~ "Virsgapstam, | Stone, brick | Ancient, 
yada temple. Xodura, and plaster 
1922 | Гад .. | Soath east view of the ruined | Baripalli „. | Vizagspatam, | Stone . ~. | Ойла 
Siva temple. . 
923 | Full .. | North-east view of the rained | Sanpalı — .. | Vimgapatam, Store .. . | Опав. 
Rura templa. 
1924 | Fall .. | Enst view of the doorway and | Вапрећи — .. | Vizagapatam. | Stone... | Onsean. 
portion of gopuram at the Siva 
temple. 
1925 | Folk .. ust view ot the donrway st Bivi: Вара, +. | Vizsgapatam. | Stone .. ++ | Опавап, 
temple. 
1926 | Half .. | View of a portion cf the doorway | Багіра — ..| Vimagwpatam. [Stone .. — .. | Orissan. 
at the Siva temple 
1927 | Full .. | View of the rumed brick shrine Ramatirtham. | Vizegapatam. Stone, brick | Jaina 
of the top of the Dodibonda. und plaster 
1928 | Foll ., | Enst view of the mound on the} Ramatirthem Wizagepatsm. | Stone, — brik | Baddhiat. 
top of Garubbakthakonds south and plaster. 
side. | 1 
| 
1929 |Full ..| West view of the mound on the | Ramstirtham. | Vizsgapatam. | Rtone, — brick | Buddhist. 
top of Guradhakthakonda south 1 код plaster. 
nde 
1930 | Full .. | View of the natural cave and two | Ramatirtham. | Vissgapatam {Stone ,.— .. | Jama 
Jain statues lying side by | 
side 
сва бват District, 
199, | Fall „, | Southeast view of the о | Rajamandsy ..| Góiévari — . | Stone, briek | Mobaraadan, 
mae)eed, and pester, 
1932 | Full .. | Southenst view of the inner | Rayamandry .. | Обабтан — .. | Мове, brick | Mabamadan, 
courtyard of tho old masjeed and plaster, 
1933 | Halt .. | Hindostoni inscription from the | Rayemandry .. | Gód&veri — .. | Stone . .. Mubamedag. 
top of the main entrance of the f 
old masjeed. , í 
Guatir Dustrict. | i 
1934 | лаек, | Lotus Flower foond doting | Апааа | Ganter Marble .. | Baddbust, 
exearations. | 
1935 Quarter, | Portion of the face of Buddha | Ашагатаһ 25 опат .. Marble NI 
found danog exestations. | i 
1936 | Halt ..| Farthen borde found danog}Amaravath .. | Осма — .. Marble .. | Boddbiat 
excavations. à i 
1931 | Half .. | Lion face found denng excara-| Anaraskh .. Gantdr — .. pude .. | Baddbuet, 
бата, i 
H 
1933 | Quarter. | Ivory handie found during | amarant " | Gentér j Ivory .. , $ Buddhist 
oxeavations i | | 
i 
1939 Quarter. | А small legum foand daring | Amararati .. үйө al. ..]Доализ 
exex rations. | | Hinde. 


Photographe—cont. 


No. | Bize. Description. 
~ Ohingleput Distriet. 
1940 | Quarter. | Tuo pots .. .. .. +. | Peramtxue 


«+ | Chinglepnt 
1941 (Quarter, | А bowl se .. о... |Регман .. | Chinglepat 


.. | Earthen «+ | Prehistorie 


+. | Earthen «+ | Prehistoric. 


++ |Chingtopat .. | Earthen — .. | Prehistorio. 
1948 | Quarter, | A pot .. .. .. ee] Porambair .. | Chinglepot .. Earthen 


1942 | Quarter, | A bowl with rin .. .. ++ | Persmtar 


+e | Prehistoric, 


3944 (Quarter. | A bowl se ne sso ss | Perambar .. | Chingtopat . | њима ,. | Prehistorie. 
1945 {Quarter | A tumbler s+ ee oe | Poramtair .. | Chinglepot .. | Earthen =. | Prebiatorie, 
1948 Quarter. | Twoeups .. о. о. | Porambair „. | Chingloput .. Tarten „| | Prehistorie. 
1987 | Quarter, | Layer, portion of a pot with | Perambair ..|Chinglepat . | Earthen ., Ривне, 
1948 | Quarter. ‘Two gupe . a ТА •. | Pommbar ., Chinglepst .. | Earthen «» | Prehistoric, 
1949| пам ..|Jorwiththreolegs | Perambair >, Chingtepot | Earthen — ., | Prehistorio, 
1960 | шрот. | Sancor о. а... | Porambaie .. | Chingteput ‚| Earthen, | Prehistoria. 
"1951 (Quarter | Basm .. .. о... | Porambair .. ]Chingtoput ..| Earthen = Prehistorto, 


1952 | Quarter, | A small pot and oup 
1953 | Quarter, | Two hds .. .. 
1954 | Quarter, | Long neck pot ү, 


s+ e| Perambair 4. | Chinglopat . | Earthen Prehistoric. 


++ +» | Porambair, „. | Chingtepat .. | Earthen 


++ +s Penmbnr .. | Chinglepnt 


1955 |Quarter, | Lower portion of a pot with 
three legs 


++ | Prehistoric. 
++ | Earthen «1 | Ргећићото, 


Ретатђаг Chingleput .. | Earthen 


++ | Prohistoric, 


1956 | Quarter, | Sencor — .. — .. — .. Г Perambur ., Chinglepat 


3957 Quarter, | А towl anda cone-shaped bowl, | Perambair 
1958 (Quarter, | à big bowl .. Ls o L| Poramtair ‚. | Chinglepat 
1959 |Quarter.|Abigbow) 2... | Perambair .. | Chingleput 
1960 |Quarter. | A pot with Yong neck — . ,, | Porumbsir ,. Chinglepot. 
1901 | Quarter. | А pot with long neck .  ,, | Porembar „| Chiogleput 
1952 | Quarter, | А pot without neck — .. 


a. | Earthen — .. | Prehistoric. 
.. | Катћев .., | Prehistoria. 
.. |амђеп —— 12 | Prebistone, 
e. | Earthen .. | Prebiatorio. 
sef Earthen .. | Prehistoric, 
+ [Earthen .. | Prehistoric, — € 


«+ | Chingteput 


„. | Perambair .. Chinglepat . | Earthen «a | Prohistorio, 

1963 | Quarter. | A tig pot, its mouth chipped ,, | Peramtau ., Chinglepnt . | Earthen s. | Prehistorio, 

1984 | Quartor, | A big pot .. ° .. .. о. | Kadamallpu. |Chinglepet .,| Earthen _ ,, | Frobistorie, 
tor 

1405 | Quarter, | Threo emalt lids .. — .. — .. | Kademalaipn- | Chlagleput ..|Eerthon _ ,, | Prelustorio. 
tar. 


1966 (Half .. | A Jar with three long legs with Kedamalaipu- Chıngleput .. | Eurthon «+ | Prehistoric, 
four sponta. tor. 


1967 Quarter | А wide-mouthed tow? .. .. | Kadamnlsipu- Chingteput 


Earthen es | Prehistorie, 
tur. 


1068 Quarter. | А long mortar partly broken... Kadatmalaipu- | Chinglepat ..|Btone .. ., | Pretastono, 
or. 
1989 | Quarter. | A Jong mortar 


1 
1970 | Quarter, | A amall bowl 


+ a. ae | Kadamalaipo- | Chinglepat 
С 


» [Бопе .. as | Prehistoric. 
or. 


8 n3 ue Eadamalaipu- Chingleput .. | Earthen «+ | Prehistorie, 
ог 


1971 [Qaarter, | A big ring stand .. .. es Камы Chingtepst ,.| Earthen ‘ee; Probatono, 
ar 


| 
+ | Farthen .. | Prehistorio, 
| 


«+ Ргеммопс, 


1972 [Qoarter, | А big pot “ 


++} Kadamalaipa- | Chingtoput 
tor 


1973 | Halt ,, | Two big pots, leng necked Earthen 


+. | Rwlamalaipa- | Clungtepat 
ter 


1 
1074 Quarter. | А pot 


moro oe Rffomatelpe- | Choglepat then... | Prekhtoria, 
1918 јами | A qot e 0-0. _ [Tambakan сыныш, Earthen _ ,. | Prehistoria, 


1 


Pholographs —cout. 


- ت‎ e 
No, |" bizo, Deu rìption, | Vilage, ита, мааа, m 


CAlngteput District «cont. 
1976 | Quarter | А big-moutlied pot ~ f Tambakim ‚Оо ер LL | Karthen sa | l'ishitorio, 
197? |Quarter, | А Ма long-necked pot and а | Tambakan ү, Uhiglepat о. | Кај uc ао, 


ати pot, 
| 

1978 | Full ,. | South-oust view of the Ther|Chingleput ..|Chingleput .. |) 

Mahal in the fort d МУР ja ant | Madu, 
1979 | Foll .. | Northeoust viow of the Ther Chivgtoput .. | chtagleput .. 

Мића) in the fork. " AS та “шн: 
1980 | Full... | North-east view of the Dharmos: | Mantwangas | Chingleput <. | Мање, _ Берк | Chole 

атаман templo. lam, and plaster, t 
1981 | Foll .. | Southewent view of the Apithe | Tonner «| Chingtnput s | Моно, rth | Chola 

shayosvariewaml temple, and phter, у 
1092 | Quarter. | A bowi with conn-sbapad bottom | Tambakan .. | Chlegleput +. | ишли. | l'reblstorla 

found daring axcavattonn 

А 

1983 | Quarter, | A wido mouth Mg pot found | Tumtakam .. | Ohingleput „e | Пейлин. | Prehlutoiio 

during exonvations ° ü 
1981 | Quarter, | Pwo potu fond during oxearas | Tamtoknn 4. | Chingleput „, | Betten — us ыыы, 


tione, 


looted) found | Tamika „e 
ions 


M85 | Quarter, | J10n implamonts Chingiepot oe finn n «черо, 


during exonva 


Ohingtepat 4, | Iron „. _„, | Реми, 


1086 | Quester. | Iron implomonta (elocted) found | Tumbakaur ©. 
daring excavatlonn, 


1987 | Quarter. | Tron tmplomente (solected) fount | Leubshem ., | Chingloput ,, Irn ,, ,, | ерон, 
during excavations 

1988 | Quarter. | Ir nimplonante (selected) found | Tambakam .. | Chingleput .. {tron а... мәнин, 
during oxes vations 

1989 | Quitter, | Iron implements (acleoted) found | Tamlukam «« | Uhingloput „e (leun ., Ls | Moblaturte. 
during exortations 

Tanjore Duttlet. 

1990 | у „| Image of. Prothonansyagur, Тали flanjo s, | Copper «lamen 

Amman, Вишђатдлатаој an 
P 

Musur 1 rewenry. 

1991 | Half „, | Image of Nadara]eswni, die. | Тапјое — ..| Tanjore „| Coppo gy | Anotanty 


огой in ihe дшш ani 
ved at tho Иплог фтөз- 


Uuppar — and | Anelant 


Tanjore .. 
ое 


lanjore « 


2992 | Наде. | Images of Tihirnvenwenl, Agan- 

tyor unt frishna, discovored 
dn the distriot and preserved at 
the Honor У тракту, 


1993 | Half „„ | Images of hiragam amuun, Vik’ Tanjore ve | Гапјога ++ | Сор oe Andang 


mewarer, and Manikevasngnr, 
dlacovered in tho балов and 
prevervod at the Husar ‘Irons | 
жагу, 


1924 | Маје... | Nina copper Images, discovered Tanjore = Tanjore , | Copper ss a Ава 


In tho distrlot and prieeceol at 
tho Hosur ‘Iressury | 
1906 | Foll... | View showing therulnel тея. олі Тапрае „ея, — ok Draredlan or 
bution end esarp wall, Little Џ эмм 
Fort, 1 А 
1994 | Foll „, | View showing the rnínel мем Tanjore .. | отри ved Bume, trick! p, pe 
end Gestion and seourp wall, | and plaster 
Little Fort H 
1997 jM e view of Mri Thosgarae Toruvalur „. Tanjore Bime, belak у Сыз 
temple on the tast nA plaster 
y left 
twos ГН. | Binterye siew of Ked Thoagara- Tirurslor . Tanjute (моме, olk Chota 
Jamal tevjle on the ost por ower 
io, right. | 
Й 


u 


Photographe—cont. 


Мо. | Size. Description, | Village. | District. Material. Age. 
-> Ohingleput Dutrwt. 
1940 | Quarter. | Two pota . .. .. с. | Реашћиг „| Chinglepnt .. | Earthen — .. | Probistorie 
1941 Quarter, | A bowl .. s. se s. | Persmlar .. | Chingleput .. | Earthen _ .. | Prehistorie. 
1912 |Quarter.| A bowl with rim .. ., — .. | Perawtane ., | Chinglepat ..} Earthen — .. | Prehistoric, 
1943 | Quarter, | A pot ,. ., 0 we Pertmbair .. | Chinglepat . | Earthen ++ | Prehistoric, 
1944 | Quarter, | A bowl 4, +. ,. +. | Регашаш .. } Chmglepot . | Earthen ++ | Prehistorie. 
1945 {Quarter | A tumbler ++ ee oy | Porambair .. | Chinglepnt ..| Earthen  ,. | Prebistorie. 
1916 | Quarter, | Two caps e. .. | Perambair ,. | Chingleput .. | Earthen +, | Prehistorio, 
1947 | Quarter, | Lower portion of a pot with | Peramtair .. | Chingleput Earthon - | Prehistoric, 
three legs. 
1948 (Quarter, | Two pups + .. о. о. | Pommbrir .. | Chinglepnt, . | Earthen ‚| Prohistorie, 
1049| Half ..|Jarwitbthreolegs — .. — ..|Perambeir .. |Ohinglepot | Earthen _., | Prohistorio, 
1950 |Qusiter.| Sancor .. .. +. | Perambair . |Chingleput ..|Farthen — .. | Prehiatorie. 
"1981. (Quarter. | Basin. ++] Perambair .. | Chinglepat ..|Earthen —— .. | Prohistorio. 
1902 | памог, | А small pot and onp .. .. | Perambair .. | Chingleput Earthen — .. | Prehistoric. 
1953 | Quattor, | Two lida .. .. .. „a | Perambair. .. /Chinglepat .. | Earthen = .. | Prehistorio. 
1954 | Quarter. | Long nech pot v. m .. | Perambsir .. DChingleput .. | Earthen +. | Prebistorio. 
1955 | Quarter. mI “ip of a pot with} Perambur .. [Chingleput .. | Earthen + | Prehistoric, 
n 
1956 | Quarter, | Saucer .. .. — .. — ..lPermbaur „, | Chuogleput ..|Earthen — ..| Prehistorie. 
1957 Quarter, | А bowl and a cone-shaped bow) | Perambair ., | Chinglepot .. | Жамћел ++ | Prehistorio, 
1958 | Quarter, | А big bowl ss se e | Perembmr .. | Chingleput .. | Earthen ++ | Prehistoric. 
1959 | Quarter. | A big Low! E + +. | Perambiir .. | Chingleput ..|Darthen — .. | Ргећијопо, 
1960 |Quarter. | А pot with Jong neck .. — ,, | Pewunbair ..|Chingleput .. | Earthen — ..| Prehistoric. 
1961 |Qnarter, | А pot with long neck ,, ».|Peramteir .. | Chungleput .. | Darthen ra | Prehistoric, 
1982 | Quarter. | A pot without neck — .. — ..|Perambair .. | Chingłepot ..| Eartbea _ ., | Prehistorio, 
1963 | Quarter, | A tig pot, ata mouth chipped .. | Регла .. | Chingleput .. | Darthon as | Prehistoric, 
3984 | Quartor, А big pot s .. .. Se | Kadamalaipu- (Chinglepat .. | Earthen, | Trehistorio. 
ar. 
1005 | Quarter, | Threo woall hda .. .. .. Кара Chinglepot .. | Earthen — ,, | Prehistorio, 
т. 
1966 | Нам .. | А jar with three long ivge wath | Кадашајара. | Chingleput .. | Earthen ea | Prehistone, 
four spouts, т. 
War Quarter |Awidemonthed Мои]... Kadamaluipa. | Chingloput „| Earthen 4. | Probistorie. 
| ur. 
3958 Quarter. | A long mortar partly broken .. Kademalstpa- Chinglepot ..|Btono ,. — .. | Prehistoric. 
jar, A 
1969 mee A jong mortar . M м Kaismaliipa- Chingleput Біте... | Prohustorio. 
3910 (Quarter. | Atmallbowl . .. .. Eademalaipa- Chinglerut .. | Earthen +. | Prehistorie, 
"ur С г 
1971 [Quarter | A big nog étant... ul Kadamalaıpo- Chingtepot ..| Earthen ~.. | Prehistone. 
sa tone, 
1972 19) A tig pot .. š ааа: | Chingteput Farthen wl Plaats 
] 
1913 | Ht... | Two dig poto, king cacked M - me + [Farther  ,. Prelatone 
| 
1914 Quarter. | А pot m "m Radareatalpa. Chunglepat .. | Earthen ratoris 
5 Quitter t + е о Тань. | Chingteput .. | Earthen o+ | Prehistoric, 
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Photographa—cont. 
No. | кие, Dereiption, || Village, Dnstriot.” Material, Ap. 
Changlepxt Dutrict— cont Bi | 
1926 | Quarter | А big-monthed pot _ .. — ..| Fambskun .. {Chinglepat .. | Earthen „| Prebistone. 
1977 | Quarter. | А big long-necked pot and в | Tambaksm ..|Chinglepst ..|Earthern — .. | Prehistoric. 
small pot. 
1078 |Full .. | Southeast viw of the ‘Ther! Chingleps: .. Chingleput .. and | Hindu. 
Mahal in the fort, ' 
1979 | Fall .. | North-east view of the Ther Chingleput .. | Chiaglepot . and | Hindu. 
Mubs} in the fort, plaster. 
1980 | Full .. | North-east view of the Dharmes- | Maniasnga- | Chinglepat .. | Stone, — briok | Chola, 
‘varnawami temple, lam. and plaster, 
1981 | Foll .. t view of the Apath- | Tenner ».|Chinglepat .. | Stone, briok | Chola, 
тата+жатши temple. and planter, 
1982 |Quarter. | A bowl with cone-shaped bottom | Tambakam .. | Chiogleput ..|Farthen — . | Prohistona 
found daring axcavations 3 
1989 |Quarter. | A wide mouth big pot found | Tamtakam ..|Chingleput ..,Excthen — .. | Prehistorio, 
during excavations. 
1994 | Quarter. | Iwo pots found during excara-|Tambakam .. | Chingleput ..|Larthen — .. | Prchistorie, 
tions. 
1586 | Quarter. | Iron implements (eelceted) found | Tam?skam .. | Chingieput +. | Мод .. — .. | Prohistono, 
daring exosvationa. 
1986 | Quarter. | Iron implements (selected) found | ‘lumbskam .. |Chinglepat .. | ов ..  ., | Prehistonio, 
daring excavations. | 
1987 | Quarter. | Iron implementa (selected) found | Tambukam „. | Chingleput .. | Мой .. .« | Probistorta 
during excavations 
1998 | Quarter. | Iren implowenta (selected) found | Tambakan «« | Chinglvpat .. firon .. — „. | Prohistoric. 
dunng excavations, 
4999 | Quarter. | Iron implemente (selected) found | Tambakam ../Chinglepat .. [Trou .. — „. | Prehustorie. 
during excavations. 
Tanjore District. 
1990 | Halt „. | Images of — Prothossnayagar, | Tanjote — ..| Tanjore — .. | Copper ++ | Anoint 
Amman, Bambandoewami and 
Vikneawarer, discovered fn the 
district and preserved at tho 
Накит Treasary. 
1991 | Halt .. | Imega of Хадатајеутапи, dis. | Tanjore — .. | Tanjore Coppet — ,, | Ancient. 
covered in the district ani 
Џ preserved at tho llusur Ires. 
tury и 
1992 | Half ,. | Images of Bhiravsswaml, Agas- | Tanjore — +. | Tanjore =. Î Copper nnd | Ancient 
tyer and Krishna, discovered | stone 
ın the district and preserved at 
the Новог I reasury 
1993 | Halt ,, | Images of Savagamiammen, Vike | Tanjore as | Tanjore + | Copper .. | Antant 
neawsrer, апі Momkarneagar, | 
~ | discovered an tho district and | 
preserved at the Hosur ‘I'tea- | 
тту. 
1994 | На! "Nine copper imnges, dist ed | Tanjore + | Tanjore + | Copper .. | Ageient. 
in the district and preserved at 
tho Masur ‘Lreasury ' 
as ћетапой west end | Tanjore +, [Галле  .. | Stone, brick D; 
Ба escarp wall, Little ү and platter. | зло ег 
| 
19 .. | View showing the mined west Tanjore — -. | Tunjore | Stone, М 
36 | Fou “oad Vae and comp wall, T and plaster Dravida gar 
Tattle Fort noian’, 
.. | Bird’ ofgnTbeagars. Tiuvalar ., | Taner — .. | St 
ul Malt. ом an tn ea 25 пыш" | сы. 
aide, left m 
‚+ | Bird of Би Thesgwra- Tıruvalar  .. | Тан " 
dee | Halt je vol Bi Tete лога ee аран Chota 
inde, ght. Я 


n 
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Trichwmopely District. 


ў 

Fall .. | View of sculptured stone with | Velore Pri 
308 fgure of vun from а 
Kalungula, 


‘gull .. | View of sculptured panel of | Patbwlapati ,. 
ae Џ bà yer i agi from Ја Kalun- + = 
gels 
aoin | Feti „. [1а өө! goddess discovered ım | Trichanopoly >. 
. village and preeerved at the 
П Нозог tressary. 
2011 Рај „, | Image of Krishna discovered in a 
i tillage and preserved at the 
Hosur treasnty. | 


‘Trichinopoly .. 


2012 1 Full ., | Horse with rider und elephant | Trichinopoly .. 
with rider discovered in а, 
village und preserved at the, 
` Huzur trewsaiy. i 


Џ x 

Fell ..| Smal elephant with rider and | Trichinopoly .. 
Se | ele; bent discovered in a village | кру. 
and preserved at the Мазог 
Images oF oddest, А а 

4 Ful у. [Imagen ©! goles, Arjana an 
Ба Rina, discovered laa village 
and prowrved at tho Huser 
Areaanry. | 


5015 | Pot ,, | Images of podiet, Чеглачљсћа- 
! Yepet end Самара discovered 
ín a village and preserved at 

the Harur treerary. ' 


‘Trichinopoly + 


Trichinepoly . 


| 1 
S016 Yan ‚. Pmagseot Versbereams, bunir, Trehinepoly . 
| Krahra and Venvgoraleswam| 
duoverei in a village and 
preted at the Harr 
treaeary. 


2957 j Full ,.. | images е! Üatepet, але паек, ТүКЫлөрогу. 
Џ Laide ad verpeot еті өрт» 
у the vilage ant prewrevd at 
the evar tevseery. 


à 
зе Î Fol a |The “Reen malle images 
1 docere tp а silpe Da SI TAPA ee 
pee at ба 


Не 
rese 


‘Trichswopaly 


Trichmopely 


Tnebınopoly 


Trichinopoly 


Trichfnopely 


Trichinopoly 
‘Trichinoyely 


Trichinopoly 


П 


i 
| Тасћазероћу 


|'Теећавороју 
i 


‘Trichinopoly .. | Stone ,, 


+. {Stone ,, 


.. | Copper 


. | Copper 


.. | Copper 


«+ | Copper 


.. | Copper 


Copper 


++ | Copper 


Photographs—cont. 
No, | Bize. Description. | Village. | District, | Material. Age- 
Tanjore Ditrwt--cont. 
1999 | Half .. | Bonth-east view of Thousand | Tiruvalur — ..| Tanjore .. | Stone, brick | Chola, 
Pillaed maidapam with outer and plaster. 
columns, Sri l'heagarajeswamt 
temple. 
Й 
2000 | Halt „, | East view of the main gopuram, | Tiravalor — .. | Tanjore ..lStone, brick | Chola and 
Bri Theagarajaswamı temple. and plaster, Dravidian. 
2001 | Half .. | South-east view of the maio | Tiruvalur .. Tanjore .. | Stone, brick | Chols and 
gopuram, Sri Theagarajaswaim and plaster, Dravidian, 
temple. 
2002 | Foll .. | North-east view of a тандарат | Kodiakkadu ..4 Tanjore „. | Brick and | Chola and 
with a pedestal on which have plaster ‘Dravidion. 
‘been mounted the foot prints 
of the heroic Бата. 
2003 | Full .. | North-east view of a portion of | Yranquebar .. | T. .. | i 
z ‘upper storey, Tranquebir Fort. ia "pere sies snd | Danish, 
2004 | Fall „. | North-esst Tiew of & portion of | Tranquebar .. ‘Tanjore .. | Brick and | Danish, 
upper storey, l'ranquebar Fort pleter. 
2005 | Fall .. | South-east view of а portion of | Tranquebar .. | Tanjore .. | Bnek and | Папић, 
upper storey, Tranquebar Fort. plaster. 
2006 | Ful) „. {South-west view showing guard | Tranquebar .. | T: Bi 
| gon арр storeys Тыр | омањи: c Tenere ~ | Bnek, and | Danish, 
Fort, 
2007 Ба .. | North view showing the main | Tranquebar .. | Т; РА 
T, cutrance of the fort | angi ‘anjore ae and | Danish, 
i 


+» | Ancient. 


+. | Jaina, 


++ | Anotent. " 
++ | Anoent. 


«+ | Ancient, 


ve | Аројеш 


sa | Апезелће 


++ | Ancient, 
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> Photogruphs—cont. 
Г с [ns 
Ко. | Rae | Deeeription, Village. | District. Material, | Age. 
а 2 NEE E pee 
Af idera Вита Ц 


2019 | Yat. ., | South-east view of Sri Ramana- | Rameavaram „. | Madura 
thaswami main shrine, Sri 


Ramavathaswami temple 


2020 | Fult „. | Northeast view of the inner | Remesvaram зм 
courtyard with Sri Kaw 
Visranatbaswanî вле, Nri | 
Ramanathwewami temple. 
i 


. Î Stone; brick | Nayakan. 
and plaster. 


Stone; brick | Nayukan. 
and plaster. 


лес. 


APPENDIX р. 
List of drawings prepared. 


1710. Panels, sections and plans, of the caves at Bojjanakonda hill, Sankaram, Vizaga- 


-patam district. 


* 1711. Panels, sections and plans of the eaves, at Bojjanakonda hill, Sankaram, Vizaga- 


«patam district. 


1712. Plans and sections of the rock-cut síüpas and caves on the west bill, Saularam, 


"Viragapatam district. 


No. 536, Ровис, 28тн Уатт 1909. 


GOVERNMENT OF MADRAS. 


PUBLIC DEPARTMENT. 


Rrav—the following paper :— 


ТеНег—Нот A. Reza, Esq., F.8.4., Scot., мала , Superintendent, Агоћгвојортом 
urvey, Southern Circle. 

To—the Chief Secretary to Government. 

Dated—(Camp) Ramathirtham, the 3rd July 1909, 

№—511. 


In continuation of my letter Мо. 385, dated 10th June, I have the honour to 
stato that the final proof ot the annual report was received to-day and I now submit 
the report to Government. 


Order—No. 536, Public, dated 28th July 1909. 


Recorded. 

2. Ércavation.— The excavations carried out during the year seem to have been 
of very great interest and the discoveries at Sankaram must possess much archwolo- 
gical importance. 


8. Conserration.—The usual information in regard to the amount spent on the 
conservation of cach monument and on excavation has not been given in the report. 
The appendix showing the estimates received from officers of the Public Works 
Department and countersigned and returned by the Superintendent, Archiological 
Survey, during the year has also been omitted. The Superintendent is requested to 
supply the omissions in a supplementary report. Meanwhile the present report 
will be forwarded to the Government of India. In the list giving the amount spent 
on conservation, the warks sanctioned for execution, tke grants for each work, and 
the lapse (if any) in the gront for each work should be shown. 


4. Pubdlications.—Information should be given in the annual report, in future, 
аз to the progress made in the publication of drawings prepared by the Superin- 
tendent, Archeological Survey, and his staff. 

5. Tour programme.— With reference to paragraphs 1 and 6 of Part I of the 
report, the attention of the Superintendent is drawn to tho instructions contained in 
paragraphs 9 and 10 of the memorandum of the Director-General of Archivology, 
dated 17th June 1903, printed in G.O., №. 290, Public, dated 29th March 1801. 


6. Copies of the report and of the photographs mentioned in paragraph 5 of 
Part I will be forwarded to the Right Honourable the Secretary of State for India, 


(True Extract.) 


А. G. Cannzw, 
Ag. Chief Secretary. 


"To the bapenatendent, Атећљојо раса) Surrey (with 35 cop se 
an the Азан A teh rological Müperintendeot (or Fpigrapdy 
u, the Baperuntondent, Government Centra) Masam, Ma trae. 
“ обесе 8 
ty the Pub'le Works Department 
¢ the Government of Indis, Mame department (жи C 1.) 
e, the Chief Commisnoner cf Coorg (Pith CL) 
7. WNteetor-General e Ае обору with 4 copie th CL > 
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PART I.—ADMINISTRATIVE. 


ANNUAL REPORT 


OF THE 


ARCH HOLOGICAL DEPARTMENT, 
SOUTHERN OIROLE, MADRAS, 


FOR THE YEAR 


1910-1911. 


Y.—O0ffice Routine, 


I havo been, as sanctioned by the Right Honourable the Secrefary of State for 
Indis, permitted to spend three months of the year at Ootacamund rid other hill Recess 
station, But during the year Government sanction was obtained to spend the 
recess at Bangalore, the climate there being equally suitable for office work, and 
сазе the period from June to September 1910 was spent in the Bangalore 

istrict. 

After twenty-two years? continuous work, in continuation of the recess, а period Privilege 
of three months’ privilege leave was availed of by me during which period Gorern- d 
ment were pleased to place the Manager of the Office, M.R. Ry. P. V. Jagadisa Aiyar, 
incharge. His work having been found satisfactory, Government wero pleased nleo 
to sanction a charge allowance to him. He did useful touring work throughout a 
great part of the Presidency. The work of the other members of the office also has 


been satisfactory. 


Though it does not fally meet the growing requirements of the Department, the Revision of 
she 


provision of an additional staff consisting of a Typist, a third Photographer, a tem- ment. 
porary Clerk and a permanent Peon in lieu of a temporary peon, has been sanctioned | 
by Government The grade of the Manager has been raised from Rs, 50 to 80, to 
Ез. 50 to 100, а personal allowance of Rs. 5 per mensem, after an approved service of 
threo years on the maximum pay of the grade, has ulso been sanctioned to the clerk 


on Rs. 30 to 45. 
Government also sanctioned two temporary Draughtsmen on Rs. 50 each, to Drawings. 
complete the inking of the unfinished drawings in the office, and the work is being 


pushed through аз fast as possible under the personal supervision of the Head 


Photographer. 
Лу. J. Ph. Vogel, Ph.D., the Officiating Director-General of Archeology in Director- 
India, toured in this Presidency, and inspected several of the monuments. The General's 
Manager accompanied him in the south and myself in the north. ` 
Government were pleased to order that the submission of a tour programme Tour Pro. 
along with the Annual Progress Report would not be insisted оп, but that a general mms. 
programme showing the districts visited during each of the two years preceding, and 
the districts proposed to be visited during the next year, should be submitted at the 


beginning of each official year. 
То facilitate communication with the town offices, the installation of a telephone Telephone. 


in the office was sanctioned. 


2 


Hitherto, only books relating to the legendary lore of places (Sthalapuranams) 
were authorised to be purchased without sanction of Government. During the year, 
Government extended the power to purchase any ‘books that might be of interest to 
this Department provided they were each below Re. 10 in value. 


During the year, the office had to be shifted to Adyar, owing to the extremely 
small office rent allowed by Government and the impossibility-of getting а building 
suitable in all respects as to locality and accommodation and this has caused some 
inconvenience to the members of the office who have either to walk a long distance 
to office or engage private conveyance at their own expense ; and the accommodation 
therein having been also found insufficient for the increased number of hands, 
Government have been moved in the matter of sanctioning an increased rent to enable 
the office being located in a more spacious building in some convenient part of the 
town until such time as a permanent building ean be had for this Department. 


Some irreparable portions of the tent equipment and unserviceable photographic 


articles, etc., were sent for sale by auction, new ones having been purchased during 
the year. 


II.—Antiquities, 


The Executive Engineer, West Coast Division, brought to the notice of this 
Department that, while clearing the jungle near the Sultan’s Battery in Wynaad, 
certain images were found, and requested to know how they were to be disposed 
of. The place being one of importance, inasmuch as it was once occupied by the 
Jains, he was requested to send them to the Madras Museum. But again, ag the 
images had been slightly damaged in transit to Calicut, he desired an inspection of 
them before despatch to the Museum. Accordingly, they were personally inspected 
and photographed, and asked to be carefully packed and despatched. Instructions 
were given that, whenever any future work should be carried on in the vicinity, a 
careful search for the missing parts of the images should be made. . d 

It having been found that the Provincial Government could not al 

Treasure Trove finds of antiquarian value, owing to want of funds, 
of India ordered, on the recommendation of the Director-General of Archeology’, that 
such articles might with advantage be acquired from Imperial funds, and that the 
articles so bought be treated as lent to the local Museum. Certain sums of money 
were accordingly placed at my disposal during the year. Out of this sum 
some were spent in purchasing, through the Collector of Guntür, five copper plates 
containing inscriptions, with ring and seal, on the recommendation of the Assistant 
Archeological Superintendent for Epigraphy who reported that they related to the 
age of the Eastern Chilikyan King Аттағаја II, (A.D. 945-970), and referred to 
an important period of Telugu history ; and for the balance, other idols from private 
bodies and certain Treasure Trove finds, were purchased. 

With a view to utilize as much of the Imperial allotment as possible, the Super- 
intendent of the Government Central Museum at Madras was requested that, in 
all Treasure Trove cases in which the opinion of this Department, recommending "tho 
purchase of antiquities of archmological interest for the Museum, is not acted 
upon by him, early intimation of such поп-ригоћаво may be given to this Depart- 
mont, во that they may be acquired for other Museums. Such n course would ү ї 
necessitate the repetition of such а request in every ease. Tho би erintend at 
Government Museum, wanted to know in each caso suggestin, the. ac bition 
of Treasure Trove finds ns to which Museunt the finds were intended to b, Sete 

Tor. But on tho representation of this Department that it would bı s aego irod 

to definitely клу for which Museum the finds aro intended to bo no uired. “hones 

meat approved of be Suggestion that the Superintendent of the lol вн 
imateto this ۴ 

m 5 ouma epartment the non-purchase of any articles recommended for 

The Resident of Mysore 
Anckal Taluk, Bangalore Distric 


Халат of Virariya, of the 18th 9 ation, it was found to bo m gold 
Tho obverse aido of i or 19th century coined in Eo 


ways purchase 
the Government 
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«dagger; and the reverso twelve pollets in three rows over two other marks represent. 
‘ing a transverse bar. It was returned, as the Superintendent of the Madras Museum 
-did not require it. 


‚ Four copper plates relating to the temple at Кизћрарагаш in tho Tinnevelly 
District, were obtained from the trustees ав n loan, and sent to the Assistant 
-Archeological Superintendent for Epigraphy for inspection. 


A plaster cast of a carved wooden panel of Mary and Jesus, that was taken some 
years ago from the Roman Catholic Church at Tranquebir, Tanjore District; was 
-gent to the local Museum for exhibition there. 


Ав desired by the officiating Director-General of Archeology during his tour 
in this Presidency, sixteen panels from the wood carvings of the old Chitra Ter (car 
"drawn in the Tamil month of Chitra) belonging to the Ѕагапрарӣпі temple at 
Kumbhakonam in the Tanjore District, were got, and despatched to the Indian 
Museum, Calcutta, after having photos taken of them. 


The Resident in Mysore sent two specimens out of 78 Kanteroy Coins discovered pasavana. 
in Basavanahalli of Tumkür District and these were found to relate to the time of ВАШ. 
‘the Mysore King Kanthirnva Narasarija (A.D. 1639—59). The obverse bears the 
figure of Vishnu in the Narasimha Avatar, and the reverse contains three lines of 
-an illegible inscription. These being common and the Superintendent of the Museum 
not requiring them, they were returned (о the Resident with the above observation, 


This historically important place lying at a distance of nearly 14 miles on the Kavert. 
-south-east of Shiyali railway station, has already been referred to in the last year’s Patnam, 
annual report. It is one of the ancient towns said to have been in existence some 
1,800 years ago according to the works in Tamil literature. Puranically also, when 
Parasurama defeated the Kehatriyas, this town is said to have been in existence, and 
probably the present hamlet Vellayaniruppu marks that connection, It was one of 
the five Chola capitals. Besides the Сћојаз, the Pallavis are also said to have been 
in possession of this city for some time, and probably the present temple in the 
“hamlet of Pallavané$varam indicates this. The town is then said to have been 
divided into two parts, Pattinapikam where Rajas lived, and Maruvirpikam (proba. 
у the present village of Maruvatür) where the other castes lived. The present 
«hamlet of Ilayamudu Kidam, some 3 or 4 miles off, is said to have been the place 
wherefrom betel leaves were raised for this capital city. The city is said to have 
had one score and a quarter temples dedicated to the various deities, but many of these 
were subsequently submerged by the sea. It was also a seat of the Jams, and the 
„present temple of Sambüpathi is said to mark that spot. 


A slight excavation conducted last year by the Collector of the District exposed 
some wells close by the sea. Besides these, when observing this year, а brick well on 
"the seaside avas also noticed. The wells existing near the coast line have fine hard clay 
surroundings over the burnt earthen walls called Oratkinaru, and also the same 
arrangement occurs over the brick wells. Probably this arrangement of enclosing mud 
is to prevent salt water percolating into them. From the presence of these wells, it 
must be inferred that there should have heen habitations adjoining them. There 
also some mounds, two near the Pallavanéévara temple and two near the Sambapati 
temple, which have been selected for further excavation, if possible. 


III.—Damage to Ancient Monuments. 


Information having been receited that some of the well carved stones in the qricnino- 
"Navüb's Palace at Trichinopoly had been removed, and that certain Wattukkottai poly. 
Ohetfies intended to demolish the ancient Aariar mantepam within the temple of 
Jambhukéévara, the Collector was addressed on the matter. He replied regarding the 
former, that it was the Public Works Department that removed the stones for construc- 

“ting a flight of steps elsewhere, and regarding the latter, that the Chetties had по 
intention of demolishig the manfapam in the immediate future. The Collector farther 
-stated that he had asked the Executive Engineer to stop any further removal of 
stones, and the Tahsildar to give early intimation of any intended demolition of the 


amantapam, 
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Fort, Belkal. It was brought to the notice of this Department, by the Superintending Engineer,. 
that the Trigonometrical Survey Party No. Ш, Burma, dismantled а part of the- 
battery walls in the course of their aurvey operations. The Collector was requested 
toascertain how the walls camo to be thus damaged without the knowledge of 
this Department. His reply was that the damage was caused through the removal of 
some stones for theodolite observation, that the damage was slight, that the officer 
regretted the occurrence, and that he was not aware of the fact of the fort having 
been preserved. The damage was then repaired at а cost of Rs. 30. 


Piramal Certain articles in the local newspapers stated that the appearance of this- 

{ayas ancient building had been spoiled by several partitions recently put up. Though 

Madura. there is a standing order of Government that estimates for repairs to all ancient 
monuments should get the approval of this Department, the rule had not been 
observed in regard to this particular monument, and Government were addressed 
thereon. The Public Works Department reported that the alterations were of а. 
temporary nature on account of the recent formation of the Катпай District offices, 
and that for any further nlterations the previous approval of this Department would 
be sought ; and the papers were recorded by Government. 


Mahal . This Department was requested by the Public Works Department to inspect the 
giri. " Mabal at Chandragiri in the North Arcot district, and offer its views on the proposal 
to convert it into residential quarters for the Head Assistant Collector of that district. 
It was accordingly inspected and an opinion given that it would not be desirable 

\ to so utilize the building; and Government accordingly negatived the proposal. 


m раз Tt was ascertained that the Maydranithasvami temple at Mayavaram in the- 
temple, Tanjore district was being demolished without any notice to this Department, with a 
Mayas view to renew it, and the Collector was requested to order the postponement of the- 


demolition until the proposed repairs are approved of by this Department. The 
temple was also included during the year in the List of Ancient Monuments. 
Gunda? Ala- The Amman shrine of this temple was pulled down, and the inseribed stones of 
gartemple, its walls were heaped in а corner of another adjoining temple known as the- 
Madanagopálasvámi. The Assistant Archeological Superintendent for Epigraphy 
has been requested to copy the inscriptions. 


On inspection, it was seen that the temple is one of importance, both archreologically 
and architecturally, on account of its antiquity and the unique design of its central 
Ashtüngavimünam, which has provision for the god's pifam in its third story. Ав most. 
of the s of the РУттапат has recently been renewed, and as such the original 
structure has not been preserved, steps have not been taken to include this in the List 
of Ancient Monuments. The  purünic version connected with the origin of this temple 
is that the sage ВАмуи in Trétayugd prayed fora vision of MaAacishnu in the- 
Аба Vimánam in this world, which nowhore then existed, and that accordingly 
he appeared, Over the Агаћататарат and the sanctuary nre some very good 
perforated windows in granite work, * 

The shrine of the goddess, on the south, has been totally removed, without an 
trace of the original building, and as the Nittukattai Chetti who did tho repairs here, 
is'also in sole charge of another Vishnu temple ata distance of a few yards on the 
north, several of the pillars, capitals and inscribed stones have been thrown d е 
there as useless та па. In the place of tho original sinctuary, а mode сүл 
being rapidly erected. ۴ та опо 18 

Then stones мее m examination, found to bein 

uite fit for being replaced in their original position. If thi t 
vey probability of the stones being Tost once for all, or Крета ien доп there is 
place Where they may not be put in proper order, and also mislead ја to another 
particulars thereof; probably they may also be broken up and plain 1 ervers as to the 
material, as nt other places. It was suggested that the Chi di а PPM Mor ding 
should be required to reset these inscribed stones in the 1 ti in charge of the wor 
removed ; and after necessary correspondence, the Coll р асе wherefrom they were 
Chetti bas agreed to arrange them in a wall к йып he has reported that the 


suggested by this Department tha ili re еше, it has b 
Em y epartment that а board. detailing the cireumstances may alo “be: 


good condition, and are 
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In one of the cut stones on tho western side of the stono d ithi Я 
first Слайуа, tho words “Swadisi Pillar” have been eut in the pillan. а Йй 
man in chargo under the supervision of the Public Works Department denied any тиз, 
knowledge of this, The matter has been referred to tho Collector of Vizagapatam 
district from whom no reply has yet been recoived. The rains should be marked . 
by a notice board to inform und warn the public that they are protected under the 
Ancient Monuments Act. At present, there is nothing to show that they are 
included under that category. 


IV.—References and Publications. 


The Director-General of Archteology in India desired to have a short account of 
Any new interesting discoveries, made during tho past year, for contribution to tho 
Journal of the Royal Asiatic Society, The excavations mado by this Department ns 
swell as that made by the Collector of Тапјого at the ancient sito of Küvéripatnam 
which resulted in the unearthing of some remains of buildings and other small objects 
wero detailed and reported upon. , 
Tho Director-General of Archwology stated that an arrangement had been mado 
for unexchango with the Arehmological Commissioner of Ceylon, of photos of 
ancient monuments of that country for those of this circle, and he was furnished by 
this Department, with 63 photos, and information ns to the date, as far as possible, 
-of the building or sculpture which each photo represented. ; 
Seeing that it would be expedient to affix to each of the monuments in the Notice 
‘conserved list, а notico board containing the name of the monument and the penal ards. 
clause against any unauthorized interference with it, a standard form was prescribed 
in consultation with the various officors connected with tho putting up of such 
boards, and Government was addressed thereon. By this arrangement the inspect- 
ing officers of the various departments will easily recognise the monuments and 
also warn the publie against any damage of the kind, cases of which have frequently 


‘occurred. 

* Tt has been arrangod that in future the photo negatives аге to bo stored in the Photo 
various provincial archeological offices and that prints therefrom аге also to bo Negativos, 
«supplied to the public at the prescribed rates; in view to this, the best method of 
preserving them із to bo resorted to and proper storage effected. 

Д Some of the citizens of Vellore sent a maAazgr praying for the resumption of 
‘worship in the Hindu temple within the Fort there; but on a reference to the 
‘Collector, it having been found inadvisable to grant the request, it was not complied 
with. 
Certain cadjan books, said to have beon left in front of the Collector's Cutcherry 
‘at Saidapet by some astrologer, were sent by Mr. Lionel Vibert, Collector of 
Chingleput. They were kindly perused by Маћлтаћорадулуа У. Siminatha Aiyar 
Avargal, Pandit of the Presidency College, Madras, and stated to be a Sthalapuranam 
-of Tirnvannimalai, Silpa Saetra, and а treatise on medicine, ete. Some of them which 


were useful to this Department were retained, and the rest forwarded to the local 


‘Oriental Manuscripts Library. р 
Information was received from the Publio Works Department that certain Virsnam 
„inscribed stones were found at excavation of foundations in the Lalpet weirs at tho Tank. 
Viranam tank, Chidambaram taluk, South Arcot district ; and of these, two were 
sent to this office. Impressions were taken of these inscriptions and forwarded to the 
Assistant Archeological Superintendent for Epigraphy with a request to be informed 
-if all the stones were worthy of preservation. On his reply that they might be 
preserved for decipherment, the Public Works Department were requested to do зо. 
* That Department has further reported that eight inscribed stonesand а stone idol have 
since been found and kept for inspection by the В ривтарЫса] Department. The two 
inscribed stones received in this office were duly forwarded to the Madras Museum 
to be placed along with other archeological exhibits. 

у A petitioner prayed for permission to demolish the Галай or the Ramedn Masjid тћећалтаа 
tat Ad@ni and reconstruct it from private funds. The monument was inspected, and asia, 
found to be in euch a ruinous and irrepairable condition that it would be impossible А 
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Well, 
Kothapetta. chiselled stones at Kothapéta, и hamlet of Neranaki in the Ali 


6 


to preserve it any longer. As its dilapidated walle were also found to be in а. 
dangerous stato, if was brought to the notice of the Collector that the publie should 
not be allowed to approach it. The Collector was also informed that there was no 
objection to complying with the petitioner’s request. The necessary photos of the- 
existing portion of the Masjid have been taken by this Departmont. 

When excavating tho foundations for rebuilding the part of the Grand Anicut in 
the Tafijoro district across the Ciuvéry which breached in 1909, certain inseribed 
stones and sculptures were found. The anicut in question was originally built by’ 
one of the Chola Kings. The matter has been referred to tho Aesistant Archeological 
Superintendent for Epigraphy for decipherment of tho inseriptions. 


The Collector of Bellary, on the application of the villagers of Mügalam for the- 
tale of tho stones of the ruined temple of Vénugipalasrimi in that village, addressed 
this Department; but as on inspection, ns it was found that there was nothing in. 
them worth preserving, he was informed that there was no archrological objection to- 
the disposal of the stones, and that the only inscribed stone found among the ruins- 
might be removed to the other temple in the same village which is now in the List. 

The Collector of ВеПагу brought to notice that there was a well built of fine 
К т taluk, bearing ап 
inscription in Hindustani shewing that the well was built in the time of the Muham-- 
madan rulers. On inspection, it was found not to be sufficiently unique to merit- 
inclusion in the List of Monuments. The Collector was informed that repairs to it 
should be done locally. . | 


Five printed conservation notes relating to samo monume 
issued during the year and duly distributed to all concerned. 


The Madras Government havo been pleased to review the work of this Пера. 
ment during tho past year as follows :— : 


“Tho conservation of ancient monuments received attention at the hands of tho r 
logical Department, and the latter portion of the year was fully occupied with this ins f 
work. Besides the inspection of thoso monuments that wero repaired by tho Publio Works. 
Department, several others that deserved inclusion in the list wero inspected. A volume’ on 
“ Pallava Architecture ” illustrated with numerous plates describing the early phase of Hindu 
architecture that succeeded that of the Bnddkists was published tho Superintendent. A 
revised edition of the list of ancient monuments has beon prepared, Ex i 


: 1 8 cayations were 
at various localities, in continuation pf the operations of the Previous year, the of сеи 


nts in this circle, were 


агре amount of work was done in connection with the investigation of the Tre: 
that were brought to the notice of the Department.” . 


V.—Native States. 


Though in 1905, the Government of Madras, on the Tecommendation of this. 
Department, were pleased to request the Travancore and Cochin Darbars to supply 
this Department with copies of all their archwological publications, yet, as it appeared 
that the request had been lost sight of, the Resident of these States was addressed 
and the matter again placed before the Darbars for compliance, “ d 

The Cochin Darbar has sent a list of Ancient Monu 
archeological interest discovered in that State Subsequent to the 
twelve monuments included in this list, two are of special interest viz. a E 7 it the 
cave in Kunnankulam, containing an earthen tub and а cot of 1 i ss 


legs; aud (2) а peak on the western bank of the Sh i 
Үл peak), on which isa cireular buildi er da тег (a tower on tho- 


ments of historical and 


ch are sitnated 


Chakram. 


Fig. 3. 
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VI.—Treasure Trove. 


A Treasure Trove find, consisting of two lamps, two plates and a stool or stand, Chigateri: 
all of brass, was found on the Ist July 1909, in the village of Chigateri, Harpanahalli 
taluk, Bellary district. The two lamps had inscriptions on them in Kanarese, showing 
that, in the year 1201 of the Sdlivihana Era, they were presented to the Ramasvami 
temple at Chigatéri. They were of antique and unusual form and their purchase 
on behalf of Government was therefore recommended. 


Certain stone images found in the course of excavation of the temple lands in Kilnarma, 
Kilnarma of the Wandivash taluk were referred to this Department for opinion as to 
their acquisition on behalf of Government. The carvings on the idols were found to 
be of ordinary-workmanship, but as the value of each of them was fixed at a low 


rate, such of them as might not already be in the Museum were recommended for 
purchase, 


A Vishnu image, а pifam anda chakram (Plate I, Figure 1), found in a Treasure 
Trove case of Viragalür, in the Trichinopoly district, were recommended to be 
purchased for the Madras Museum. 


Some silver jewels (Plate L Figure 2) found at Pulivalam in the Tanjore district Pultvalam. 
were recommended to be purchased by the Madras Museum. 


Certain silver and gold jewels found in Komalür, Tirukoilür taluk of the South Eomalur. 
Arcot district, were inspected, and as it was seen that there was nothing unusual 
about them, it was decided that they were not worthy of acquisition. 


The fourteen stone idols found here while excavating for foundations for repairs, Jamms 
жеге found to be ancient and to contain good carvings. It is very likely they аге таан. 
the Hindu idols that were buried before the Hindu temple there was converted into 
the present mosque by the Muhammadans in the days of Arungazeb, They were 
therefore recommended to be acquired. 


The fourteen sculptures found in the Treasure Trove case at Rainuthula in the Ratau- 
Guntir district were inspected, and the following were recommended for acquisition pale: 
as being very ancient :— К 

(1) One granite image of a bull (Plate I, Figure 3). 

(2) One granite slab containing sculptures of Hindu gods (Plate I, Figures 4 and 5). 
(8) One do. idol of Brahma. 

(4) One do. of Mahishisuramarddhani (Plate I, Figure 6). 

(5) One do. of Narada. 

(6) Ore do. of Vishnu. 

(7) One do. of Kalabhairava. 


Viragalur. 


The metallic idol of Kalindimarddhana by Sri Krishna found in ће Kattu Edayar Kitin 
Treasure Trove case of the South Arcot district, was found worthy of being acquired, ayar. 
and the Superintendent, Government Central Museum, Madras, was so informed, 

The period granted to the Syndicate to search for treasure underneath tho Freasure 
Ch3lamparai rock in Putttir near Trichinopoly, and referred to in the annual report of Syndicate, 
last year, expired without any application for extension of time being received in pipa 
this Department, The Collector of Trichmopoly was referred to, and he forwarded 
copy of a Government order granting a further extension of one year. It would be 
convenient if such information be furnished to this Department, eimultaniously in all 
auch eases. 


This mass of solid rock, which lies at a distance of „nearly three miles on the Cholam 
north-west of the Trichinopoly station, is about 30 fect in beight. It measures 2 pio. 
acres 90 cents, and is classed in the Revenue accounts as Survey No. 30 (1), Porem- poly- 
boke, The name probably nroso from the fact that this marked the limit of the 
Свађа kingdom in those days; and Uraiyür, one of the Chala capitale, is close by 
this rock. 


Ax 
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Tho excavations mado in tho rock by tho Trichinopoly Troasure Trovo Syndicate 
are on the west of tho rock adjoining the Hodamuruffi channel and measure nearly 
65’ in length, 10’ in breadth and 80° in depth. Tho Forest department is said to 
grant licenses to removo stones on the north and east, and thisis objectionable since a 
Government order was issued in 1905 prohibiting quarrying near this rock which 
has inscriptions. . 

Another small inscription in а line of four lettors lias been noticed almost at the 

. top of tho rock near the рат of the Vindyakar sculpture, and this hay been referre 
for the opinion of the Assistant Archiological Superintendent for Epigraphy. 


The Treasure Trove Syndicate seems to have dono nothing in the matter of 


continuing the excavations for the past fow years, and as such it may not bo worth 
while to grant any further extonsion of tho period. 


Vil.—Circular Letters, etc. 
Notit. . 


Seeing that in somo cases where a notification for declaring monuments *' pro- 
cations, tected”? is delayed by Collectors, especially the second notification after the first 
inviting objections, the following circular letter was sent to all Collectors, and the 
desirability of their persuading the custodians of monuments to execute agreements, ' 
where Government contribution is given, was also impressed :— 


» . . . . 


“ According to section З of the Ancient Monuments Act УП оѓ 1904, in tho cas 
monument to be protected by Government, it has to be notified in the Fort Bt. бсре ad 
District Gazettes that such is the intention of Government and objections thereto invited, 
allowing one month's time to intervene between the publication of the notification and the final , 
decision of Government. It has been observed that in somo cases there has been delay in the 
issue of this final order which may bo avoided by your promptly reporting to Government 
whether or not there were objections at the expiry of the one month's timo allowed by the Act. 


Y wonld, therefore, request that necessary arrangements might be made for issuing etri. 
Divisional Officers and Tabsildars to allow of no delay in tho submission. of pir ied стаен to 


* 2. Althongh section 5 of the Act enforces the obtaining of an emen! 

custodian of “ protected ” monuments only, yet in practice it has Меп found possible Restor 
the custodians of some monuments, to the repair of which Government has contributed, to execute 
agreements, though the monuments may not have been declared “ protected.” Now that a new 
and enlarged List of Ancient Monuments is to shortly issue, it will include a much larger 
proportion of monuments than was the case hitherto, but most of them need not be formally 
declared protected, though it is necessary to make every endeavour to induce the custodians of 
all the monuments in the List. for which Government is asked to contribute for its upkeep, to 


enter into an agreement under the Act and also when instances осспг under the special ci; ja 
tances embodied in G.O., Мо. 790, Public, dated 4th September 1903. d NES 


«3. I would also request that you will kindly forward a сору of the report to be sent 
you to Superintending Engineers under B.S.O. No. 203 (2), so that I may have an ны 
of seeing 1f it has been incorporated in tbe lists sent to me Бу the Superintending Engineer," 


„ » E + » 


‘Vogetation. The following memorandum by this Department in regard to th А 
rowth of vegetation on ancient monuments was circulated to all officers D nen of 
Works and Revenue Departments :— к e Public 


“That vegetation plays an active part in the destructio: P 
monuments is n fact very well known. Wis one of the chief e апа other ancient 
climate. But tho custodians of ancient monuments do not, as a rule, seem to take | in а tropical 
these growths on the walls, cither when they aro but small plants, or even after th pay notice of 
rooted and consequently buildings are damaged to snch an extent that hea: ey are deoply 
spent in their restoration though no renovation can restore the original beaut of the пате to be 

A * 2. Some custodians do make a show of removing the mean and ste аЛ н. 
sgain, тойпсе а now and probabl: i ша 
wi 
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“ 8. The attention of the custodians of all ancient monuments should be drawn tothe fact, 

“hat the first and foremost duty to be dons in preserving such buildings is the constant removal 

: б of such growths to the very end of the 1004, 

* Obtainable from Messrs Fleming & Co., Bombay. and the application immediately thereafter of 

scrub eradwator.” 

“4. That the ancient Hindus were not unaware of the evil effects of vegetation is evident 

from the fact that, in many important temples, due provision has been made in the accounts for 

‘the annual clearance of vegetation, though, in practice, it is not now dono in the manner in 
which it should and ought to bo done, and is in most cases neglected. 

, “5, Touring officers of the Revenue and Publio Works Departments should make it a point 
to bring those to the notice of the custodians of all anciont monuments, and also note the action 
taken in this connection in their diaries to their superiors. In tho worst cases, where there is 

-any probability of any part of a building collapsing from this cause, a special report may be 
made to the Collector of the distriat, who would do well to bring it to tho notico of the 
Archeological Department.” 


With a view to expedite the preparation of the Administration Report, Govern- Expenditure 
ment were addressed to order Superintending Engincers to forward to this office већа. 
copies of the annual statement showing expenditure on Archeological Works hitherto йг. 
submitted to the Public Works Department Secretariat alone. The Government 
-accordingly ordered the submission of the return to this office also. 

With a view to avoid unnecessary inspection of remnants of ruined Fort walls, Rutned 
before permitting the disposal of the existing stones, the Collectors of Anantapur Fort walls. 
‘and Bellary, who have been making numerous references on the subject during 
the past two years, havo been requested to give the following details in their 


references :— 
(1) To what length and height the walls now exist ? 
(2) Whether the walls or other buildings are continuous or much broken in 


places ? 
(8) A short history connected with the construction in those days and the 


probable date. 
(4) In whose custody the remains of the old buildings aro? 


This reference was made, as the inspections made in the past and present years 
in most cases resulted in long journoys having to bo undertaken to inspect mere 


Leaps of ruined stones in far out-of-the-way places. 


On the mothod of carrying out archeological works and the colouring of plaster, 
‘uso of paraffin, cte., а circular letter as follows was issued to all Superintending 
Engineers with tho request to communicate it to all their subordinates concerned, in 


vorder that close observance may be kept :— 


* Our primary object is to preserve all that we сап of these ancient memorials and not to Repairs 
renovate and embellish them. — "l'ho restoration of missing members is necessary in some cases 
for the sake of atructural stability ; and in some cases it is desirable, for the reason that their 
absence seriously detracts from the besnty or symmetry of the building. But when sch resto- 
rations aro undertaken, they should be of tho simplest and plainest kind, the mouldings or 
“other designs being merely * blocked ont ” aud no attempt being sande to reproduce. the йпег 
details of the original work which cannot now bo copied with success. 
. . . 


i i i laster stands out in. Colourty 
МА roof that has been repaired with concrete covered with white pi Я t 
violent contrat to he grey and weather-worn walls. Any new concrete or plaster should be 
toned down to match the colour of the masonry. This can be effected by mixing the following 
ingredients :— М 
Kankar lime "E ET .. .. . nf x ЕЧ e 


Fie from brick kilas moeghiy grant 1 n 
A rom enc lng го .. Ut on 
Black айгак: mstter tracted fem the cooked fruit of the a bue 
wild pomegranate (Nareti) ae .. 2 E» a fom 
Qnr (black sugar) . že - ae nem. у 


Hemp (auna) a 
Н. Marshal, tan LE, Ривне] of Ar аеру ша 1284. 


* Катгый from Ube сонета га patoa af Mr. 
z 
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« Caro must, however, be taken to avoid giving too uniform в colour to the whole of the- 
roof. This is not likely to happen, if different parts of it aro repaired at different times ; but 
if tho whole roof has to bo renovated together, tho Engineer in chargo of tho works should 


himself sce to tho mixing of tho ingrediente and vary their quantities а littlo во as to catch the- 
different toncs of the masonry below. 


* (b) Similarly, if it is found absolutely necessary to cemont up any of the open cracks or 
joints in tho body of the building, cement usod should invariably be treated in tho the samo: 
way, but I muy note that the pointing of joints ought to be strictly forbidden. Open joints, it 
protected against the rain by tho overhanging caves, will do no harm, provided jungle plants are 
not aliowed to take root in them ; and, if it 15 really necessary to stop them, tho cement should 


bo “ tneked ” back about 4" or moro from tho surface, во as to be quito inconspicuous. It is- 
peculiarly disfiguring to an old building, in which mortar was not originally used, to point up- 
its joints and carelessly smear tho mortar or cement over the adjoining surface. 


“ (c) If now stone work bas to bo introduced for awtructural purpose, it should be neatly 
and accurately dressed. If a new stono has to replace опо which was decorated with carvings,- 


it should be merely “ blocked out” so ns to show the main lines or mouldings of the original, 
without any attempt being made to recarve the details, 


“(d) When tho new stone work is in position, its exposed surfaces should bo stained to- 
the colour of the old work adjoining with a stain made from the bean known аз Semica: аласа 

dium, which is procurablo in the bazaar, under the name of Фа ака, the markine out from which 

dhobies get black die for marking linen. In order to make tho stain, take, в 8 oz. of tho- 
beans, put them in a mortar and pound them well. Then put ins quart botti 


КА 
d fill 
with petrol and let tho beans soak for а fow days, after which the liquid can be strained of in 
is ready for use.” 


A circular was issued suggesting the use of paraffin in conjunction with сне 
ав a cheap and effective preservative of stone monuments and the following extract 
showing its successful use elsewhere was incorporated :— А 


* ж Paraffin was applied to Cleopatra's needle in New York, when the surface of tho obelisk 


began to scale of, and it stopped it. Stone fronts of houses аго protocted in tho same way, ап 
application every three or four 


years being sufficient to prevent disintegration.” It will dou! hess 
also serve the same purpose in India.” 


The following circular on treasure trove finds valued below Rs. 10, ete., was. 
issued.to all Collectors :— * "y ete. 


“In a recent сазе it саше to tho notice of this department that certain ii i 
treasure trove cases in the Deputy Tahsildar’s division at "Чїгштайатаакш ышы НЫ found m 
district, which hod been arranged to be handed over to the parties ав their value was below the - 
minimum fixed in the Act, were valuable specimens of ancient idols and ns such fit to ъа. 
acquired for Government. Although tho Act does not enforce compulsor acquisition, I have 
the honour to request the favour of your bringing to the notice of this department any such 
finds of interest even in cases in which the value is below Hs. 10 and allow ше an opportunit; 
of acquiring вау if possible for any of the museums. У 

2. If idols of ancient date could be got for sale from private bodies also, а; 
may be made to let this offica know of their name, size, weight and the coat wa: ted deu 
р 


г n $ + 
вт ев. This work if dono in the course of tours, may admit of opportunities boing’ ones a 
for the purpose.” g 


VIIT.—Excavation, 


These are situated at a distance of nearly 8 miles to the south-east i. 
cherry Bailey изв. The opportunity of conservation inspection yen р 
Ear pie : of, ап ese caves were opened with the assistance of the Tahsildar of 

The caves are cut out of laterite 


ing in ti respect unlike 
А erground with at * 
is probably due to the abundance of inserts 
Behind the open space in 
evel there exist recessed 
abe ре within another- 
е cells withi Ж 
ой пша рне on the longer side of Ӯ and од. 
b E ne 1 i 
ciréular or square to withstand the weight of Ба def, ам x aera 


® Extriat from an English journal, 
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platform in the shape of а raised ridge оп the floor m i d 3' exists i 
some, while they are absent in others. si bL SENE ка 


. The contents of the caves (Plate 11), besides sepulehral remains and iron 
implements, consisted of pottery of various forms including jars with four legs and as 
these were neither ornamented nor highly glazed, it must be inferred that thoy belong 
to a comparatively early date. The iron implements consisted of swords, one of which 
is 3' in length, hatchets, £risülams, tripods, ete., and their abundance may ђе due to 
this metal being readily available in those parts. A grinding stone (mortar), a 
pestle, and a large sized flint stone were unearthed. The mortar and pestle are in 
perfect condition. Close by is the village of Pukkam which in ancient days, was 
“called Pukkamnath. . At the present day, there exists only a ruined Siva temple, and 
it is probable that this village was once an important religious centre and these caves 
the tombs of the deceased. 


Tt is believed that originally the burial system was universal and that 
cremation was of later origin. The former gave way to the latter, probably 
because the area covered by burials was increasing day by day to the prejudice 
of cultivation causing a decrease of the state revenue. Those that attached great 
sanctity to the dead body continued burial throughout, and others adopted the 
cremation of the remains which was advantageous in various ways. The burial of 
weapons along with the dead body was in the belief that weapons would accompany 
their soals to the next world. The rituals presoribed by the Sastras for the burning 
ceremonial:are all founded probably upon the possibility of resuscitation of the 
eremated dead body. These rituals also indicate means by which relations of the 
deceased may observe marks of violence on the body, which may call for criminal 
investigation by the authorities, as every relation who attends for condolence inspects 
the dead body before its removal to the burning ground and also in course of its 
removal Consigning a dead body to fire is tantamount to a sacred sacrifice, 

This leads to the inference that burial was the usual means of disposing of the 
dead bodies amongst these aboriginal tribes, а custom which is now continued in 
the case of Sanyisis, The idea of placing earthen pots near the deceased body was to 
keep foodstuffs within reach, so as to satisfy animism, for according to the purdnas, 
the spirit is said to hover even after death for some days. The corpse of a human 
being is delivered at the burning ground to the care of Rudri (one form of Siva) 
whose charge ceases when the burning is complete. The unburnt bones left 
behind are said to be delivered to the god Params Siva (another form of Siva) in 

purified form, which is done by casting or depositing them in any holy stream, 
This practice continues to this day, and when it cannot be dono immediately after 
the burning, they aro preserved in pots or urns and subsequently interred in the 
beds of such holy streams as the deceased might have wished for. ы 

Itis necessary that such sites should be preserved so as to prevent their being 
interfered with by unskilled men, who in addition to despoiling the antiquity of 
such articles in the course of removal from their original deposit, may also disperse 
them ina haphazard manner. To eafeguard this, it would bo desirablo to include 
them in the list of protected monuments under tho Ancient Monuments Act 
(УП of 1901), а matter on which Government might bo addressed, But па tho 
Collector suggested the issue of a Standing Order on tho subject, his recommendation 
was npproved. 

The articles found aro— 

1. Four jar like pots (one broken) with four legs oach measuring 11* in beight, inclndin| 
the leg, leg iteelf 1", TF in fone broken) sth 6° ia disetor, colour red (polished). 5 

2. jack polished pot having ved lines in the neck measuring 6* in depth, 6* 
in даис ers Tu en neck Er broad, bat it has в crack and Eolo in the plea 


colour red, 

3. Two pots in eocoannt sbspe one measuring D'in height, 5j" in diameter, mouth 5" 
їп diameter and the other 5" in depth 41" io dismeter, mouth 4" in diameter. 

4. 'Chree bowls (one is partly broken) black polished опо measuring 21" depth, 6' in 
diameter, the other MN enc Tj" indepth, 31' Га. diameter, sod the thind broken one 34° in 


depth and б" in diameter, 
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; Stones. 


5. А grinding stono with 4 logs, oblong in shape, measuring 63" in length 4° in breadth 
and 2* in height. 

A grinding roller stone measuring O]" in length, 2]^ in diameter in the centro, 

A (lat atone (oval shapo but flat) measuring 0° in longth, 31^ in breadth, 1* thickness. 
Ono sword measuring 3° 2" in length 1’ breadth 1^ thickness. 

Ono dagger measuring 1' 3° in length 1" breadth edge and bottom broken. 

One tripot broken measuring Û" height baso 51" in diameter. 

Ono knife measuring 11" in length 14° in breadth. 

Оле tristlam, broken, measuring 41" in Jongth. 

Опе hook nail measuring 43" in length, 2" tbicknoss, hook 1" in length. 

Quo iron piece probably в sword 1' 3" in longth 3” in breadth. 

Onc iron picco measuring 10” in length. 

Опа apear head measuring 61" in length with hole for fixing it on a stick. 
Twenty-four pieces of iron, 

Ono chisel measuring 61" in length edge H” in breadth. 

One do. 4i* о. у до. 


The prehistoric site lies nt a distance of nearly 2 miles on tho cast of the Mangalam 
Railway station, and immediately north of the Railway line, The remains are 
noticed almost at the ground level below а mound. Each of the groups of deposits 
either is or has been enclosed in a stono circle of boulders. It is said that nt ono 
time the adjacent village of Kaniyampündi was an important place wherein реарјо of 
prehistoric times lived, hut except these sepulchral remains, there is now no trace. 
There is а modern temple of Надгакан Amman, and near it, a small mound is 
aoe ees аз one named Kosavanthittu, ie., the place whero the potters in ово days 

ved, 

Some preliminary excavations were undertaken, and somo of the urns opened 
produced pottery of various forms (Plato III). Stone slabs are placed on all the four 
sides of the tombs, and they reach to a depth of nearly 9 fect, At tho top, each sido 
measures nearly 8 feet, whereas at tho bottom ou the east to west direction on both 
sides, tho length increases to nearly 6 fect. Thisis due to tho eastern and western 
slabs having been placed in a slanting position. The only opening is near the bot- 
tom of the castern side. On opening the top lid, loose earth is found to extend 
almost to the bottom, whereas below the opening at the oust numerous pieces of 
pottery of various patterns are mot with. Some are of globular vessel shape, and others 
are in the form of cups and plates. We occasionally meet with iron implements hero 
and there among the contents. Bones are also met with. The form and make of 
the pottery vary, thus showing that us uge proceeded there have been alterstions in 
the shape of these vessels. 

The earthenware removed is composed of various articles—pots of different pat- 
terns with cups for closing the top. ‘The pots are intended to be placed on stands 
resembling the small drum used by the gipsies. Besides these, there are also plates 
which are highly polished, with ornamental curvilinear lines running all round. 

Some of the stone circles oponed did not contain any of these articles, nor even 
any bones. These would suggest that they were prepared in advance and kept ready 
for futura use. If subsequently there had been по opportunity for their being 
utilised for burials, they might ultimately have become closed with mud, and conse- 
quently we do not come across any bones. 

It is said that in some of the urns flints and beads were found by some 
officers of other departments who excavated and took them away. In the interest of 
such prehistoric articles being preserved, it may be desirable to have the sites con- 
taining these, protected under the Act, and Government, on a reference, have ordered 
their inclusion in the ** Protected ” list of ancient monuments, 

The descriptions of the articles found are — 


Pots of different kinds and sizes. 
1. $ à МА ^ indi 
А pot (broken in the body) measuring 1° 10“ in depth, 81” in diameter, mouth 4” 


"2. А jug shaped pot having narrow neck and month (cracked $ 
94" depth, centre 1’ in diameter, neck 2" height, peret S tairi я 


PLATE Ш. 


Prehistoric Pottery, Kaniyampundi, Coimbatore District. 
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: 3. А jug shaped pot with а bowl cover ly broken and i 
in depth, neck 23” in height, month | ge iis TE, ша Л 
t For measuring 6i" m depth, 73" in diameter, month 34” in diameter. 
у Ета одир ис ла 
En t a КЕТА аре (cracked) measuring 64" in depth, 5}* in diameter, mouth 
$. А pot measuring 52” in depth, 6" in diameter and mouth 3" in diameter. 


Bowls of rarious kinds and sizes. 
7. Bowl 5° in depth and 5” in diameter, broken and cracked, 
8 Do. 4 do. and 4” in diameter. 


9. Ро. 44 do. and 45" do. cracked. Ы 
10. Do. 31” do. and b do. 


17. Bowl in cocoanut shape, ap in depth and 41* in diameter. 


18. Do. do. and 4j" do. 

19. Ро. ЗЇ” do. and4" ао, 

20. Bowl in pot shape, 3" do. and 4* do. 

21. Bowl, 11" do. апазі" do. 
* Plates of different sizes, 


22. Plate, 51" in diameter, 
23 and 24. Plate, 5r in diameter, broken. 


ы 95 and 26. Do. 3} do. (опе cracked). 
27 and 28. Do. 33” in diameter. 
29 and 30. Do. 2" do. 


Damarulat. 


31, 32 апа 33.Do, 94" in height and 3} in diameter. 
34 and 35. Do. 2“ do, and 3* do. 

36. Do.  2* do. and 8' do. 

37. o. 43° do. and 3" Чо. broken into two. 

38 to 41. Pottery neck and month measuring 21" in height and 51" in diameter. 


Iron articles, 


Broken pieces of an iron knife and bones. 


The previous excavations conducted at this site are described on pages 20 to 23 Ruined 
-of my annual report for 1909-1910. Боши 
It will be remembered that the chief range of buildings, consisting of Chattyas, $E Катац. 
Stüpas, monastic cells, etc., stands on n long rocky platform situated high up on the "Gurothet- 
north side of the Gurubhaktakonda hill, It was with these remains that the former tonda.” 
work was chiefly concerned. The present digging was among remains which oxist 
further down tho hillside. Some of these were proviously excavated and are referred 
to in the former report. 
Situated under n rocky cliff nt somo distance down the hillside from tho 
monastery, is a great vertical cleft in tho rock which has been artificially enla: 
to form & water reservoir or tank 208 fect in length by 10 feet in breadth and 9 
fect indepth. It receives its supply from a continuous drip of water which trickles 
down from the rock overhead. И was filled with earth and fallen boulders of 
various sizes, These were cleared out, and among them was found a small stone 
dagoba with an empty relie receptacle in the centre, and the dame and drum in two 
separate pieces, This had evidently been thrown down at somo previous time from 
tho upper monastery. 
Some flat spaces of ground along the hillside have doubtless at one time been 
-occupied by buildings, but an examination of the ground showed that they bad been 
almost completely removed. 
4 
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The most important place at which results were expected, was the deposit of 
black earth which lies at a height of 320 feet up the hill and at a distance 
below the monastery of 190 feet. Above it are precipitous rocks interspersed with 
loose boulders, while adjacent. to and below it the ground is covered with a confused 

« mass of fallen boulders of all sizes and extending up to many tons in weight. The- 
rock of the hill undergoes a slow process of disintegration, and when this has pro- 
ceeded far enough, great masses become detached and fall. Some of the chattyas on 
the upper platform bear evidence of having been destroyed in this way. The falling 
rocks doubtless at length rendered the village-site untenable, for the black earth 
deposit, which itself is of great depth, is interspersed with boulders, which must. 
therefore have fallen during the progress of its formation. The search among it for 

« objects of interest was thus attended with difficulties, 


Among the objects found were а lead coin and six clay seals (Plate V,. 
Figures 2 to 5) which were forwarded to Мг. Venkayya, Epigraphist to tho Govern- 
ment of India, for examination. Не remarks on them as follows :— 


“ 1. Chaitya of two tiers with some railing by its side. Siri S(v]va[maka ?]-Viyayaraja-—- 
s[o]lasaghasa. 


“the Selasagha (Sailasangha or mountain community), + of (ге, patronised by P). 
Siri-Siva[maka]-Vijayaraja. Rano Sivamakassda is mentioned in ono of the ге 
inscriptions, The word rano which is usuall: 


ly prefixed to the names of kings even ins is- 
missing on our seal. But the word Vijayüraja seems to den s gn oo. 


ote that he was a kine, 
quently, Siri-Sivamaka-Vijayaraja may be taken to be the nam aking, Conse- 


у e ofan Andhra king--until we 
know more abont him. ~ 

2. Another of the seals is probably private, as it seems to end in the word bhoj: ‘ 
the freeholder." ў “ нараа 


3. The coin is much worn bat bears on the observe а quadrupod— robabl. 
cannot trace any other symbol either on the observe or on the reverss. Probe а bosse, Ts 


4. J am not able to make ont the other two seals.” 


There are numerous specimens of fragmentary pottery ornamented with a great 
variety of designs. Some articles in bronze and many iron implements of various. 
kinds were found, and among these were some hundreds of large iron nails which had 

» evidently been used in the wooden beams of houses. Other miscellaneous articles 
including numerous bones were among the finds. 


Situated west by north of the Gurubhaktakonda and connected with it 
Tho Durga saddle is a lofty rocky hill known as the Durgakonda. ‘The name has А 
Konda." ^ froma large slab image of the goddess Dutga which stands in a natural cave there. 
This placing of a Hindu goddess by tho later Hindus in closo proximity to these 
Buddhist remains, doubtless after the latter had been deserted, probably originated 
in an idea similar to that which led to the placing of a malignant goddess on the 
path leading to the Buddhist monastery at Sankaram. 5 


-The examination of the remains at the Durgakonda which have now been mado ` 
shows that, liko those on the Gurubhaktakonda, they were originally Buddhist that 
they were subsequently occupied by the Jains, and that thereafter the Hindus had 
something to do with them as is shown by the presence of the Durga image, 

The remains stand at the south base of the hill and consist of four i 
caves which extend for a length of about 340 fect. An extensivo platform бара 
in length ana Ince by pasivo masonry Fails has been built up in front of them. 

` Tho caves themselves show signs of having been partitioned ffi oem, 
and on the walls of one of them is а rock-c 5 е6 ОП info rooms or shrines, 


р » ut inscription. There T 
slab images, and pieces of others were unearthed during the exexvalions Таз Jaina 


latform has remains of the traces of buildings, and 4 i 

Polls like those of the adjoining monastery. ES oubtless it had rows of monk's 
On the summit of the rock over the western ca PET 

which on excavation havo proved to be tho base of a Stipa 80 f M piis nouns. 

the otber the lower part of в Chatlya over 60 fect i meter, and 


with walls of great thickness. Its door faces the south eae К feet in breadth 


© Таи the community of ВЗА ments belonging to the tossstery on the ЫП. 


PLATE IV 
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Among the articles unearthed, were the, pieces of sculpture before referred to, 
stucco ornaments and terracotta pinnacles which had fallen from the roof of the 
Chaitya, broken ornamental pottery of various kinds, а copper coin, some iron imple- 
ments, and other miscellaneous articles. | 


Ав these remains are situated about a quarter of a mile from those th 
Gurubhaktakonda they probably formed a separate monastery. - bod 


An illustrated article on the previous excavations has been sent to the Director- 
General for inclusion in his annual, and another on this more recent work will follow 
in due course. 


IX.—Conservation. 


The year's expenditure on the repairs to monuments amounted to nearly Rupees 
34,000 against Rs. 39,000 of the budget grant. The surrender of a portion at the 
end of the year cannot be considered satisfactory ; but it is inevitable so long as 
these works form а very minor item to the Public Works Department. It may be 
thought that with the introduction of full-time Overseers for arcbmological works, 
which bas recently been sanctioned on my repeated representations 10 Government, 
there may not be so much in the way of surrendered grants in future. On the 
whole, it may be said that Public Works Department officers did their best in the 
matter of expending the amount within the year. 


Various unpreventible causes may arise for the non-utilization of grants, but 
probably a part may be due to the tendency in some quarters to defer commencement 
of а work till the year is well advanced. This and all other such lapses. should be 
avoided. " | 
The remarks on the use of plaster on monuments have been much commented 
updn by me in the case of most of the buildings inspected during the year; but this 
along with the other evils to monuments, viz, the growth of vegetation, has so often E 
been brought to the notice of Publio Works Department officers in the shape of 
circulars, ete., that it is а matter for regret that it should be necessary to repeat them 
во often. Yet the progress has been so very slow and iu fact nit that I had to get. 
them repented in the case of all the buildings. It would be to the interest of tho 
monuments if officers in charge of them, as well as those that deal with the repairs 
to them bear these in view. й 

Some of Ње monuments provisionally included in the revised edition of the List gonservas 
of Monuments were inspected, and recommended to Government to be permanently “902. 
retained on the List, while в few of them were also recommended to be removed 
therefrom, Government were pleased to approve of the proposals, 

The following monuments were declared ‘ Protected? doring the year :— ds 


(1) The Narasimha$vami temple at Raügapuram, Bellary district. 
(2) The Ramarpidam manfapam at Kodiyakida, Tanjore district. 
(8) The Siva temple at Valikondipuram, Trichinopoly district. 

(4) The prehistoric sites at Kaniyamptindi, Coimbatore district. | 
(5) Tho Jvaraharésvara temple at Conjecveram, Chingleput district. 


i in hi i ituated at a Нш fort 
In the Madras Presidency, there aro certain hill forts which are situate orts. 
distance of some miles from the nearest large village so that the village officials do 
not watch them properly, and vegetation grows luxuriently on the walle, causing 
expense year after year for its removal. Tute in ogo laces Мер pud bac 
y di: d Ша, eto., scori halkin, 
have very frequently disfigured the val cate Be ув lors beer. going ed d and in 


8, C.. 
some cases, thefts of stones, etc., a watchman at some 


s appointment of 
Suggestions have therefore been made for the ово vegetation and to safo- 


of the important forts with а viow to prevent o! { 
x guard the existing monuments from damsge, and Government hare sanctioned а 
watchman to the Fort at Сообу, Anantapür district. 
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ned Fort Tho stones fallon from tho ruined forts at tho following places, wore permitted 
lis. to be disposed of on roferencos from tho Collectora of Auantapüe and Bollary, after 

inspection by опо of tho mombors of this department, there being no arohmological 
objection for doing so :— х 


Anantapūr District. Delláry District, 
1. Abpilepalte. 1. Bagavadi, В ' 
2. Вава Tippapalli- 2. Chinnabotur. 
3. Bondaladinne. 3. Gadikambali. 
4. Сћовслтраћо. 4. Hagalore. te 
5. Cherlapalli. 5. Натаразарат. А я 
6. Gyadigakunta. 6. Haregondana. 
7. Kariganapalli. 7. Hissakota. у 
S, Kairavu. 8. Itikal. 
* 9. Kesavapuram. 9. Kambaladinne. 
B Ё 10. Kummetha. 10. Kanchigiri. 
t . 11, Kunnakuntla. : 11. Nadichagi. 3 
$ 12. Kuntur. 12, Nadi Texmakadlar, 
13. Malayavantam. 13. Nayalapur. 
14. Nagasamudram., у 4 14. Patnasaragn. 
15. Nasanakota. : 15. Peddakaduburu. 
16. Polopalli (hamlet of Byravantippa). 16. Tangaradona. | 
17. Paleru. > D ^ 
18. Santhikondapura: t 
19. Bethur. 


20. Soctharampalli (hamlet of Rogatipalli). 
21. Thadimarri. ‘ 
22, Timmapuram., 


Desur. ‘The fallen stones of the ruined temple nt Désür near Wandiwish in tbe North 

Arcot district were also after inspection permitted to be disposed of. D 

The Valkun- At the instatico of this Department, the Collector obtained an. agreement from 
1 


tapat tho custodian of the temple who agreed to pay one-tenth contribution of the cost of 
| repairs to this monument. А : 


orange ‚ On the recommendation of this Department, the Collector of Trichinopoly has 
БЕЯ been requested by Government to take orders for the ‘ucquisition of the land fora 
за. pathway leading from the road to the temple. 3 
Somalings’ 1, Tho temple is а small square stone shrine, with all the facing stones fallen and 


temp, ' lying in heaps around it. This is surmounted by а brick and plaster tower. A large 
Зара ‘ee bas grown over it with roots penetrating completely through the masonry, This 
has been the sole cause of the rnin. The building is ina hopelessly dangerous 
condition and beyond repair, even if its architectural merits warrant any work being 
done to it, which is not the case. Tho people wish to demolish and crect it on another 
site. It is not а work which can be undertaken by Government but should be done 
by local efforts. , . 


Central Yt was brought to tho notice of this Department by Mr. М. У. Subramanya Iyer of 
Maior Madara that the present, Contral Market within the town of Madura, recently built 
by the municipality, is on the site of the Palace once occupied by the great Queen 
А Mahgammál and that it would be desirable to commemorate this by doing something 
in the matter of including such parts of the original building as yet remain, in the d 
List of Ancient Monuments or by putting up notice boards in connection therewith. 
On inspection, it has been found that, though the site on which the present, building 
. exists was at one time within the enclosure of the Palace of the Nayak kings of Madura, 
| the present buildings are of recent construction, the only remnant of old work being 
a small Máriyamman temple near the southern entrance and the compound wall at the 
northern side. Even the top portion of the compound wall has been renewed, and ` 
the question of action by this Department does not therefore arise. Џ 
~ “But' at the north-east corner of this building a remnant of th у A 
Р still exists. - This is overgrown with vegetation “and has huge ме у Кз ` 
d stone pillars similar to those in the Tirumal Nayak’s Palace. The perforated stucco 
windows over the dome are in various patterns, and are in good condition. These 
buildings are said to ‘be occupied by tho Municipal and the Talak. offices, The. 
doorways on the west have some well carved woodwork. In order that this small 
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remnant at least may be preserved, further information may be obtained, and arrange- 
ments made to include it in the List of Ancient Monuments as a part of the late Queen 
Matgammal’s Palace. 

On account of the ruined condition of the monument, the Collector of the District Perumal 
recommended that either the life size idol of Raüganáthasvümi with n five-headed БЕ Је а. 
cobra overhanging and all sculptured froma single block of granite should be removed Pêt 
elsewhere, or tho temple completely rebuilt at n cost of about Rs. 2,000 as estimated 
by the Publio Works Department. On account of the heavy cost of rebuilding the 
temple for preserving this single idol, arrangements have been made for the removal 
of the idol to the Madras Museum, and Government will be addressed for the exclusion 
of the monument from the List. 

The Collector of Tanjore reported that the Rahganáda Perumal temple at Ranganada” 
Tribhuvanam in the Tanjore taluk, having inscriptions on the walls, was abont to раша! 
„ђе repaired, and the Assistant Archeological Superintendent for Kpigraphy was Tribhura- 

requested to copy the inscriptions. Though this was done, the Colleetor has been тїш, 
requested to advise the custodians to have the inscribed stones put up in a wall with 


a board detailing the circumstances. 
A précis of the notes made during conservation inspections is embodied in the 


following pages. 
and in good order, except rome chipping of a Deserted 


This temple was inspected and fo 1 
few of tho lower stones, probably by cow-herds. It should be marked by a notice буол 
board to show that it is a * Protected ? monument. а. 


ne is а few inches below the sill of tho entrarco 
The floor should have some gravel put inside 
so ns to let rain water drain outside. 


to raise it slightly above the door step, 

These ruins, which were latel excavated by this Department, are two miles to Faddist 
the nee the ’ Anakápalle railway station, and are on two hills which stand in the шайылу, 
midst of extensive paddy fields. They consist of numerous monolithic dagabas, etapas 
and caves, and structural buildings. “The main cave faces the west, is the first 
to be seen on ascending tbe cast hill. It has sixteen pillars, (out of which fivo are 
broken), and a monolithic dagota in the centre. The space in the cave is sufficient 
for several walking round the dagoha to perform pradakshinam. Over tbe dagoba is 
a lotus carving. inan upper storey over this cave, is another one with figures of 
Buddha cut on side panels. On tho east hill there sre some other lesser eaves and 
numbers of monolithic and structural dagobas besides the monastic buildings proper, 
which stand on the summit. The west hill is covered with a large number of 
monolithe. The hills being in the midst of paddy fields, the footpath leading to them 
from the rond about quarter of a mule to the south is broken at places. When the 
fields are under water, the ruins are almost inaccessible. Tho monument being 
erani of vers trien date, преваром en in Revo ret. 

i pecially. «s ia difficult or imposstble, У rt. 
cultivation season especially, access 18 dì р реа. синои упоран 


ment t to widen these footpaths and keep th onti 
read КҮҮП ot the ып. A notice boar, in connection with this, is also necessary, 


i б d with а sign bosrd showing the direction 
Which may well be fired on the 10 ed under the Aucient Monuments Act, 


wh ili. T pument being protected unt у 
it АЕ aboard «оша be айтеп at йы also. The young ee iene 

by thi уе nearly жиле away on Account of neglec! 
were planted by this Department have nearly ру ад А org ие В 


to protcet them. In consideration of the fact that : У 
the celle, ate on the summit, the further plantation of these trecs is desirable to 


= rally improve the appearance of the place, 
afford shelter to the visitors and gener’? int notes of inspection, but the works 


These suggestions were already made in previ 
hare not yet been put in hand. 


Ава the stone monolith 
porous weather-worn rock, I wou 
or any highly finished material of th 
for fear that it will destroy the ancien 
Le about J inch below the surface. | 


. The level of the floor of the shri 
oor, and rain water collects inside. 


sra, ete, nre in а black rough 
14 particularly request that na south white plover 
hat deseription be used зп any part of the repairs 
< elaracter of the roina, The plaster Фоа 


hs such as cares, 
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The filling in of the cracks and fractures at the caves and on the dagobas—or 
lingams as they are locally called—should be by rough plaster with some cement, 
coloured black or nearly во, and largely mixed with very coarse sand and small 
pebbles about the size of a pea, being in fact a form of concrete. The new work will 
then resemble the rough dark stone to which it is applied. Some ancient plaster of 
the kind I have above referred to, exists on the top of the east hill, and I pointed it 
out to the contractor. as that with which the new work should be done. 5 


Tt was also stated there, that there is some friction on account of the ryots 
zing their cattle on the hills and that efforts are being made to prevent it. 

would be inadvisable therefore to put up a temporary thatched shed for the watchman, 
as the ryots will probably burn it. И this be so, it would be advisable to put up & 
more permanent structure and for this purpose, the large quantity of bricks that are 
lying at the base of the hill, and which were thrown down during the excavations 
might be used for the walls. Thus for these, only the building charges and no cost, 
for wall materials would be needed. The chief expense would be for the rafters and . 
tiles of the roof. Should this be done, the present amount provided in the estimate 
would have to be increased accordingly. 


Some repairs were in progress towards the end of the year when the ruins were ' 
inspected, and in order that these might be in harmony with and not disfigure the 
antique and weatherworn appearance of the ruins, personal instructions were given 
to the contractor who was to undertake the work. 


This is опе of the oldest of the Muhammadan mosques in the Presidency, having 
been built in 1824 A.D., by Mahomed 'l'oglak Sha, who after capturing the fort at 
Kondapalli after six months’ continuous trouble, entered a temple here; and after 
massacring some of the officiating Brahmin priests, had this mosque built on the , 
ruins of the desolated pagoda, and began to establish Muhammadan worship there. 
The main doorway of finely carved blackstone with inscriptions in Persian, 
Hindustani and Arabic belonged to the Hindu temple. The small Hindu figures of 
Doarapilas have been chiselled off the lower niches on each side of the door, thus 
leaving the floral ornament only, untouched. The pillars in the front portico are all 
parts of the Hindu temple, as also the inside of the covering. The tank reservoir in 
the interior was once the sanctum of the Hindu temple over which the mosque has 
been built. The great portico just behind this where Muhummadan worship is now 

being held, also has some ornamental granite pillars of the Hindu temple with the 
rest in the Hindu style. This із а good example of a Hindu temple which retains 
its original features and has boen converted into a Muhammadan mosque. 


E "The entrance to stone roofed verandah in the east with massive stone Hindu 
piers has cracks on side walls. 
Tho outsido front basement needs underpinning. 


Inside tho gatoway is another basement with massive stone built piers and 
earncenio arch over gateway, and squaro lintelled openings over the others. ‘The 
roof of this is flat, with bricks set on edge over teak beams. This is recent work. 
This Jenks badly and requires repair on the roof, ‘The walls require plastering in 

tacea and removal of plants. In tho work of plastering, саго must bo taken to tint 
it black like the old work. A laterite stair leading to the roof above is very much 
in need of repair. On thu roof, а number of plants aro growing luxuriantly in tho 
cracks in the plaster. These are said to have been frequently cut, bit thoy alwa, 
grow aguin, That is because the roots have not been taken out ' The scrub oradi- 
cator must bo used. There is n lot of debris also which must be removed from the 
roof. А long large crack, in the chunam roof, runs from one end to the other 
right through the centre with transverse cracks at intervals. Tho longitudinal crack 
is due io the ов | {немесе} atone roof in the front outer verhndah and the 
more modern flat brick roof of the inner verand: i inst i 

Bor еура ah which nbuts against it, "These 


‘The mosque itsclf stands in а square court with шачјто stone walls 
and south sides, They are much in need of repair and require eradication Mese 
‘There ure several bad cracks in the walle also and portions have fallen. It will be 
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"necessary to take down portions of the walls to eradicate the roots. At the south- 
west exterior corner of the court, there are several large trees on the wall which 
have badly cracked the masonry. At the corner especially the crack is a large one, 
and here also the stones must first be removed and then the portion rebuilt. On the 
exterior of the back or west wall also, there is one large tree and several small ones. 
Similar measures are necessary here also. There are a few plants on the north side 


also but not во many as on the others. У 

Ontside the north-west corner of the court is а very fine ancient well of great 
-depth whose water is said to be 18 feet deep even when the river is low. The lower 
part is square and cut out of the rock. Above is square built laterite stone work 


with a stair down the side. 
A ruined channel leads from it to the interior of the mosque, and this must be 


repaired. A number of large trees are growing on the apper parts of the walls: and. 
"they must be removed. 


The main part of the mosque 8 
arende of seven pointed arches in 
inside. Опе of the front arches is cracked, 
stand the large trees which grow on tho w 


fractured. here are also some roof cracks. үа г 
similar to that which leads up to the top of the front verandah. It is in a similar 
state of disrepair, and а wide fissure separates it from the north court wall against 


‘which it is built, This admits rain and must be filled in. 
There is а square tank (Konnér) in the west end of the court, The floor needs 


-chunam in the west part of it, as it does not hold water. 


The annual income is said to be only Re. 40-6-0. ^ К 
This is оп the north bank of the Gódávari river facing the east. One of the Kottlinges-- 
-köti liñgams is now seen and the rest are said to be embedded below the ground ; and ptmp е, 
it is ваја that if excavations be made they may be discovered. Unlike other places, mundry. 
а shrine dedicated to Vishnu, exists on the left side of the Iévara temple, The local 
1 torious over Ravana in Ceylon, the 


“tradition i Rima became vic n ] 
Мон i that aoon ы тышын а lakh of {йдата to purge himself of the sin of 


former, on his way back, established 

having slain во ноу "Rakshasas. At this place, he began to fix the one lakh of 
їйдата in a single night, but be failed by leaving one of them unfixed as it was day- 
break before he could do so. Then, on his journey up, he succeeded in establishing 
the full number at BhanéSvaram near Jaganath (i.e. Рап 


Vishnu shrine stands here by the side. 
ilt over some images which once stood 


Th t building is а modern one bu г 
in the open, and which were once probably enclosed in an ancient temple long ago 
«demolished. 


The temple is under the 
poor income. This temple is th 
festival which takes place once in 12 у! 
to be very religious, Sages are said to hi 
is said to possess the quality of derotees acq 
meditation. 

This moderately sized temple with a single squa 
south of the former. Unlike other places, the stupis 
trident of Siva, or a Chakram of Vishnu to differentiate tl 


а distance, | RN 
i 5 i Jyāīnamantapam, in n К 
Thero is а stone-pillared arcade in front. The Kaly Ў м, 
four pillars with Тай figures of fine workmanship. The. Е uem =, аз 


usual, Бегараз in the niches outside, and the fingam ani 
a Реатарша. ы, Markandéya, who had been blessed with a 


The story is that the great Ris! т 
lite of 16 years only when the time of death арртове ed, was vae А the кеа 
{<ар!а Rishis) to worship Zérara and that he did £o to the Lagan ra on 1 
"bak of tho G8dirari and got t lasting youth of 16 years. 


tands at the west end of the court. It has an 
front and two longitudinal rows of Hindu pillars 
and in the brick parapet on the roof where 
est and south-west court walls, is badly 

The roof is ascended by в stair caso 


). It is in token of this a 


cement of some private individuals and has а ve 
Abe one ornate with the great © Pushkaram Р 
ears when а bath in the Gódávari is considered 
avo lived in numbers close by. This placo 
uiring & peaceful appearance suited tor 


re court, is a few yards to the Markan- 
ef the temples here havo а ЛЫН 


he one from the other from Hajah- 
mandry. 


е blessing of an ever! 
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„The court wall on the north is in a bad slate of repair, and funds are wanting tò- 
keep it in better order. AS К 


Rock The five caves are known аз (1) Govinda (2) Ramanuja Bilam (3) Durga (4p 

quitinge on Akkannah Madanna and (5) the twin cave. These caves which may have been 

Бави excavated during the early days of the Christian era are all situated on the same hill 

бте caves, within the town of Bezwada, on the bank of the Krishna river, This place was at one ` 

" time a stronghold of Buddhism as is evident from the still existing Buddhist remains 

within it, and at other celebrated sites at short distances from it. The rails within the 
Gövinda cave are thickly covered with whitewash, and temporary mud walls have 
also been allowed to be erected within the cave. One of the passages inside is also- 
reported to be blocked up. Ап ascetic has been utilizing the сате as ап abode for 
some considerable time, and though there may be no objection to this, yet any 
disfiguring of the original appearance of the cave must be prevented. 


Near the rough carvings in the Ramanuja Bilam, pilgrims should be prevented: 
from setting up temporary hearths to prepare food. Nails have also been driven into- 
the carvings. . 

‘The top of the Akkannah Madanna cave is vory leaky, The roof must be- 
properly examined, and concrete laid to prevent rain water dripping into the cave. 
А sum of Rs. 50 has been provided in next year’s budget. М 


The front portion of the twin cave has, by neglect, been allowed to come down. 
The portions now remaining at least must be properly preserved in future, and the 
debris lying inside completely removed, Though notice boards have been put up оп 
the other four caves, one is wanting here. 

Do. __ Dense vegetation has injured the terracing over the only manfapam above the 
alllkar-  Илрат. Tho plants must be completely removed and the stones reset after the appli- 
шө, cation of the scrub eradicator. The vimdnam of the Kanaka Durga shrine attached to 
this temple is of the Orissian style of architecture evidencing the fact that at one 

time this part of the country was subjected to the rule of the Orissian kingdom. 


D This is now in a deserted condition. Vegetation over the rimānam, and the 
Nagems. debris inside must be completely removed. The Publie Works Department: in 


Tarssvamt quarrying over the hillock has approached the base of the temple to such a near extent 

ке that the north-western corner of the sanctuary has no support at present. This myst 
be put a stop to. E 

Cave west The répairs that were done during the year relate mostly to the removal of tho- 


UiPezwada. fallen rock within the cave. In doing во, proper care has not been taken to elear 
the bottom of the сате. The earth now lying there must be completely removed and 
the original floor of the cave fully exposed. The putting up of tho notice board has 


been included in the estimate, and it may be expedited. The flight of steps now put 
up may also be strengthened. 


All Hussain This building which is now included in the List of Monuments, adjoins the Public 
DFE Works Department workshops, and of it, only a tomb is now existing. During this 
а. year the compound wall enclosing this tomb was removed by tho Publio Works Dopart- 
ment and wire fencing proposed. As no Durga in fact now exists, and as tbe only- 

tomb which adjoins the Public Works Department workshops is looked after by that 
Department, there is no real necessity to retain this building any longer in the List. 
Government will therefore be addressed on the subject. . 


On account of the inscriptions that are eut on the two large pillars in tho 
Alas al northern práláram and in rome others in the таћататарат, this templo has been 

rovisionally included in the List of Monuments. It is not kuown if tho inscriptions 
pave been copied. If after decipherment, the inscriptions aro found worthy of 
preservation ал situ, the temple will have to be allowed to stand in the List on acconnt 
of the inscriptions. Besides the inseriptions, the only other noteworthy feature in- 
the temple is the existence of stone eaves with lotus pendants over tho татарат 
which Бо round the inner side of the walls of the temple. If the inscriptions are of 
no particular importance, arrangements may be made for their being placed in charge 


of the, municija ity for stonge in the Museum at Bezwáda, nud the temple removed 
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The foundation of this Hill Fort is ascribed to the early Hindu Reddi kings of ни Fort, 
Kondavédu. One Anuvima Reddi, whose dominions extended to Rajahmundry on Kondapalii. 
the north, Conjeeveram on the south and Srisailam on the west, is said to have 
constructed this fort in 1860 A.D., on account of a shepherd boy having shewn the 
site as the one best suited. Subsequently, it passed into the hands of the Muham- 
madans, some of whom are said to have improved it and constructed the lower forts 


and also a wall round the town, as it then existed. 


А sum of Rs, 250 was provided in the current year's budget towards the 
conservation of tho buildings. The estimate, which was prepared and which had not 
reached this office at the time of inspection, is said to provide for the re-building of 
portions of the walls which have fallen at various places. But the walls are not 


continuous throughout, many portions having already disappeared, while most of the 


other remains now existing, are overgrown with vegetation, ina condition which it 
о 


will require much trouble to remove. 


. "ће two or three bastions on the northern side of the only eastern gato af the 
foot of the hill can be preserved by removing the prickly pear and trees, applying 


the scrub eradicator and filling the open joints with coloured ehunam to suit the 
which has been done over the walls 


lls adjoining, is with white chunam and presents a 
ctions issued by this Department, 
d modern appearance to the whole work. Any 


may be utilized in doing the necessary urge 1 
the hill. The overseer present was instructed on these points. 


Though there was only a little more than three months of the official year to Virabhadra- 


close at the time of inspection and though an estimate of over Rs, 1,000, had been ipl 
sanctioned, the repairs bad not then been commenced, and the Executive Engineer 


грак, 
was therefore requested to expedite their execution. 


The dry stone protective wall which has been provided for in the estimate for 
46 feet in length may be extended to 60 feet in all. In continuation of this dry 
stone wall, a mad bank may be formed to the south of this and up to the leaning 


а bank may also be placed in front of the new protective 
Forel en the norib. аа own the face of the courtyard wall flows 


wall, At present, the water running do 1 i 
close to the foundation and endangers it by washing away the soil, the reason 
being that the ground adjoining the wall is of a considerable slope. The height of 
the proposed dry wall may be increased up to the level of the drain which projects 
from the courtyard wall. 


The stones of the eastern gate after demoliti 
gaps in the inner courtyard wall at the top. | 
i shrine.—The estimate rovides for filling up the two side walls of 

0, баран риа fre stone slabs Рысь fom the roof are ш leri шшс from 
а whi y origi cd; and to give support to the will be 

МЕ eie SHE e the rock inder the southern end of the slabs. 


better to put up an iron rail resting on SER А : 
The pointing which was done several years ago to tho Nägahıñga may bo rough 
chiselled "m the surface, and refaced with coarse gray тоог roi ely nixed mith 
coarse eaud or small red gravel; and it must not be emoothly po! d ih rougi ly 
finished, the idea being that, if this new mortar bas а rough saras, вила аг to t 6 
adjoining stono work which is itself rough, the new plaster чө b e stone wi ur 
ench other perfectly. The present cement will never take the appearance of the 


adjoining surface. 

Provision hes been made 
lings, Itis not necessary to з 
is enough if the pointing is re-done ns suggett г 

The provision of Rs. 190 in the estimate for brickwork over the compound wall 
may bo given up. 1 


on msy be utilized in filling up the 


for rebuilding the southern pedestal wall of the Maga- 
i it stone wail аз rovided in the estimate. к 
il зей! кене {ог abe northern side. 
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A provision of Rs, 20 hes been made to repair the doors of the north gate and 
supply a good lock for it. The overseer who prepared the estimate was not there at 
the timo of inspection but had been transferred. It was not known what repairs 
wero intended by him to be mado to the doors. - It will bo enough if ono of the doors, 
whose hinge at the bottom has moved off its place, bo fixed properly, and another 
good lock may, in addition, be provided to the door of tho gar hagriham. 


Port, Gooty- This hill fortress is at a distance of over two miles on the south-east of the Gooty 
Railway Station. The rampart walls are built of granito and studded with bastions, 
at intervals. They extend right around the base, cluster around tho eides, and top 
tho eammits of the extensive range of hills. The chief entrance gateway to the 
fortifications below, faces north-east. Thero are several othor gateways through 
the successive upper walls which stand one above the other. Though originally of 
Hindu construction, Inter ornamental plaster work in the Saracenic style, has beni 
added during tho Muhammadan oceftpation of tho fort. 


No accurate information is available about the date of its first construction, bat 
it was in existence in A.D, 973 (Epigraphia Indica V, 180). It was Krishna Diva 
Raja of Vijayanagar (1509-80) who improved the fortifications below ; and after the 
Mahratta Chiefs, Haidar, and Tippu held it till the British obtained possession. 
Last year, somo stones were carried away by the people from the entrance to the 
fortifications at the foot, and these have now been set right by the Public Works 
Department. In doing 60, instead of using coloured plaster to suit tho surroundings 
they have used whito plaster which has modernized tho repairs. Tho repairs to the 
rampart wall done last year include plastering and colour washing. The former may 
be avoided wherever necessary, and the latter completely done away with. It is 
enough if the pointing is done with chunam coloured in the manner in which such 
work appears close by. Vegetation still abounds in many places, and it should be 
cleared. With а view to put a stop to the stones being carried away by the people 
and to clear vegotation whenever it appears, Government were addressed and sanction 
obtained to the appointment of a watchman for this fort. 


Repairs above the first gate on the west side of the hill.—-Plaster fillin joi 8 

+ been largely brought over the faces of the stones, It is glaring white us teri 
at others a bluish wash has been given to the plaster surface in ап attempt to remove 
the glaring appearance, but the tone of colour is unsatisfactory, as it in no way 
harmonizes with the bfownish black of the old plaster joints. The stones themselves 
have been overlaid with plaster, leaving scarcely anything of the joints visible, 


On some of the parapets, the wall is composed of bricks or stone laid in mud, 
This was in many cases loose, and over this loose material a coating of new plaster 
has been put. The material should have been first firmly stamped, but not having 
been, the new plaster has cracked in places and caked off. The old plaster is largely 
mixed with small pebbles or large grained sand, and this should have been followed 
in preparing the new mortar. In sifting the sand, а sieve of largo meshes should be 

/ nsed so as to admit of the admixture of larger grains of sand or small pebbles. 


Shrubs are regrowing in the walls in several places and these must be kept 
down. 

The building known as the barracks is still disfigured by the ni 
cut into the plaster work both on the exterior walls and vaalted roof, and in the 
jnterior. It is hoped that the appointment of a watchman will be the means of pre- 
venting further damage of this kind not only to this building but to several others dico. 


Jn the bastion above gate No. 2, the watcher’s d 
require being set right. М omes are damaged and these 


‘The steps leading to the third gate are in a hopelessly bad state, iri 
tion, and one of the side walls has almost disa, у, E atten- 
dangerous condition. їварреагей leaving some stone lintels in a 


_ On the eouth of gates Nos. 3 and 4 isa gun platform. South ofi in, i 
raised passage built against the hill side. It leads to a ruined bastion КР pui 5 
is пот blocked with fallen soil, rocks and vegetation which should be lemoved P 
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The wall at the right of the fifth gate has to be built up to prevent ingress of rain 
-water and undermining of the wall. Rain drainage has also to be diverted in the 
ing is leaky and requires being repaired. Within the 


-opposite direction. The terracin 
gate is a stone pillar containing an inseription. On account of the plaster coating over 


3t during the Muhammadan days, the inscription was covered, but now that the leak- 
age in the terracing bas exposed it, it is worth while being examined by the Epigra- 
phical Department. 

Gate No. 6 requires some filling in of lower part of wall with stones and mortar. 
The side walls of the gate have disappeared, and some packing up of the breaks is 
necessury во that no further damage may occur. 

Adjoining gate No. 7 is а ruined bastion in progress of further ruin. It is 
packed with loose earth and small stones which wash down at every shower of rain. 
"This must be prevented, or the whole bastion will ultimately go down, А wall has 


-to be built to retain the falling material. 

At gate Хо. 8, а round bastion, on the left of each entrance, has the platform on 
which it resta, in progress of ruin ; and when it goes farther, the bastion itself will 
disappear. It is packed with the loose earth material before mentioned. It must be 

uilt up. 

Tn regard to the foregoîng paragraphs about gates Nos. 7 and 8, it may be 
remarked that a great many ‘of the walls are built of this loose material which rapidly 
-erumbles away, wherever it is exposed to weather through the outer solid stone work 
giving way. “Tt is not necessary to specify all such cases that appear here. But 
wherever they are, renovation measures are necessary. 

The various groups of fortified buildings, on the summit of tho rock, have not as 
yet received such attention to re airs as the lower and more modern fortifications. 

This will, in due course, be atten ed to. There is а great deal of vegetation on the 
walls of these higher buildings which requires removal. They represent the most 
up of buildings, and comprise as their central festures, 


"been very strongly construc 


These are generally in good condition. А specially interesting building, is the 


underground Prison house with its walls 6 feet in thickness, constructed below the 
level of the ground, with vaulted brick roofs topped with an exterior of stone slabs. 
Small oblique openings in the walls permitted the escape of noxious gases and some 
ingress of air, but excluded light. This is situated close by the palace in ruins at the 
top of the hill, It was in this that Mr. Munro 1з said to have confined the refrac- 
"tory poligürs of these northern countries, and also in 1838 tne hill chieftain concerned 
in the rebellions in Ganjím. The masonry roofing is about 6 fect in thickness, and 

over these is a packing of mud and a farther roofing with dressed granite slabs. The 

double doorway has stone hinges and is 2 feet б inches broad. From outside the first 

-doormay, can be scen the rentilator holes їп the several angles of the walls, Beyond 
ier, er am ae oiher openings in Беа. Оа Це el nate 
1 i in water; : 

feet, is natural cleft in the rock to hold га: i an cells within the building. 


Е i Deen let into the dom 1 586 
rom these, a stone pipe. Мз for ghee and ragi close by this. The missing dressed 


and the whole building kept in proper repair. р 
i i i was found to contain some good carvings, and as such Kallesvara 
PES o па Da pE 1 numents. Removal of vegetation is found Pers 
5 
necessary, and this may be taken up on 
ation for the preservation of the вера" iain она indus ба he 
1 ї d found worthy of bemg р ed on the Fort, 
үш ie ни therefore be undertaken by the Public Works Harpana- 
Department, and Government will be addressed for the monument being permanently 
-retained on the List. ђ К А 
i i i manent retention оп the List found desirable. Fort, 
забав нај кы ешр undertaken by the Pablie Works Department, [мел 
“the debris lying within the inner portions of the palaces requires remo 


Ancient 
monu- 
ments, 
Adoni. 


Fort, Adoni. 


X 
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"ово are situated at а distance of about two miles on tho north of the Adoni 
Railway Station. They consist of numerous buildings, both on theyhills and at the: 
foot of them, and ага built of red granite and fino-grained green stone. 


The fort, in which the chief buildings stand, was probably constructed daring 
the days of tho Vijayanagar kings to whom this place belonged. То prove this, there 
аге inscriptions mentioning the buildings of some Hindu temples about A.D. 
1517 by Krishna Diva of Vijayanagar. Most of the fort walls have now disappeared 
except the three entrances ‘which were subsequently constructed during the days of 
the Muhammadan occupation under Siddi Маза! Khan; and these are saracenio in 
desiga, the domes are built of long granite stones placed vertically and held together 
by strong mortar. ‘ 


The second gate—A_ supporting buttress built about six years ago is formed of 
roughly dressed stones with wide pointed joints. These joints have been line pointed. 
which 1s an objectionable fcaturo. Further, about two courses of the new stones go 
into the one conrse of the old work against which they are built. There aro а large 
number of fallen cut stones lying ubout in various dircotions, and in the execution of 
such work in futuro, these might be utilized, so аз to match the eurrounding work. 


Gate No. 8.—Thointerior isin good eondition with all thestones of the masonry 
strongly set in mortar, but the exterior sides now exposed to tho weather аге formed 
of small blocks and ebips of stones set in loose earth and mud which crumbles and falls. 
after every shower of rain. Itis thus only а process of time for this to have proceeded 
far enough when the whole or a great part of the building will fall bodily, as bas 
been the case at the Ramzan Masjid. Thus itis absolutely necessary to put up- 
exterior protective walls against the existing loose material, so that it will bo secure 

inst the effects of the weather. The building may thereafter stand in its presont 
condition for centuries. Such walls hare originally existed, but they have since 
fallen, In the reconstruction, stones lying in the neighbourhood may be utilized. 
The roof over, may be examined, and cracks filled in. 


The Masjid above the Fourth Gate.—This small Masjid is a Hindu temple- 
converted into n mosque. The four black stone piers which stand inside are carved 
and moulded in square and octagonal sections. During the Muhammadan occupation 
when this temple must have been converted into а mosque, these pillars were covered 
with в great thickness of plaster, thus converting them into plain square piers, In. 
a few places, this plaster has fallen off, and in one of these places thus exposed there- 
їз ап inscription. Itis thus possible that other inscriptions might be discovered if 
the whole of this modern plaster work is stripped off the piers, and this might be- 
done by the Assistant Archeological Superintendent for Epigraphy. 

Gate №. 5.—There are cracks in the arch over the fourth gate. They ought 
to be filled in. 


This a rectangular chamber with arches on the four sides and a domed roof, 
The dome und the arches are badly cracked, and a part of one of the arches is in 
danger -of falling. Under this latter part a stone support should be erected, and all 
the cracks and the gaping joints should be filled up. Аз there is some danger to the 
workers from the upper masonry falling when erecting this stone eupport, it will be- 
desirable first to erect à mud wall close up to the arch as a temporary support 
After the erection of the pier, this mud support may be removed. Particular 
attention should be paid to the gaps and cracks in the roof through which rain. 
water enters the building. The side retaining walls are partly ruined, as they are 
built of stone and mud. They must be protected from the weather. The fallen 
stones should be replaced, and all the external cracks filled in aud the vegetation. 
removed. 3 
Gate No. 6 and the highest gate on the hill.—Just. above thi: i i 
atone cannon or mortar which is half buried in the ground. y Fee еа ко 
object, it ought to be set upright on an adjoining mound. There is also anothe 8, 
а distant part of the hill. This should also be set up on a mound, ч 
. The masoleum on the hill has its walls, arches and fla 
. badly cracked. М These cracks must be filled in, 28 otherwise Гашо аа 
plants will ultimately canse complete destruction. If these precautions are shortly" 
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‘adopted, the building may remain in its present condition for an indefinite period. 
Estimates are urgently required for this. 
This is some distance away from the hills and is within the precincts of the TheJamna 
‘town. It owes its construction to the Muhammadan Governor Siddhi Masad Khan masjid, 
1666-1667). The front hall immediately below the gate is of the same model as ` 
that of the Fort gate entrance, аз this was constructed during the reign of the same 
chief. The level of the terrace over this hall as also of the inner building Баз been 
disturbed, and these require being attended to early, for rain water collects in cavities 
so formed and damages the roof. The custodian has agreed to pay one-half of the 
estimate. 
The main building within, has panels in polished black stone containing Arabic 
and Persian inscriptions. These are placed in the archways extending right throagh 
-the cornice from below it, Inside@the domes at the centre of each there is plaster 
floral work of various designs. 
The sido wall of the turret stair to the Muzaffarkhana on the north side has 
-eracked, and the masonry is bulged out badly. It is in a dangerous condition, and 
immediate repairs are needed. It will be necessary to support the stone roof by 
temporary stone piers, remove the fractured masonry and rebuild it. This has not 
been included in the estimate, and as the work is urgent, ifno other funds are 
available, a provision must be mado from the urgent contingencies. 
At the east end of the northern courtyard wall, some houses have been built 
with the roof abutting on the wall of the Masjid. The roof of these houses is flat 
-and slopes towards the courtyard wall with the result that all the water collecting on 
the roof fows towards the wall and damages it. If it is impossible to remove a part 
of the houses which abut against the wall, the portion of the roof which abuts on 
the wall must bo raised, во аз to havo a slope away from the wall, in order that the 
water may flow away, and may not come in contuct with it. 
.. The lower portions of the walls all round the courtyard are being repaired. As 
itis, it is well done and по further coat of polished chunam such as will give а 
glaring appearance should be added. 


On the exterior side of the southern wall of the Muzafarkhina, there are several 
-old cracks which require filling in with new mortar. This is said to be not in the 
“estimate. 
The lower part of the interior walls of the same building is being re-plastered. 
This is said not to be in the estimate but it is necessary. 
i i i s through the south court draining the overflow from 
"the rh в Анча E pry the Ен called Zfouzkhána. To prevent this water 
soaking into the joints and damaging the foundations, it will be desirable to have an 
-earthenware pipo through the wall. 


: in the inte 
In the south-east corner in the sido tho face bf the wall. These blocks 


The stone pavement on а part o 
to the roots of some nim trees. Some o 
upper thick roots of the trees cut off and рате 
the tank which causes further damage by the, 
the floor, If the stones nre relaid and the joints ный 
"damage. No provision has been made for this aoe SDN m Ded Еј 

interior arches of tho gateway are bloc -up with a mud wall. Ifi 

їз етн the arches closed up, it will bo best to bald them all in brick 
and face with plaster, It is preferable however ta кереет * i Spe This is 
a point in which the opinion of the mosque authorities mig! t bo invited. 

The roof over the front gateway has some cracks which require filling up. 


The wooden roof of the closed rooms over the gateway is ins very dilapidated 
scondition and needs attention. 
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_Thearchwny at the top of tho stairs leading to the roof of the gateway is all: 
cracked and requires renewal. 


The Ram. The north and south extremities of the wall aro a mass of recently fallen ruins. 

Engine The remaining central portion bas а number of dangerous cracks, and consequently 
these walls nre also unstable. This has been caused by cracks on the roof allowing 
rain water to percolate into tho interior of the walls. "Tho walls themselves being 
largely constructed of an euterfacing of largo stones with an inner packing of rubble 
milono dry powdery soil, the inner material has swollen by the incoming rain water, 
and this has caused the cracks and the consequent ruin. The building is beyond 
repair in its present condition, and the only thing possible is to have it taken down ` 
and rebuilt as much as possible in its original design. For this purpose, photographs 
of all the eides have been taken and tho petitioners promise to rebuild it. As at 
present, it is in а dangerous condition as any other portion may come down at any 
moment. The public should be prevented from going too near it. 


The Катап Dhári.—This well was proviously densely overgrown with vegeta- 
а, tion. This has been entirely removed, and tho masonry repaired and open joints 
Adoni. filled with plaster. Unfortunately, no attompt has been made to tint the mortar, » 
which is of a bright white colour, otherwise, the work is well done. 


On the whole, the repairs recently executed to the several monuments are- 
satisfactory and in conformity with tho aims of this Department. 


Of the two buttresses proposed iu the estimate for the leaning walls of the- 
Haghuna Lakshmidévimandiram and Rámánujakoti, the one for the latter alone will be enough ` 


fhasvam! and in lieu of the other, tho opened-out joints of the wall may bo filled up with: 
Hampi pebble concrete, and any cracks over roofs closed. 7 SPI 


A masonry prop to support the cracked lintels of the south gépuram may bo- 


` 


put up. 
Qaeen's The projecting balconies of brickwork are to be supported by single st illars - 
Fath, Do. with no Роја but with plastering all round the pilan ce O EE 
The cracked arches to be grouted with concrete. 
Maharna- 


On the north-west corner, there is a flat steatite stone with inscriptions in Cannrese.. 
vami Dibba prs has been ordered by the Director-General of Archeology 5 be sent to the- 
"Museum and to be replaced by another flat stone. 


AM scattered flat stones to be collected and arranged in order ina separate. 
place. 


Hazara The cracked lintels supporting the drip stones of the front verandah аге to be- 
fame. supported by single stone pillars with a cap on top. 
Connell The basement stones near the steps on the eastern side are to be replaced, 
Hall, Do. 
The watch The debris inside still left over the floor should be removed and the original. 
СВАЗИ floor exposed. 
Councl 
Hall, Do. 
The Concert The earth filling the interior open yard to be removed and the original floor- 
Ball ent to be exposed. gma і 
разіощ 
онч is monolithic st ї in the formof a hooded 
Stone Naga- This monolithic stone cut in the formof a ho Naga was inspected, and 
hoot found worthy of inclusion in the List of Ancient Monument! ation. 
ri m therefor will be made to Government. nts, and recommendation- 
| Sanga- This is situated in the village of Bhavani, at the junction of the two sacred 
meyara- 
тата! 


rivers, the Сапуёгу and the Bhavani, and at а distan f Я - 
temple, north of the Erode Railway station. се of nearly 9 miles on the 
! 


The only entrance to the main temple is by а: 
- high go on|the north. BothjSi 1 i ser ante Fon 
y of the temple. [the no: othjSiva and Vishnu shrines are within the precincts- 
Л 5 
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During the year, the repairs suggested to be done are the replacement of the 
broken beams, planks and ceiling in the front gépuram, the supporting of the broken 
stone beams in the front hall of both the Siva and Vishnu sbrine, underpinning the 
compound wall at the south-west corner, and the removal of vegetation, ею. With 
reference to the broken lintels and keams in some places, it would be enough to support 
them by piers as there is sufficient space fof them and as there are similar supports close 
by. In one ortwo other places where they contain carvings, it could not be decided 
if replacement is necessary without examining the top by opening the terrace. In 
case, after so doing, replacement is considered necessary, without having recourse to 
the insertion of iron angles, the new stones may be simply “ blocked ont? showing 
therein the main figures in the original without any attempt to recarve the details 
as they cannot be successfully done in these days. 

Again, it was found that in the Dandāyuđdhapāni shrine an opening has been made 
on the back of the shrine which allows rain water to collect inside, and this makes 
the wall sink. This must be closed. The same is the case with the front busement 
in Subrahmanya sannidhi where in the front hall, one of the beams is broken. At 
other places inside the temple, the flooring has been so disturbed that there is no 
satisfactory drainage. This must necessarily be early attended to in order that the 
buildings may not necessitate frequent repairs. 

' The temple being one of the most ancient and religious, the annual income of 

Rs, 12,000 is said to be insufficient even for реја. Towards the further repairs to be 

done, the custodians may be asked to pay any contribution available, and this may be 
“awaited and the works put in hand at the catliest date. 

The pūranie history connected with the locality is that in order to confer all 
powers on Aubéra, the god of wealth, Siva is said to have appeared hero in the form 
ofa Svayambhu /лйдат and that subsequently the sage Parasara eaved the nectar pot 
which here overflowed and by an undercurrent joined tho Bhavani at the Cauvéry 
confluence. It is here that Asurds were overcome T the goddess in four different forms 
as Bhadra Kali in the four corners of the town and emblems of these are seen to this 
day. у 

Thi ient temple is situated at a distance of 6 miles to the north of Maigalam siya 
Railway nr and’ 8 miles to the north-west of Tiruppür. It is one of the temple, 
“ Kotigalustalam”, ñe., seven holy shrines of the carly Hindu Kingdom of Kongu. 

Parts of the Coimbatore and Salem districts are said to have formed this Ковбои being 
the Tamil country of Сёла, ке the Malabar Rajés, probably of Travancore, | The 
temple is much below tho town level, thus showing that the formation of the town 
has taken place long afterwards. A mound, on the south of the temple, at a distance 
of а furlong is now shown as tho site of the ancient town of Pokkuli wherein сез 
and houses are said to have existed in those days. When excavating for the 
foundation of a mutt building there some 20 years ngo, buried brick buildings were 
discovered, and somo of the bricks measuring 1' 8° X 8” x 2" were taken out and 
placed in the now building, Some are there even to this day. Certain images are 
also reported to have been taken out and placed in the temple. The spot west of 


ja is sai i h brick buildings below ground. Н may repay 
this is said to have remains of such bric jon. Ehe monolithic 4Агајанатћа in 


excavati se places on some future occasio o A п 
front of the hes. [o^ images near it representing а crocodile disgorging a child and 
a fish emitting а lagam, both connecte with tbe sanctity of the lace The upper 
brick work of the eastern обригат has disappeared, leaving only ш хаа 
Over the lower granite building. The front bresummer he шщ and ше 
lintels inside of this бригат are broken. The shrine 0! die E im ry е nt 
courtyard Бач inseriptiens over the walls of the sanctuary an е тапбарат in tont 
Tho Тако stones containing these have been covered by the кч e raning of the 
floor all round. Vegetation exiets everywhere over the prakdrary walle and manfapams. 
The flooring in the northern prokdran bas been disturbed, and pits are now there 
through which water seaks into the ground. The wells of Е god "писму and 
manispars in front contain inscriptions, and the, are e anes aha соны 
inscriptions are covered over ss in the goddess! теше E so к gates on the 
Fillars of the meufepar ће buried. The споља cf both the ge e Е ся “were 
renewed by seme Chetties some twenty years 26% As people seem to lave. objected 
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to the renewal of the sanctum, the stones that were displaced and containing inscriptions 
have been chiselled and left in their original positions. Instead of an Агдћалаг сага 
on the back of tho sanctum we все п well-seulptured figure ot Iízara along with 
Brahma and Vishnu in Hamsa nnd pig forms respectively trying to sco his head and 
foot. ‘The temple is one that has not been put on the List, but deserves being brought 
on. The temple revenues nro raid to be poor and the help of Govornment 18 needed. 


towards conservation. The custodians have ngrecd to execute the necessary agreement 
under the Act. 


"The necessary repairs are the removal of vegetation and the roofing of tho 
castern gopuram with concrete after removing the remnant of brickwork that is lying, 
во that rain water may not get in and weaken the already broken lintels, ete, acd 
causo them to collapse. The pits seen in the northern first ргабатат should also be 
closed, and water allowed to properly drain off. 


Tho purante version of the templo 18 that when, soon after the deluge, сага 
appeared їп (ће form ol Frecanatha liga at Benares, tho goddess prayed to be 
informed of the place where she could pray to be freed of tho sin caused by tho 
separation she had to undergo when he performed Agnithändavam, ie , fire-dancing, 
at which time she аз per orders lived in the holy word Om of the Рапећаћаћага. 
Sha was neked to do во in this holy place of Pokkuli, a place that is said to be in 


destructible even during the deiuge; and to her he appeared as Srayambhu from 
Benares Гигала ћа lingam. Subsequently, several Sairite devotees are said to havo 


several miracles were performed and there aro 


рата _ This temple is situated at a distance of nearly 3 miles on the west of Coimbatore 
En wae Railway station. 

pun There is n monolithic e/ambha (DhcajastambAa)in front of the temple in good 
Penn! 


order with a figure of Sundaramürti on the north. Inside the temple, is an incom- 
plete manfapam with pillars of good workmanship. Some of the carvings on tho 
white granite aro of an excellent character, and on some, even thoribs are exhibited, 


Over the zanctum of. the god are inscriptions, and these on account of age are 


beginning to disappear ; they аге said to have been copied. These extend also over 
the Ardhamantapam. 


The mantapam in front of the Nafaraja has two sculptures worth being noticed, 
viz., Pattimunt {ie a Brahmin in the form of a sage) and Gómuni (Vishnu in sage 
form), and it is said that for both these the god Nntar&ja danced in this place. 
Besides these, there is а seulpture showing the position in which sages on completion 
of yoga perform an act to assume their old physical appearance. On the left side of 
the entrance to the Nats ајагаћћа, the sculpture in the bracket has disappenred and 
has been replaced by а wooden pillar, about which а story is told. А stone mason of 
Avadayirkovil in the south, named Ramaliiga, came here after finishing а temple 
at Annavüsal during the days of Alagiri Nayak and constructed the sabha. When 
he finished it, a boy of about 16 years came and told the Raja thats particular stone 
would get weakened in time, and when he was asked to prove it, he cut the wall and 
took out a frog with some water and sand. The mason came to learn that the bo 
was his own, when, astonished at his sagacity, he questioned him. It appears that 

the father had left his wife in quest of work while the son was yet unborn, and the 
boy had been born subsequent to his departure, and that the son had set out in search 
of the father. When it was proposed to replace the pillar by another, both the 
father and son requested that a wooden pillar might be placed to support the weak 
part in order to commemorate the incident; and thus a wooden support oxists eren 
now. Much sanctity is attached to the river running close by the temple, as tho 
‘bones of the cremated when thrown into it are said to be converted into stone ing 
few days. Even now people throw such bones into it on account of this belief 

The existence of the Swayambhu lingam is said to have "noti 

by Кашайһёпи recognising it and worshipping it with her Зета pec is obtain 
the power of creation of Brahma, Then its ealfin the darkness of ni, 

over the lingam and pierced it with its horn. Even now a hole P Aro E pes 
observed on the li&gam.  Sundaramürti, the great Siva devotee, is said to have visited 
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this place. То test his devotion, the god is said to have absented himself from the 
temple and taking the form of a Palla with Parvati his wife disguised as a Райа 
woman, gone to work in а field close by, leaving orders to the Nandi not to 
disclose his whereabouts, should anybody enquire for him in his absence. When 
Sundaramurti subsequently asked the Nandi where the god was, the latter unwilling 
to plainly disclose it, turned his head towards the field. Sundaramürti саше to 
the field and showed tho god that he recognised him, who had then a spade in one 
hand and seedlings in another to plant. ‘Figures representing the story are now 
seen in the temple. The god danced for Sundaramürti and the place is known as 
Mélichidambaram. 

The temple has got funds for its maintenance, but not enough to undertake 
important repairs. One of the sculptured pillars in the Nalarüjamantapam is not 
in a sound condition and requires strengthening. The managing member of the 
temple has agreed to execute the usual agreement and also pay one-half of the 
-estimated cost of repairs. 

This building is situated in the revenue village of Mettupputtür and is nearly Јаја temple, 
four miles to the north of Vijayamangalam Railway station. Itis one of the temples УЦауашап" 
in Ње“ Protected” list, having been во placed on account of its special carvings ^ 
and its semblance in every respect to Hindu shrines. The temple faces the south, 
and on the beam in the centre of the front дбригат, there are Jain carvings in various 
-forms. On the southern side, the image has four hands and is seated on an elephant. 
Two of the hands go over the head and the other two are folded in the form of worship. 
This carving with four hands is unique. In adjoining carvings, the image is repre- 
-sented as seated, and has the usual number of two hands one placed below the other, 
and elephants with their trunks in the posture of bathing him with water in pots, and 
їп others as attended by female fan-bearing attendants. In one of the sides are figures 
in dancing and piping postures. On а lintel of the northern side of the убритат is а 
-earved figare piping with а conch, and with both the legs turned in а manner 50 
that the toes face each other. The beams on the two sides of the Ardhamantapam 
have Jain carvings in various forms and also Mahavishnu and Lakshmi. In the 

Mahimantapam, ure some good sculptures of the Pafichapandavas, all in a sitting 
posture with the holy beads in their locks and with no head dress. The Adi Tévara, 


ле, Buddha, in his original form, is a large sculpture of 4 in height with a crown 


on his head and chauri-beare у 
ball head ond ашап body, on the right and a female figure on the left). This is a 


-of a lesser female figure, 
was not possible to decip! 
Jain temple and placed Ъе 
plaster Jain figures. 2 

Some repairs have been done by the Public Works Department to the compound 
wall and tho Ardhamantupam this year. The plaster coatings are not similar in colour 
to those close by, and this must be attended to at once. This is a general complaint 
in many of the places inspected, and it seems to bea very difficult and slow process 

-to realise the necessity of а harmony of colour between new and old plaster work. 

y inside the temple, but this seems to be 
mt may be utilised for more useful purposes. A stone beam 
broken and а stone prop has been inserted ; some of the 

d these require replacement where necessary. Та general, 

rüküram inside the temple is ш such а bad condition that 

the walls of the inner shrine, Early arrangements 
must ђе made to dram the rain water from outside the outer walls. The overseer 


who was present was informed of the ађоте defects. The templo has no funds for 


be borne by Government. 

А few yards to the south of t 
There are inscriptions 
р ave been ырен buen nearly Rs. 700, and is under tho management of the 


гац rant of ERIS má 
anoun Government gh nee. The wooden joists below оркен AU AME 
8 
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decayed and the brick and mortar'from overhead frequently crumbles over the дат. 
The shrine of the goddess is in а very bad condition, аз vegetation has destroyed tho 
walls in several places. Unless steps aro taken at опсо to remove the vegetation und 
reset the stones, the shrine will be completely destroyed. With a Government grant 
towards its upkeop, the Collector may bo requested to enquire into the matter of its 
upkeep though it is not in the List of Conserved Monuments. From its present 
appearance, it is clear that the temple is not properly looked after, 

Muruga- This ancient temple isat a distanco of five miles to the north of Tiruppür 
patbosvaml Railway station. The buildings are at a few fect bolow the neighbouring town level, 
сто. nnd this indicates that the present village has been subsequently formed. The 
temple measures 175’ X 1650’, and faces the wost; and as Subrahmanya installed the 
idol on'his way to the north, tho Марат faces south. It has only one courtyard. 
There are inscriptions all over the walls of the god’s sanctuary and tho manfapam in 

front. On account of great age, the figures aro becoming illegible. А modern wall 

of masonry bas been put up on the southern sido, which covers the inscriptions on the 

wall, and this requires being removed to permit of the inscriptions being copied. 

Tho walls of tho shrine between the god and the goddess Bhuvanéévar have also 

inscriptions, and these too do not appear to have been copied. '['wo inscribed stones 

lie near the Drahmatirtham on the north of the temple. 


The могу goes that Iévara once performed “ Brahma Thandavam” in this place, 
and that, in token of this, a great golden image of Nataraja lies buried under а mound 
и Thitfukadu” close by at а distance of threo or four furlongs on the south-west of 
the temple. In an excavation mado some 50 or 60 years ago, a copper e/üpi now 


paced over the vimāna and a Durga figure now near the Brahmatirtham, are said to 
ave been taken out from that spot. Probably, some truth underlies this story. 


The temple is generally in a good stato of preservation and requires no 


immediate repairs. But financially, it is said to be not well off. This remains as 
yet unentered in the List. 


Tho puránio version is that Subrahmanya, on his return journey after defeatin 
the Sürapadmas, to get rid of the віп of having slain many, had this iyan installe 
and worshipped. Great sanctity is attached to this temple on account of Subrah- 
manyn’s having carried out the dictates made to him at Kailas by Тбуага, who 
deputed him to the mission at this place stating that Madhavavanam would Appear, 
and relieve him of the sin of warfare- 


"Tali temple, 


Tall tox This temple is of moderate extent and stands enclosed in a hi 
alicut. 


Ы д Е раје E gh walled court,. 
which prevents the shrine being visible from outside. It lias a picturesque entrance 
doorway of open woodwork, gabled in the upper story. 


The interior plan of the- 
temple consists of a number of detached buildings with open woodwork as the 


principal exterior feature, erected on carved moulded stone basements. 


The temple is said to have funds, but plants are allowed to grow on the walls 
tho tiled roofs are out of repair, and the laterite stone of which some of the walls. 
are built is honeycombed through exposure to the sea air. The sto: 


Р р ne was origi 
covered with cement or plaster which has mostly been worn off and morally 
renewed. 


pi res, int 
gculptu into 
Callout. ' 


the former, 
\ the walls. 


Te images Some seulptured Jain stones 


Жели brought down to Calicut by the 
| Елешев Calicut. Some of them а 


Calicut. are all fragmentary, 


from the Jain temple at Sultan's Batte; ў 

1 ТАН. were 
the Executive Engineer апа placed in his olies at 
= rein granite, and others in steatite or eoapstone. They 
and represent pieces of а large Jain image with carved canopy, 


з 


several smaller images, and parts of a pointed arch-shaped slab carred with numerous 
small images representing Jain Tirthankaras. They were found when clearing the 
dense jungle which grew round the large temple at Sultan’s Battery and which had 
to be cleared when some recent repairs were done to the temple. 


It is traditionally said that these images were smashed by Tippu Sultan, and 
after his departure the priests collected the fragments and buried them. There are 
doubtless others there. There are also some other smaller temples in the neighbour- 
hood which should be inspected. 


The images were photoed and the Public Works Department requested to 
despatch them to the Government Central Museum at Madras to which they were 
afterwards sent. 


This old massive fort stands at a distance of a few furlongs on the south-east of 
the Palghat Railway station, It із in a good state of preservation and is built of 
large blocks of granite with occasional laterite ones placed in. Such а manner as to 
present the end, instead of the side, to the shot. ‘he buildings, generally, aro in 
fine order, and it is a very good specimen of n fort. It was built by Haider on his 
conquest of Malabar, which was one of the 56 42445 of Barata Kbanda, and which 
was then under Sekhari Raja, one of the petty chiefs who was in а way feudatory to 
the Hindu Најиз of Mysore. И stands on the elevated ground on which the military 
lines are built. In shape, it is quadrangular and consists of curtains flanked by 
round bastions, the whole surrounded by a ditch. Its only gate faces the east and 
is protected by an outwork in the European style, the work probably of some French 
Engineer in the service of Haider, who is said to have built the fort itself in 1766, 
but at all events he remodelled it. Tho parapet is high and pierced with loop holes 
for musketry and the bastions with embrasures for guns. ‘Lhe stones and pillars 
are mostly brought from Hindu temples, though, before putting them in, the images 
of the deities except those of the animal kingdom, have been defaced. 


Extensive vegetation on walls is seen all over the fort. It is removed once 
annually; but as the roots are deep-seated in the walls, it at once grows again, and 
hence the appearance of what seem small plants all over. Owing to the heavy 
rainfall, it should be removed quarterly. Repairs are provided under Public 
Works Department estimates, and out of Rs. 290, only Hs. 90 are spent on the 
removal of plants, and the balance оп supervision. Unless better attention is paid to 
the frequent removal of vegetation to the very root and the application of the scrub 
eradicator, several of the stones are sure to be displaced. 


' Ûr the top of the bastion and over the great brick arch of the east main gate, 
the soil covering has been washed away and requires to be thickly relaid. At some 
bastions, there is a hollow over them instead of a mound, and the water thus collects 
without ата off, Atthe main gate also the rain sinks through the brick arch 

۴ TRINE nj 
which leaks like a sieve. 


The great west stair from the fort down to the west moat is ruinous and in 
Progress of further ruin through stones falling, and it requires repair, 


The revetment along the fosse is partly ruinous and is being repaired. 


are is filled with the publie offices. | Previously, it nee 
TM istriet Jail, and this accounts for the good condition in which 
us seth аса Solis ofthe modern buildings inside, used at present 
as publie offices, nro to be demolished, and а new series of buildings erected, [n 
digging the foundation trenches, great quantities of buried round iron shot have been 


tones of various kinds— part of those brought by Haider 
Ad [ON dare Dd ohier oS temples to provide building materials for the fort 
and which has been largely used in the construction chiefly at gateways, stairs and 
other places, These buried stones are evidently those left over after the completion 


of the building, and kept in reserve to repair any ruin caused by breach in the walls 
by bombardment or other cause. 


The great central squ 


Fort, 
Palghat. 
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The white plaster uscd hero and there for repair is unsightly. In future, 
care must be taken to eco that it is mixed with lamp-black or other substance to secure 
uniformity with the ancient appearance of the adjoining parts. И 


1 В 
Chandra: oy This Jain temple lies almost midway between the Olavakot and Palghit Railway 


temple, stations. It is а small rectangular stone-built templo, 175' x 70' in good 

Palghat. order, бо far as the templo is concerned, only traces of tho court walla remain, 
There aro massive piers inside and tho temple is covored with а sloping gabled roof. 
The northern courtyard has а circular well of granite, 9' in diameter. It is of 
considerable depth. It is said that outside tho stono walle, n quantity of charcoal 
and sand has been packed around. It is thus really a great filter. 


Near it isa finely carved Jain seated image in white stone, but without tho head, 
which was dug up in a field adjacent to the temple. The imago is of marble with 
hands placed ono over the other as in others, and of a height of nearly 3 feet. The 
Kshitrapülüs in tho south-west corner of tho shrine is a square panelled column 
standing on a moulded basement. The temple was built by Doddapayappa Bhattar, 
and figures of Jain T'irlhankarás stand inside the temple. Tho temple has no funds 
but is under the control of two families who live here. The custodians agree to tho 

" temple being included in the List and being taken care of by Government. 
‘Visvanatha- 


mi This stands on the bauk of the river of that name and is dedicated to Siva. It 
Eug is a large important temple with a square enclosed court and a roofed verandah on 
sides and central shrines. Outside is a large open brick walled court. 


Its date, as recorded in one of the stones placed in front, is 640 (Kollamandu ќе. 
Quilon ега) the Мајауйат year, the present year being 1085. 

The story is that a Brahman lady of the place went to Benares, and therefrom 
got the lingam, which is now placed within the temple. Оп her arrival, she requested 
the then Raja to place it for worship. In return, the Raja had tho idol covered with 

old coins and offered them in exchange for the image. The woman refused to accept 
it and endowed the temple itself with the amount, "The Каја had the present temple 
constructed and also endowed it with extensive lands. 

The pagodas here and elsewhere in Malabar differ from those in other parts of 
the Presidency in being covered with conical tiled roofs, and in wood being 
largely employed in their construction., The special physical features of the country 

: account sufficiently for this particular style ot architecture of the Malayalam nation. 
The big forests of Malabar yield a never-failing and cheap supply of the finesf 
timber, 7 

The temple is in good structural repair, but there are some repairs to walls and 
roofs which require attention. Particularly, numerous open joints which need 
filling up, for they are the haunts of cobras which often bite some of the numerous 
people who flock here during festivals, 


The river is of great depth (24 steps of the great bathing ghat), but the water 
often rises above these steps and floods the court of the temple. 


A rich inam was granted by Government for the upkeep of the temple, but it i 
not fully expended on the proper upkeep of the buildings. ple, but it 18 


BEET, avati This important temple stands a few furlongs to the north of the Olavakót 

temple. Railway station. ‘Lhe inner courtyard was опсо а tank but is now filled in. The 
part of the temple, in which the image is sitnated, is old and is in good repair, In 
front is a modern courtyard with choultries for Brahmans built around it, 2 


The local tradition is that the goddess Bhagavati wa 
Рагавшаша, brought from the Himalayas, her permanent sods вай naed i ihe 
hill closo by this temple. The Nambudri Brahmans living close by went and 
Torshipped her on the hillock. Finding this procedure troublesome, Рагазигаша 
approached the goddess who consented to appear at a certain hour in fhe tank called 
Кайе Kolam (fe, tank in rock). On going thither at the appointed time, the 
Brahmans found the image projecting from the water of the tank, and there it is 
said to have remained for centuries. The two hands only of the id oddess appeared 
in the centro of the tauk, and these alone are no: у К ОПА, 


w worshipped though the full figuro | 
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-of tha deity is supposed to be below them. Portions of the tank have been 
-converted into this temple, and yet there are traces of water in small pits close to . 
where the tank once existed. 

The temple is endowed with rich inàm lands, and is under the management of 
Sékari Varma Vali Raja (Raja of Palghat). Evento this day the Rajas are enthroned 
in the court yard of this temple on the northern side of it. 

This fort stands on the beach, at n distance of about a mile west of the Railway Fort, 
station. The walls are built of laterite with bastions at intervals, Within the fort, Téllicherry. 
several offices of Government are now located. 

The fort is said to havo been built by a Kolattēri princo in the 17th century to 
protect the British trade in those parts. A portion of the bastion on the north-west 

-corner has been built of late and tho ends braced by steel rods, but the northern’ 
sido of this bastion is still in such а bad condition that the earthwork therein is 
likely to fall, and therefore something must quickly be done to protect this. It is 

-said that the grant of Rs. 475 applied for in the year was towards the work done 

-last year, An additional sum of Rs, 120 has been sanctioned from the urgent 
-contingenoy grant towards the removal of weeds and the closing of some openings 
in the walls, The Public Works Department have applied for amounts for renewing 
an existing gate and providing a new one, but these do not seem to be of an urgent 
nature, and besides it is more for its archwological than its military value it is 
preserved. At reveral places, the pointing has disappeared, and this may be soon 
Attended to, as otherwise weeds may grow ; and in renewing the pointing the colour 
must be suchas to suit the surroundings. At the south-east bastion, a latrine 
built some years ago abutting on tho wall disfigures the whole appearance. It is 
said that another site has been chosen for the purpose. So early arrangements must 
be made to remove it. All these have been pointed out to the Publio Works Depart- 


ment official present. К nomin ЫҢ 
This is situated at а distance of 9 miles to the east of Polur Railway station. Kanakngl. 

"Тће temple is constructed опа hill Kanaka Girt (ке, Golden Hill) at a distance of ae m 
some 400’ above the ground level. Lhe temple, as elsewhere, faces tho east. The param. 
northern wall has almost been repaired, but for a few yards on the east, it has been 

left incomplete. This admits rain water from the top entering the inside and must be 

soon repaired. The top of the maufapam inside is also said to be leaky and requires 

careful pointing. The repairs to the northern wall may be done, by grouting the 

joints and pointing instead of removing and resetting the stones, as the walls 

stand on the granite rock and not on an inseoure foundation as on the plains and 

therefore it may well stand with these slight repairs for a long period. The drain 

-over the sanctum should be properly examined and silt cleared. The Overseer present 

has been informed of these repairs, and the temple being under the control of the 

Jaghirdar of Arni, who takes much interest in it, the full amount of the repairs will 

be paid by him or he may himself undertake the work as per the details in the estimate 

to be prepared by the Public Works Department, subject to the repairs being done 


in accordance wiih the ancient eppearance of the building. 


И апі ion is that the god Драга appeared in Svayambhu over the hill 
here рова ith tha worship of the goddess Parcati who did penance in this place. 
The circumstances that made the goddess to perform Thapasu here are detailed in 


Е бы le of Tiru Kamesvara said to have been 
At the foot of the hill ia a small temple of firu sku і 
built by the stolis: Анар within the time the king Küduvette зав (who had Пе 
temple at the top constructed), went to the temple on the M or pone ip and 
returned therefrom. It is built of only nine gramte slabs with some architectu 
merit, and measures 20’ x 11’. . . 
i i р large temple with Brihadam. 
ї ddess is оп the plain below. It is a larg: = 
Е ава Ше оонай, and throughout the walls we апа sealptares bal temple, 
of horses, pigs and elephants. There are some ае ае, i vir с parame 
у А ural wi Ў 
3 he обритат aro also of good вопр 
"Diplo bos me. анале the outer, on all the four еогпегв mud bas been 


heaped almost to the top, as it is said that in former times, people eee invasion 
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by Haider Ali retired into the temple to savo themselves and seo from these mud 
heaps when he disappeared. Tho inside of the southern wall of the second courtyard 
has inscriptions, eatd not to havo been yot copied. These appear on the walls to a 
height of 5’ or 86 toa length and breadth of 165 X 95'. ‘The outer walls of the 
third courtyard also havo similar inscriptions to а length and breadth of 50' x 120". 
Tho inscriptions have been covered with white-wash and red colouring and these 
require removal before taking а rubbing. Outor walls of the garbhagritam also have 
inscriptions. 

Tho repairs suggested aro plastering the terrace of the manfapam against leakage: 
providing ceiling joists and wooden supports for two убригатв, repairing in patches 
somo of tho floors, and the removal of vegetation. Besides these, the three big 
beams below tho front eastern gopuram are broken and require being looked after, 
though not immediately, at leastin the eourso of a few years. The cost is likely to 
amount to а considerable sum. 


The ригфис version connected with this temple is that tho goddess, to get rid 
ofall the sins incurred by her by closing lérara's eyes, worshipped him in Conje- 
vernm. Sho subsequently incurred the sin of killing MaAishasura whom she 
overcame and of not feeding Subrahmanya with milk. То be purified of both these- 
gins, she was directed to worship him here which she did ; and as he was pleased 
with her prayers, he appeared in the hill close by. The temple is under tho control 
of the Jüghirdár of Arni, and his Commissioner who was present at the time of 
inspection has promised to obtain the permission of the enstodian either to pay the 
amount of the estimate and allow the Public Works Department to do the work, or 
themselves have the work done through their own maramat agency аз per the estimate 
prepared by the Public Works Department, under instructions and advice to be 
given by this Department. Tho estimate already prepared is not yet executed 
pending the decisive reply to be got from the custodian, vie., the Jaghirdar of Arni. 

This palace is three miles south of the Chandragiri railway station. 
the south and has three storys. Each floor consists of а Шатед hall te а 
arched across in each direction soas to form supports to the flat domes which cover 
the square space. 


The palace is historically important, as in 1639 the Raja of Vijia i 

the treaty here, by which the site of the Madras Presidence. town jianagar, signed 
to the British. It is also architecturally interesting. Tho skyline is pleasantly 
broken by Hindu terminations like gapuram tops. In the * Queen's palace” close b: 
traces of the old decorated coloured tiles are still to be seen. Аз these are exposed 
to the sun and rain, the decorations may disappear їл totu sooner or later. Though the- 
fort enclosing these and all the other conuected buildings were built by the Yadava 
Rajas about 1,000 A.D., yet it was the Vijianagar kings who had the main palace- 
constrneted during the Tamil Nandana year ог во. The subsequent Muhammadan 
invasion and capture of the palace is evidenced by the existence of the present mud 


lace, seen close by, now in ruins, with plaster niches throu; hout th 
Tnk in the centre desérving of excavation. Е e walls and а 


The repairs ав pointed out by me personally to the Publio Works D 
were carried ont during the year, and with these, the monuments are of рүнөн 
appearance. provi 
This is evidently a Vishnu temple, and stands a mile to th. 
Chandragiri on the north of the road leading to Tirupati. It Ain der ne 
of considerable size and grandeur. The ruined remains now existing are y once been 
stone sculptures being extensive and well executed. Ji udged b Ehe нео, 
lower, portion, the обригат must зате been of great elevation. Prickly ваге and 
are now growing everywi a +. ae 
sopram А E g ywhere, аз also a big tamarind tree in the front 
This Чо stands опа hillata distance of nearly 
station of the same name. It was during the d; ^. A 
this part of the land fell into their hands from he Boge Lee саве i аг Мааша that 
Kayak (1590-1622) is said to have acquired parts of Salem, Coimb: ta ace. Virappa 
strengthen his territories, built severa! forts, of which this is one. я 
. 5 ntly, 


two miles from the railway" 
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‘when Tippu came in possession of this, he is eaid to have strengthened it. The only 
entrance to tho Fort, faces east; and the notice board under the Ancient Monu- 
ments Act put up there has been recently stolen; but no notice of this seems to have 
been taken. The temple of Уагадагаја Perumal Баз some well-carved cornices, beams 
and capitals, and some lotus flowers carved in stonéaro particularly noteworthy, At 
several places, the walls and bastions have fallen; but as far as possible further ruin 
should be checked. The several gateways are of Hindu architectural design. For 
the broken lintels, propping has been done with masonry supports. By a careful 
search, stone pillars in plenty could have been got from the surroundings, as several 
of the gateways have fallen; and these should have been used where possible. Again 
the use of angle iron, running along the bottom of a lintel, the latter being carried 
in the angle of the flangs, with the ends let in for support, between the soffit of the 
lintel and the top of the bracket capital, might have been adapted. At the south- 
west and north-west corner of the Perumal temple, lintels having disappeared, the 
open spaces must be closed. 5 


There is а natural cave half way up tho hill in which Muhammadan worship 
is now going on. In this cave the Sage Kavundalya is said to have done penance 
of yore, and finding it difficult to go daily to see the god at Tirupati, had a temple 
erected for him on this hill which is the present ChennakéSa Perumal templo. 
Higher up we seo the granary built in stone with strong masonry storage houses for 
oil, eto. "There is also a powder magazine in good condition. у Also a * Suffocation ” 
house measuring 12’ x 7' X 5, with a small central opening on the top, with a 
rebate cnt on it to admit of the fixing of a stone lid. This is built over the rock 
floor with masonry at the bottom and between the lintels. It is supposed that 
condemned prisoners were thrown into it to dio а lingering death here. у 

Some inscriptions are cut on the rock at the back of the ChennakéSavasvami 
temple ; these do not seem to have been as yet deciphered. 


The whole hill is figured as Survey No. 524 and is said to be under the charge 
of the village officials who exercise no Supervision against the theft of firewood, etc., 
that is said to be constantly going on. Most of the items in the current year’s 
estimate relate to the removal of vegetation and prickly-pear with which the walls 
of the Fort are full, and it is absolutely necessary that the Fort should be placed 
under the supervision of the Public Works Department, who by appointing a watch- 
man could not only see to the constant removal of the vegetation, but also prevent 
the occurrence of the theft of trees and other properties within the Fort. The 
necessity for this has been explained to the Assistant Engineer who was present with 
me at the time of inspection. Government have since ordered that the local village 
officials should look after this monument. 

s 8 of nearly 27 miles оп the south-east of the Sankaridrug Fort, 
railway station, pur pe of those built early in the 17th century by the Nayak kings Namakkal. 
of Madura who held sway over the Бобр country of which, in those days this portion 
formed а part. It is in a good state of preservation. The setting of stones in the 
walls has been very accurately done, and the parapets and copings on the top of the 
walls are in masonry with loopholes for military purposes. 


i during the year relate to the renewal of fallen parapets and 
dhie but the S stering over these has not been coloured to match the old work 
at tho sides. - The terrace of the ruined temple on the top of the hill bas been repaired 


id i i t get in. The water 
but concrete must be laid in order that rain water may по 1 
reservoir in the west is leaky and the masonry must be carefully examined nnd 
closed. The entrance in the south requires closing by a gateway to prevent people 


going in and injuring the monument. 
On the west of the mol; Е ee ati 
i у fk e carr: x 
Besides the fants of давали with the usual ич аў fhe side, there are 
others of Hiranyakshasar.Aaram and Bàurarakar. Ane nort ax bir, ме: d ай к гап: 
rayanar in Narasimha avafürom and the southern wal ier Тавра ага afam. 
There are underground cells by the sides of this templ e, an Гезе Have aare їр tions 
within them, which have been already copied by the Epigrap ра! ; they 


is the rock-cut temple of Narasimhasvami 
on the rocks inside are of special interest. 
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relato to the 13th century. Some images are roported to have heen found there 
some years ago, and these lio within them. According to tho Sffialapurünem, the Eo 
Narasimha is said to have appearcd hero to satisfy tho goddess Lakehmi who did 
penanco in the tank olose by, to make people respect and worship her. Sheis worship” 
ped by the name of Mámogiri Amman in this temple. There is a monolithic figuro of 
Hanuman in front of this templo. : 


On the north of this rock, at the foot, is a similar rock-cut temple dedicated to 
Ваћдала ћазобта who, according to the purüníc version, is said to have appeared 
there to remove the serpent Karkdteka’s sin. Tho hood of the serpent serves as а head- 
сотегїп to Sri Rañganāthā shown in n recumbent posturo and tho tail ends in the 
Kamalalaya tank. This temple too is more or less of the samo measurement ns the 
other, with double cornice work atthe top. In addition to Ranzanatha, thero are 
striking figures of Vamana Tiruvikrama avalár and Sankaranarayanasvami. There 
is also an image of Visvakarmá at the bottom, who as the first celestial architect is 


said to have cut this temple. 


On account of the special carvings within both these temples, and their location 
in the rock, they deserve being brought on the List of Protected Monuments under the 
‘Ancient Monuments Act. The fort alone is now in tho List of Conserved Monu- 
ments, being Government property. The temples are said to be under the management 
of private individuals, and the custodian has agreed to the proposal of placing both 
these temples in the * protected” list. Не has also agreed to pay tho cost “Of the 
repairs that may be done by Government according to the finance of the temple. 


Conjee- This is one of the seven sacred cities in India and has many temples of archteolo- 

veram ical interest. Of the seven sacred places, viz, Аубаћућ (Oudh), Madura, Miya 
Haridwar), Benares, Conjeeveram, Avantikai and Dwarakapuri, three are Siva 
Каћеігатз and three Vishnu Ksheirams while this combines both sects, The town 
which was once the capital of the Pallavà dynasty is said to have within its bound- 
aries 108 Sivà and 18 Vishnu temples, the former being larger in number in Great 
Conjeeveram, and the latter in Little Cénjeeveram. 


A legend states that Buddha with his disciple the sage Nürad& applied to Vishnu 


Kallasa- i Б Е 
Rathasyamt for means to be freed of the sin that Buddha committed by making converts th 

iem ple, spoiling the Bhakti of Saivaites towards Тёуага. This occurred inthe period preis 
eram. ately subsequent to the destruction of Tripuram, (the three forts of iron, silver and 


gold) held by Tripurüsura They were told that the only means was to worship 
êvara in Conjeeveram. When in doubt as to how the place was to be recognised, 

they were told that the sin would, while going to that spot, be reduced to the weight 
of cotton (Parutti) from that of a mountain. They felt the effect when they reached 
a village near Cónjeeveram where there isa Jain temple. The village still exista 
and is known as Tiruparattikunram. They were also told that in worshipping the 
god there the pradakshanam, i.e., cireumvolution, would be ofa most tedious charac- 
ter like one’s getting out of the mother’s womb. Both Waradalinga and Katlisa- 
liga were accordingly worshipped by Магада and Buddha respectively, 


The southernmost ratha in front of the temple has sunk a little 
it has been in that condition for a long period. Part of the main milis ae Put 
east has also sunk and tbe lintel over the closed doorway is broken. These ои hs 
set right. Several of the cells around the walls seem to be leaky and fillin, p be 
cracks is necessary. Again rain water enters below the main wall in some 5 i eir 
and the ground should be во levelled as to carry away the water to a distance р E 
glaringly white plastering done some years ackk to the front manfapam has e. e 
been toned down though this was suggested during inspection some y not yet 
Vegetation has also grown over the walls and the central vimdne. This Cars ago. 
removed and further growth prevented in future. ј їз must be 


Tho Ригёла of this temple state that when Vishau in hi а = J 
Face. tortoise form) desired to be freed of it, he was directed to ape of Birna (бе, 
Conje- Accordingly, be came and worshipped the gam here, (Plate V, fgur e1) Ed d 
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getting himself bathed ;.and in this manner he resumed his former form. Even to 
this day, a sculpture representing this scene, is seen in the first courtyard north of 
the central shrine. 

The only entrance to the temple is by the north. The outer courtyard has a 
Iehtasiddhitirtham tank (i.e, obtaining-of-desired-boons), and shrines dedicated to the 
Sun, M&ndháta, etc., who are all said to have woshipped the god here. The walls 
of the garbhagriham mro covered with inscriptions. Some vegetation over the 
gopuras of the Mandhata and Liügappier shrines requires being removed and 
regrowth prevented. The gópura to the second courtyard is incomplete. 


The Purana reads that, when the Davas wanted protection against the Asuras, Jvarabares- 
they were told by Раташа та that Subrahmanya, his son to be born later on, would Buel 
destroy the Asuras. They were impatient of the delay, and on one day, when Їбуага veram. 
was in his bed-room with the goddess, they troubled him at least to give them all the 
power of procreation; and he granted it. But unable to bear the power, they all 
got fever (jeara) Then they prayed to god, to get themselves rid of it, and 
were ordered to bathe in thetank at Conjeeveram, known аз Jvarafirtham and 
worship the йда there. They did so and were freed. The sanctum is of an oval 
shape, being thus unique and unlike those elsewhere. ‘There are inscriptions over 
the walls of the mahamantapam and also some fine sculptures and perforated granite 
windows of good workmanship. The temple measures 125’ x 250. The manfapam 
in front has been totally demolished by Chetties, and all the sculptural pillars and 
stones of which it was built are lying in the courtyard. No intimation of this 
demolition was received from tho Revenue Department, despite the Government р 


order issued in 1904. The destruction was observed on one of the departmental 


visits of inspection, and as it was also learned that the unique shrine was to share 


the same fate, prompt measures were taken; and in course of communications between 
this office, the District Revenue Officials and Government, steps were taken to have 
the building protected under the Ancient Monuments Act. 


The Purüna reads that after their defeat by {рага and tho death of their тиршвпіз- 
kinsmen, the ‘Tripuris apphed to him for salvation, and were ordered то worship him kesvara 
in Cóhjeeveram, and they did so in the temple here. Two of them were asked to Conjee- 
remain with him always'on accoun' 


t of their devotion as dvarapálas, and the third as vem- 
the drummer when he dances. 


The whole vimana has been whitewashed, and the plastering has been done 


with white chunam used during the Public Works Department repairs some years 
ago. This, by no means an unusual procedure in the execution of such repairs, has 
not improved the appearance of the building, and it will evidently take many years 


of weather action before the defect is repaired. 

In the AMandharagiri mountain where Jíeara was residing in bliss with his Kamakshi 
consort. Рапан, she «nó day admired the powers of the planets ; and he said that Amman 
they aro nothing without him. As the goddess did not properly appreciate this, he бош Jeo- 
caused the cloths of the damsels who wero dancing before them, to fall. To save у 


5 i es and at once there was cessation e 
tho modesty of her maids, tho goddess shut E SP typ goddess prayed to him as 


of k hout the world. When subsequen! MR hmi 
to MEAE herself from this'sin, she was directed to go and worship him in the 
shrine at Conjeeveram. She then came and did penance here. 

ч i he influence of the goddess was felt to decline, the holy 
priest i da eei min. community ri Sankarachariar is said to have performed a 
great раја and put up a pilam in front of the goddess with eight mesmerio figures 
(Athtalakemi) cut on all sides. ker idol is not placed by the sid 

The goddess being all-powerful in this town, her о B no р TS асо 
of the iene tho cose ie other temples. The week days ore =n t s un 
town as piss tanks of holy water, of which оңо A ihe pol eee ве пены. 
x ia fe tho 8 Райса бат“. o shrine 04 es mae 
MA UL. "scriptions are cut over the sides of the gdpura and the walls of 
tho güyatri manfapum. 10 
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The temple is a large опо, and vegetation has been allowed to grow in several 
places. "The attention of the temple officers who were present at the timo of inspec- 
tion, was directed to tho necessity of removing the growth. “` 


үзгайма}а This great templo which is the principal one in Little Cónjoveram has a tradition. 


temple, It is said that at one time both Sarasvati and Lakshmi quarrelled about their relative 
Tonje ‘merits, and applied to Indra for arbitration, who decided the сазе in favour of 
' Lakshmi. Sarasvati having become defeated, cursed him to become an elephant. 
Indra applied to Lakshmi for the removal of the curse who advised him to visit the 
Narasimha idol in Conjeveram to get rid of it. He did accordingly and got the effect 
of the curse removed, Then the goddesses resorted to Brahma who also decided in 
Lakshmi's favour, and he was cursed by Sarasvati to lose his creative power. Then 
Lakshmi advised him to perform Убдат in Conjeeveram which he did near the temple 

there and got back the creative power. 


The temple faces the west. The sides of the gapuram have inscriptions as also 
most of the walls inside, Just behind the front gopuram, there is a four-pillared 
manfapam, each pillar being nearly 20’ in height with granite rings hanging on all 
the corners. The hundred pillared mantapam south of this has some very good 
sculptures of Hanuman, horse, ete. Here is a holy tank, the Anantasarasapushkarani 
with two miniature islands in the centre. There are also shrines dedicated to 
Sakkarathu Alvir, Nammálvür and Manavailamuni—In the second court-yard is the 
Kalyünamantapam, with largo well-carved figures on its pillars of the Andélunjal 
mantapam close by. Inscriptions abound in number over the walls of the Ka/gana- 
mantapam and third prükaram walls. The cornices over the Garbhagriham are of 
good workmanship and here also are some inscriptions. 


The temple being a wealthy one, is in need of no help towards any necessary 


repairs. 2 
Matangec- This small shrine faces the west and stands in the midst of Punja fields. It is 
Entre, dedicated to Matañgēsvarā in honour of its idol having been worshipped by sage 


Conjee- Matanga in order to prepare himself for performing Уёуат. By constant раја to 
Name this ййдат he is said to have obtained the desired object. : = 


The conservation work done last year has not included all that is needed, and 
vegetation to а great extent still remains on the tower. The roof of the pillared 
porch is not levelled to carry the water to the sides, and this must bo attended to. 
Several of the massive stones of the tower are dislodged and these require proper 
replacing in their respective positions, The cracks at several places require pointing, 
but not with white chunam аз has been done elsewhere, but with a colour toned to 
suit the anciont colour already existing. There is no path on the south from the road 
to a distance of 75’, and one to a width of at least 10° must be made. А doorway to 
the shrine either at the pillared porch or sanctum is necessary. 


ile as This temple is built after tho model of the above one, though a little smaller in 


Мо sizo. The tradition is that the god of the eastern quarter, Тећпебуата in order to 
Соп}ев- settle himself in Cónjeeveram worshipped this liigam and accordingly got the blessing. 
тещ Pavement to the front porch and removal of vegetation are necessary, and must bo 
«3 donc soon. 
Arent This small shrine is near the Kachehhapéévara temple and is said to h 
qria temple, built in honour иш worship of the рат within, be the Elephant Аун d 
че Indra, which in а fight lost ono of its ivory tuska. By worshippi їй 
т it got back its tusk and went to Diva Loka, i ЕРШЕ e id a дн 
The repairs done some ycars ago by the Public Works Department ћ 
destroyed the beauty of the temple. одет plastering is Pi very vivid ond 
ancient appearance has almost gone. Tho custodian is 80 very careless that һо has 
already allowed a peepul tree to grow luxuriantly over tho front porch, This must 
bo removed. 
Vaikuntha. This temple presents a peculiarity when compared wi i 
Ca pes pop rion Span pared with others elsewhero in that 


a Buddhist ла Ы 
Соајиче dedicated toeeveral gods in cach of the three atorevs. “ДИМ! sihar and has shrines 


` ув. Tho lowermost has Vai! 5 
perumil, the middle Ranganatha and tho topmost Рагатйзшётй, Seulptumor Pres 
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-warious avaidre of Vishnu appear türoughout the inner walls of the temple. Over 
“о walls inside are inscriptions. The герзіга done last year have almost put the 
temple in order but, as I have had frequent oceasion to point out elsewhere, the 
. glaring plaster which has been used has spoiled the beauty of the ancient appearance. 
The Public Works Department officers concerned must see that such acts are avoided 
Ла future and that tho remarks of this office in regard to such repeated defects aro 
not simply filed in office, as seems to be often the case, but brought before the sub- 
-ordinates directly concerned with the execution of the work. As these officials again 
except in extensive works are in some eases very seldom on the spot, the contractors 
.must be informed as to what is to be done and it must be seen that they do it, other- 
*wiso the whole of the plastering should be chiselled off and reset anew at their own 
expense. In an ancient Pallava shrine like this, it is deplorable that such simple 
directions are not attended to. The circulars on the subject which have been in 
„ће hands of the Public Works Department for some years must be borne in mind 
«when handling archeological works. 


The purána connected with this temple is that Tundiru Maharaja of the Pallava 
dynasty, through whom the name Tondamandalam was given to the country, had a 
"vision that he would soon be favoured with theappearance of Vaikunthaperumal аз 
‘he is in Vaikuntham, that god accordingly appeared here and that the temple was 
subsequently constructed. 

This Dravidian temple, otherwise known as Apatsahgiyésvara temple, lies nt а The Larger 
“distance of nearly five miles to the north of the Wallajabad railway station. Thero is Siva temple, 
good road running from the railway station to the place. 


The repairs on the last occasion are said to have been made in 1907-1908 by the 
Public Works Department without sufficient consideration, Buttress walls havo 
‘been put up covering the inscriptions that exist throughout the outer walls of the 
mahimantapam, Also, the terracing to the mahümantapam has been dono without 
:removing the roots within the two layers of the wall, tho result being that the roots 
have begun to throw out their stems, dislocating the granite stones of tho outer 
faco and necessitating further repairs. An estimate recently received and sont back 
approved has mado due provision against all these. It now requiries being carefully 
‘attended to. Tho facing stones of the таћататарат are to be removed and after 
‘eradicating the roots therein, reset in position. ‘fhe buttress walls аге also to be 
removed, thero being no necd for these after the stones nre reset; and in doing so, 
proper attention is required to sec that the inscriptions are not spoiled. The laster 
-over the ерпбла has fallen in ono place, and this requires being renewed with coloured 
plaster, to harmonize with tho surrounding weather-beaten plaster. After all these 
aro dono, attention must bo given to tho pavement of the floor of the courtyard, 50 
that rnin water ogliecting inside may be removed outside the compound wall. All 
these have been pointed out to the overseer present at the timo of inspection. 


i i a distance of some yards to the south-east of the larger Siva The Lesser 

temple i perdat known аз Kandalingésrarasvümi temple, Itis in such а Riva temple, 
ruinous condition, that if the evil effects of vegetation could anywhere be ecen, it is 
"hereseen at its best, All round the temple, cultivators have encroached and brought 
“the land under cultivation. The sculptures in some of the mehes havo diappeared, 
and theso probably lie under the mound пеаг the walls. There is now по гатараћа 
On tho left side, Over the tower of the sanctum and тайла pa | at до” exit 
tamarind nnd peepul trees, ete., and priekly-pear grow Jlosurinatis. А egetni cm ere 
has even succeeded in disturbing tho sides of some portions of tho gipuram buildings. 

The nandi lies in the fields in front of the temple. AME 

A : er, the outer facing stones of the sanctum and mabimantspary 
are te pede FA gei after eradicating the strong roots within. The inner 


i E the убригатч must 
faci both these are in good condition. Vegetation over the gop 
енн нЕ parts of the brick ametan replaced I нот 
a 5 РП " " я 5) 
ал to agree with the other portions now existing. The Overece: press oat rud 


abo с. also be thought песечкагу to put a com г у 
teenie ay in oper thst no farther destruction may ђе caused to this temple. 
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The custodians not being in а position to pay for the repairs, have agreed to- 
leave tho temple in tho hands of Government as also a portion of the рана land on all- 
sides without compensation in order that the necessary repairs may be done by 
Government. | 


Both these temples have been declared “ Protected ” under tho Act, and it rests- 
with the Revenue department to assume charge of tho Losser temple and the surround- 
ing lands before the Public Works Department begins tho work of doing the repair, 
suggested above, to bring it into a propor state of maintenance. 


Mahaball- Several of the monuments do not bear name boards, and it is desirable to 

puram. introduce them. In places whore notice boards now oxist, the names may be cut 
over them; and in other important places where these do not exist, the name and 
notice boards may be а conjoint one. 


Shore This templo is one of those forming the well-known group of Pallava remains, . 
temple, апа stands on the seashore about 34 miles south of Madras. The sea at this part of 
puram. the coast is encroaching, and for over a quarter of a century the problem of protect- 


ing this building from its inroads has been engaging the attention of Engineers. 
Somewhat earlier than the time mentioned, a breakwater formed of blocks of rock among 
which were many stones fallen from the temple itself was heaped up in the seaward 
side of the temple which materially assisted in preserving the building, But some 
years ago further measures were found necessary, and a retaining wall was built to- 
protect the ground on each side. The sea face of the temple remained as before, and 
waves at high water dashed against the walls. I proposed that the existing rocks to 
the north-east should be joined together by blocks thrown in between them, so as to- 
form а natural deposit of saud in front of the temple as has ' been the case at the 
Madras harbour where the sea currents are tho same, but this was overruled, and 2 
breakwater built a short distance out and parallel with the shore was ordered. The 
Superintending Engineer lately reported that this work had been begun, that he had 
inspected it and finding that it would be utterly useless had stopped the work. 


Krishna- Rain water seems to penetrate through cracks in the top of the boulder on which 
patapim, the sculptures are carved, and this must be prevented. 

puram, 

Tirupall- This isat а distance of nearly 45 miles south of Madras and 3 miles off Sadras. 
раа The temple was, at one timo, a very important опе with both Siva and Vishnu worship 


Маут. within, The sancium of the Siva shrine is of a semi-circular form, and is a Chola 
structure. Vegetation, that has taken strong root, will present some difficulty in 
removal, before any repairs can be done. ‘There area few inscribed stones in the 
western wall of the ruined Mahdmantapam and one stone at the step entering the 
temple, and also all through the base of the garbhagriham. A broken piece of a 
pillar with inscriptions is lying in the open space in front of the temple. It seems 
the inscriptions have already been copied by the Epigraphical Department. 


To thoroughly eradicate vegetation from this temple, means some rebuilding in 
parts, which will lead to some expense. I would therefore suggest that all tho deserted 
buildings around the central sanctum, may, in the first instance, simply have the plants 
removed зв far as possible; the principal repairs being confined to the central part, 
and the surroundings kept clean. Any pillars or stones with good carvings or with 
inscriptions, may be arranged iu the courtyard or sent to the Museum. The amount 
towards the cost of the repairs said to have been promised by the peopla of the 
village sometime back, has since been reported by the Collector to bo not forth- 
coming as the villagers plead inability to pay tho same. 


Remains of Theso ruins aro at a distance of 42 miles south of Madras. 

{ре pnih fort аге in some places in good condition as also the watch ни 

80000 entrance. Vegetation that has taken root over the walls of the fort and the domes 

Sadras. and walls of the godowns, eto., within, are of such dense growth that it would be 
almost impossible to root them out successfully now. The villago munsif of the 
place says that these remains are under the chai > 


t f thi 1 
ко а Government order says that the officers Of the Рана те Departments 


2 К” t 
are the custodians of tho monuments in charge of Government. тоте ре 


41 


"Works Department rest-house close by in charge of a watchman. 16 is a pity this fuli- 
time servant was not made use of to remove the vegetation in its early stage. So far 
as the hig trees now on the walls are concerned, they may be removed in the course 
of next year after provision is made in the budget. 

This fortress whose walls encircle three hills, named the Krishnagiri, Rajagiri 
and Chakkilidurgam lies at a distance of nearly 20 miles on the west of Tindivanam 
Railway station. The first foundation of the fort as well as the templo of Visva- 
natha, now in rains, at a distance of a mile on the north-east of the fort, is attributed 
in the purünas of the place to one Sūra Sarma Raja of Benares, who being issueless, 
resigned the kingdom in his brothers favour, and came here and did penance, and 
being blessed with issue, took his seat at this place. Не ruled for 43 years and left 
it to his son Thandan who enlarged the kingdom, The 22nd descendant was Raja 
Désing who fought with the Мата of Arcot, and lost his possessions which subse- 
quently came into the hands of the British. The exact date is not ascertainable for 
want of authoritative records, but from the fact that it existed during the days of 
the Vijianagar kings who came in possession of this in 1382, it must be assumed 
that it existed anterior to that date. Of tho three hills, only two havo buildings of 
importance, viz., the Krishnagiri and Rajagiri; and the other, the Chakkilidrug lying 
to the south of these, has none noteworthy except one or two mantapams of simple 

construction. The temples and other buildings on the other two hills are similar to 

each other in several respects, thus showing that for half the month Ayishnapaksham 

(dark period of a fortnight) the Каја ruled in the one, and duriog the other half 

Suklapakoham (bright period of a fortnight) in the other, as narrated in tho purānas 

of the place. 
The buildings at the foot of the hill are numerous, but most of these are now in 
ruins, Several however are ina good state of preservation, the chief being the 
Kalyiinamahal, Gymnasium hall, Granary, Prison-houso, Saad-at-Allakhan’s mosquo 
and Venkataramasvamt temple. Besides these, and outside the south precincts of these 
main buildings is the temple of Pattabhiramasvamt with a well sculptured twelve- 
Pillared manfapam in front of it. On the north in а hillock aro some rock-seulptures 
of twenty-four Jain Tirthankaras cut on а boulder, twelve being on the top and 
twelvo below. 

The Krishnagiri hill contains tho two temples of Krishnascamt and Жапрапа ћа- 
simi, Two granaries for the storage of p vi edge | шешз D 
1 itorage о! eo aN M, 
tho grain to the top, wells for. UP. small buildings also exist on this hill 


domed roof and pointed arche: 
t the two temples of Bila Ratganatha 


Г &jagiri hi the west, has on i ples © 

dies und d the ЈАНЕ that of Дайота а with comé inscriptions on the doorway. 
There are also the flag staff with staircase ascending to the top бо Audience 
Chamber, Granary and the Treasury room. An iron cannon of 1 in length and 
T in diameter lies in n small manfapam а little below the summit. 

teways as well as those of the temples of Хајат and 
Күйүт aso ides A condition. Leakage exists througheut there, and they 
requiro being examined and set right at as little cost ss possible. The 


i il» are generally in a good state of preservation, 
Е deren кашын я these aro fallen, ns suggested 


tain their form. WI 
by the Executive Engin dated 10th and lith 


eor in bis inspection notes = 
Я ri he re-building of the 
September Inst, they may be re-built, With regard to tho | 2 
рат ре by him, it is considered unnecessiry m tbe opinion, of 
this Department, as several of theso are ordinary omes, excopt үзе t m contain 
special сагуіпца in them, Cajal map ар е К, un us 
- Kasganilha temple on the Krishnagiri, and the twelve pil that base pa S ardet ui 
Patiablinimasrt-ri temple. Besides these two тлпізрзт» үк се Mte- 
tural importance, the rest do not necessitate special ee јаве ia расте 
the terrace may be carefully examined and whaterer is ге еде Pet Hi $ 
them. Repair of the other mistapans all round the hills is unn у. tering 


i i i here it already exists ani whero 
work in general may be avoided exept ia noc ид иде ia netar in places 


Portions hare flaked off and have to P 


for instance the 


Fi 
биће. 
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and this too, coloured to match the adjoining plaster, as otherwise vegetation may 
take root and sooner or later destroy the building. The prison-house requires being 
properly looked after. Within the cells, debris has been allowed to accumulate and 
this must be removed and the entrance closed in order that cattle may not go 10. 
The loop holes for musketry arranged in front of this, must be kept in good order by 
removing the dense vegetation and closing any holes noticed therein. The old 
paintings on the cornice of all the rooms have.not been cared for, - They are being 
frequently interfered with by visitors and shepherd boys, and portions, probably to 
be taken away as curiosities, are being removed bit by bit; this must be prevented. 


One of the buildings now included in the List of Monuments, and others in ruins 
not put in the List on account of their ruined condition are now situated on рай 
lands. When and why they were assigned is not known. With regard to the first 
of these, the Sub-Collector of Tindivanam in his letter to the Collector, has written 
that Government never intended to part with its right to that mantapam, when 
assigning the spot. Whatever it may be with regard to this as well as to other 
similar buildings, itis said that stones excavated from below are removed by the 
ryots concerned. Though there can be no objection to the existence of the paff 
land within the fort which measures nearly 102 acres, yet in the interest of Govern- 
ment, those lands whereon these buildings stand require being taken back and 
reserved as poramboke at least to prevent the removal of the stones on them. и 
such а course is not resorted to, the ryote will encroach on the sites of buildings 
littlo by little, and may gradually proceed to remove the stones on the buildings, 
and thus bring the Jand under cultivation. The Collector may be requested to 
enquire into the matter and examine the records relating to tho ussignment of these 
lands and take steps to restore them as Government poramboke land. 


ort На At present, only a few remnants аге left of this historically important fort. 

tore. They lie nt a distance of nearly 2 miles due east of the Cuddalore New Town Hailwa 
station on the sea coast and on tho left bank of the Gadilam river, The English 
first purchased this fort in 1690 from tho then ruling Mahratta chieftain at Gingee, 
and both the French and tho Dutch had established themselves here before them. 
Tho original fort was built by a merchant named Chinnia Chetty, and it subsequently 
passed into the hands of the rulers at Gingeo who wero then powerful. When 
originally built, it is reported to have been very strong and bomb-proof, double 
walled, measuring about 500’ X 400’, and to have cost about 100,000 pagodas, ‘Tho 
name given to it by tho English is attributed to tho then Madras Governor having 
bolonged to Wales, the patron saint of which country he probably wished to honour 
by giving the name. This place was for some years tho principal centre of Englieh 
trade thongh finally they removed tho head-quarters to Madras, 

From tho account given in Ormes’ history during the seventies, many parte of 
tho fort were then visible, but now, itis to be regretted, most of them have dis. 
appeared leaving only а few traces. Tho only portions now scen aro portions of 
bastions on which modern bungalows have been erected, and n subterranean bricked 

nesgo under a glacia, AH these aro included in paffi land, thus placing them out 
el the control of Gorernment, nnd with the chance of their being at any timo 
damaged or destroyed, The best preserved portion is part of a brick bastion on the 
northern bank of the Gadilam river, which forms moro or less the compound of tho 
south-west bungalow thore. This has not been touched by present. day renovator 
and rank vegetation has overgrown И. The breadth of tho wall is 6’ and the length 
about 30. By the side of this and in continuation of it on the north, there ped 
вотот vanlted passages whieh were probably powder magazines, Tho extend 
from the front wall to the sccond to a length of nearly 175. Some of these pars ies 
now remain blocked up, and in caso it je the intention. of Government to ich 
them дя a remaining example of the ancient fort and ава reho of their first Е ite 
tion on the Coromandel Coast, tho bungalow over which theso мап may be ни 
and otherwise made ute of in any suitable manner, with necessary instructior E 
officer placed in charge of И not to interfere. with these old relies beyond what [а 
эмо у песенагу to preserre them in accordance with the wlrice of this Deis +. 
ment, Tf this step ie not жооп taken, the ruins may hare to ће femoral f ри 
existing List of Ancient Menumente in the near future, i оше 
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On inspection, it was seen that no trace of any building existed except а large 
mound shout 200° x 150. This will therefore be recommended for removal from 


« 


the List of Ancient Monuments. 


This large temple is on the railway line between Madras and Taticorin, and № 


3s largely resorted to by al} classes of Неда Ssiveite pilgrims at all times of the 
„year, gecerally on their pilgrimage to Ват бтагаш, Tirupati or Berares. Repairs, 
renewals end edditions were made some time azo, but some portions of the old 
building stilexist cntoccked, ard го tampering skozld be allowed with them at 
bast. 

Tt is said that Tévara manifested himself in five diferent shapes, спе of 
‘them being AfZu (etkeris] space); and this isthe place symbolical thereof. The 
temple itself is named not after the deity who so manifested himself in that 
shape, probably because ke was incomprehensible in that form, but in comme- 
~moration of a later manifestation of 15уага in the form of Nataraja which 
Нету means “ Lord of dancing”. The story goes thst а Brahman named 
Madkyandiri spplied to his father to instruct him in tke wey of obtsining 
god's blessings easily, and he was edvised to stay and worshiptke S:ozyantis 
Базаљ there. To obtain flowers in abucdance to worship with, he prayed to 
te supplied with a tiger's feet ard claws, to enable him toclimb trees and clutch at 
‘branches and pleck flowers easily. His prayer was granted, kis feet were trans- 
formed into those of a tiger with claws, and he was thenceforth known es 
Vrdglrapids (the man with tiger's feet). In this shape, he stayed there worship- 

ing the god and deimg penance. Another sage Patanjali, also worshipped 
‘the cod here, He wasnoze other than an inearnstiun of 341 Séhs. the serpent 
Fakass of Vishnu, who, on feeling the weight of Visheu, unusually heavy for а 
-short time, desired to know the reascn thereof; and on being told of it by Vishnu, 
that at that perticular moment ke went isto the world as Мён along with 
{тата dancing in Bhilskindar form ; be (Adi Ба) prayed for divine permis. 
“вол to witness such dancings cf Мага. Accordirgly he was ordained by Vishnu 
to до penarce in that place. lévara, with a view to grant the prayer of these two 
seges, was pleased to manifest himself before them in з Gancing attitede as 
Xataršja, and the place where he danced is krown аз the Chit Sabka An idol of 
Хајатаја is in thet shrine, on either side of which stend the two Rishis Trdykra_ 
раја and Раїса; and close to the idol is the cetebrated Колота» a as 
supposed У mm constructed on sciertifie principles so as to shed а 
mae ее aches an those who visit it. Probably this Баћацав 
‘represents the manifestation cf ISvarain bis original aes form. The holy tanks 
Wéparfri on the west and Катара on the north Езте a perisis ongin. 

+ ће oricinal structure cannot be sadsfactorily ascertsined, bat 
it Sie eet Ua it was some many years before the reign of King 
Hirengsrarma who ruled in Northern Indis ‘This king із said to Бате sub. 
sequently renewed the Cit SEL and ako consiracted otker portions of the 
temple. Virappa Néyok and Tiromals Nayak, are soid to have built some walls, 
and мете Packaiysppa Mudsliyer, of er ара ен che chi re 
Yenewed some. The temple contains бте #20. г shrines, f chief being 
e HE SEMA kere Naarsja danerê and, Pe Sms rebere or a 
been first constructed by Dra with Bethe steps lading to this & ni ded 


to br King Нїгапртгттъз and others. у к 5 
5 ы d аге five in number ssid to represent the five Jat ters 


and every portion of ths salia тен: pij. 
significance. ^ 


of the UHR 5. M 
(Ёзэз 5442), the Түгү 

Franz за ‘belonging to the Жез 
vation The heaping © stores near these 

Seeing ка Oe кыз leri neun 
have mutilated the figures and in fetere zo а 5а: = Pissed Бры 
‘these. Near the Norisas Sali, heaps of bricks ы ha armed, “ang 
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the Naterája and Vishnu shrines about the ownership of the site of the manta 
рат in front of the Vishnu shrine and some other places, tho Nattukotíat: 
Chetties who are in charge of the works, are slow to undertake works in connection 
with the Vishnu shrine which is elmost in front of the Chit Sabha. The rebuild-- 
jng work in front of the Vishnu shrine whichhas been put off must ђе hastened. 
The temple having been recently brought on tho List of Ancient Monuments, the: 
Collector will be requested to bring these matters to the notice of the custodians. 


Втаһшари- This great Dravidian temple lies on the Railway lino between Madras and 

eo Tuticorin. It measures 1,078’ X 567’, and the first eastern gópuram has almost dis- 

Shiyal. ^ appeared on account of the growth of vegetation. The wall around this courtyard is 
being renewed, On account of the pavement in the southern prakaram not being № 
good order, rain water soaks in, and this may sooner or later cause the foundation to 
sink. At the north-west corner is the shrine of the famous Saivaite devotee" Samban- 
dhar who is said to have lived in the 4th century A.D. There are inscriptions 
round this shrine, and on account of great age, the front of the granite is flaking oft 
Intimation has been sent to the Assistant Archeological Superintendent for 
Epigraphy to have these copied soon. Within the shrine, several new structures of 
brick have been put up which are an eyesore to visitors, The shrine of the goddess- 
close by, was remodelled some 10 years ago to the very sanctum, and it has now HO’ 
archeological interest whatever. The outer wall of the second courtyard, base of the 
Arupathumivar mantapam and гитара also contain inseriptions. There are 
inscriptions over the ardka and maha татаратв and the walls of tho sanctum of the god. 
The shrme to Sattandthar is an artificial hillock, made of plaster work in the represen- 
tation ої. Jatayz—king of birds. There are also figures of the god and goddess 
on this hillock and the dome in plaster work is of good workmanship. Within thin 
at some places they have begun to modernize it and as in so doing tho ancien 
appearance may be spoiled it may be desirable to ask them to obtain the advice of 
this Department in future, whenever they intend making alterations: 


The пате of the god 18 ın memory of Brahma, the god of creation, having installed 
this liñgam and worshipped him. After the great deluge when god was going 
over the world in a boat, the boat struck against the spot of land here; and Brahma 
was asked to worship him here and commence his creative power for the procreation 
of the human species. Brahma in obedience to this had a tank dug within the tem- 
ple at tho north-east corner and after installing the lingam, commenced his work of 
creation. In later times one Sivapáda Eruthayar, a native af the glace aud п dovout 
Éaivaite prayed to this god fora son who would eradicato Jainism which had taken 
root in those patts. His prayer was granted and а son was born to him in the great 
Snivaite devotee Sambandhar whois said to be an incarnation of Subrahmanya 28 ho was. 
fed with the milk of tho goddess— ; and from that timo and through tho preachings 

of Sambandhar, Jainism began to wane. In commemoration of this event А festival 
is held aunually in the temple, on the Sth day of which tho celebration of the declino 
of Fainisin takes place, the баталаг (Sains) being represented ns having been 
pilloried. "hero is a shrinoto tho god worshipped by this Sivapidha Lruthayar 
known ns the Chaléfeara shrine afew yards off, which has nleo inscriptions not yet 
deciphered. 
This temple has not yet been entered in the List of Ancient Monuments. It 
is said to have а good annual income, nearly Rs. 15,000. ПИ is placed on tho 
List, the custodians may be asked to do all repairs in future of whatever nature they 
may be with the consent and approval of this Department as otherwiso there is every 
chanco of the ancient portions now remaining untouched, being interfered with and 
entirely lost. 
rae This: atn distance of nearly cight miles on the south-east of Shiyali Railway 
anr station, It has at present three courtyards with shrines within dedicated to the 
empl god and goddess, Natarüja and AgGramürthi. 
giáo. The Puranie version is that Агыла Maruthucdsuran, son of Jalantharan, was 
causing great harm to Diras, who fearıng him, got themselves converted into ather 
forms and remained in ths holy city. On the Мета knowing this and ordering 
their being brought beforn bim, they prayed to 16сага who directed his Nandi to 
avercome the Амир. Accordingly ho was defeatel and thrown into {he ocean 
зора 


V Tri felca males le mi ro tary bved fn the Бет A.D Їз Erika Tq 
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Subsequently the defeated Asura prayed and got léwara's Sale and resumed thé 
troubling of the Devas. On Nandi coming a second time, ho showed his master’s 
Sala fearing which Nandi began to retreat. The Азйла wounded him in various 
places and also had the tail, bones, ote., cut off. Wo see а sculpture of such a Nandi 
in front of the god even to-day. On Iéwara secing this, ho created from his eastern 
face (out of five) Aghoramürt/t who with his богу and fearful appearance killed the 
Asura and crushed him under his feot, and gratified Nandi thereby. There are three 


sacred wells within the temple. 

Tho templo is possessed of funds and deserves inclusion in the List .of Ancient 
Monuments. It is generally in а good condition. But tho heaps of bricks and mud 
in the south-east corner require being removed elsewhere. The pavement of the 
second prikdram here and there requires touching пр. Of the three wells, except the 
one recently repaired, the other two require to be put in order. 

Tho importance of this temple has already been alluded to in last year’s annual vatdtnatha- 
report. On inspection, it has been found that weeds havo taken root on the southern, вузші 
western and northern walls, and these require removal. Portions of the walls in the Vatats- 
southern and northern walls have fallen, and these require rebuilding. The flooring varankovil. 
in the eastern prakaram in somo places has been damaged, and this requires attention. 

To some length, the Tirumdlapatti at the north-west corner has disappeared, and this 
must be rebuilt, Brick partition walls have been put up hore and there in the 
Tirumülapatli within the temple; and these requiro removal to restore the ancient 
appearance of thoso parts. Certain sweetmeat shops are located within the талјарат 
immediately behind the western gopuram, and the use of the hearths in them, has 
blackened the inner roofing with soot, which is objectionable, and should be prevented. 

The temple is in possession of funds, во that there is no need for Government to 


contribute anything towards the work detailed in the foregoing notes. The Collector 
has been requested to arrange with the custodians to have these done within а 
reasonable time or obtain their consent to pay in full towards these repairs as they 
may be estimated by the Public Works Department. e 

i le stands on а hillock, which purdnically is called Manthidam pasnpatis- 
ae і» at Mii) and measures 150’ X 40". It hes at а distance of fîre miles on the тааш 


south-east of the Sundaraperumülkoil Railway station. Inscriptions exist at the base шр» 
of the hillock anû these lie covered with earth. On information received, they were 
ordered to be exposed, and the Assistant Archeological Superintendent for Epigraphy 
has been requested to examine them. Е aiina а 
а t Kamadhinu (holy cow) in Купаунџа was cursed by the 
The purdnas state thal ‘aheent at о ларе when wanted by the ваде for a 
ower she had of gratifying the wishes of those 
Brahma, she was directed to go and worsbip 
асе, which is at а distance of nearly two 


Tere have the holy m ы maa ed, frat got 
i inu di was direc t x n 
Ren инь 4 to get himself rid of the sin of 
having cursed the sacred cow, did penan ame hei 
ЗНА ed Pus зада with her assistance. Ona subsequent occasion, it is eid, that 
when Dasaratha, tho father of Sri Rama, was on a visit to the holy waters 1n Southern 
India, his chariot happened to str. € 
ап aerial voice оте that this holy place ought to be renovated by him. 
Accordingly, he is said to have stayed there for а year, renovate: 2 ө temple, bag 
several additions made and endowed the temple nelly. The temple is surrounde: 


ver. Of the tanks, Brehmatirtham 
и. pra ors (holy staff) still exists on the north-east 


f Malwa 13 said to have bathed here and got 


3 According to Hiwen Thesng, 
and from the ыйа o tae бете of the great temple at Tanjore АУЫРУ, Fe gchajameniohaturvedioatgalam, 
the King Kulottuhga D by the Сала шов] settlement of Chatarvedimatgalan 


weave 7^ or *an ornament of (the kingdoz fs ат, 
Ant of, НЫ Yate persons , 16 was in the sub-division (Хо ) oF Arar wit КшшЬк®раш. tt follows, 
Now Arar is still a welt known placo, an 
therefore, that Malaketa was the namo of 
ame itself appears to be that of в former suburb o 
Terhape Svamumslai is the modern representative of it- 


* 
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his leprosy cured on tho noon of Sivariiiri and it is also said: that persons bathing hero 
on Sunday and making a gift of gold of the weight of one vardı anidan 604 
(pagoda weight), toa Brahmin with feclings of devotion, obtains salvation, that by 
performing coremonies to their deceased ancestors they get long life, and that by 


bathing here on days of ап eolipse and Arudhra star day they get long life and 
obtain moksham. 


A füssure exists on tho sonthavest corner of tho hillock and thy enves on the 
south and west are not in their original position. The foundution on the northern side 
has sunk, nnd four buttress walls have been built some fifteen years ngo. This may 
be probably due to the base of the hillock on the west and north having been covered 
with earth for tho growth of plantains to a width of 15' and 80" respectively, and 
water on these sides soaking into the ground : the width on the north being greaten 
the earth there has subsided. Unless a drain is formed on both these sides to carry 
away the rain water, there is every fear of the building being damaged to а great 
extent jn the near future, and this has to be attended to soon. Leakage over the 
terrace of the goddess’ shrine is seen and this requires being olosed. Cracks in the 
brick walls on the south-west and north-west exist, and sume bricks aro also missing 


on the outer sonthern wall. The cracks should be filled up, and the missing bricks 
replaced. 


The temple finances, the Trustee says, do not admit of the above works being 
done, and if Government should undertake the conservation he has agreed to pay one 
fifth contribution, Government may be moved to include this temple in the List of 


Monuments їп order that the Public Works Department may undertake the works 
detailed above. 


е 
Pont This is situated at a distance of ten miles to the north-east and four miles to the 
iemp , east of the Titté Railway station. There is a fairly good road leading to it from the 
Ме, Railway station which can be traversed by country carts. It іх a small Chola 
temple measuring 150’x 100 and has only one courtyard. As usval everywhere, 
the shrine to Maha Ganapati is in the south-west corner, the walls of which 88 
also those of the Ardhamanfapam contain inscriptions. The northern wall has great 
Naga trees grown over it and these should be removed. The inscriptions as deciphered 
by the Epigraphist date to the reign of the Chóla King Vikrama Chéla (1118 to 
1185 A.D.) The annual income including the Government contribution is said to 
ће about Rs. 1,000 and no amount сап be spared for the maintenance after leaving а 
fair margin for раја, etc, The tank to the east, a few yards from the only eastern 
entrance to the temple “ Sivagatiga” is purdnically connected with the temple, and is 


said to be holy. This requires slight repairs in its western side where the flight of 
steps existe. 


nnstopur- 


Tho stalapurdnic version is that in the Chola country on the bank of the 
Cauvéry was a territory known аз 'JVechulapuri, King JKalmashapálaka who 
reigned towards the close of Dvaparayiiga had no sons, and when he consulted his 
family Rishi Sandilyar, he was advised to bathe jn holy waters and worship the 
liga. This holy work he commenced and asked the Sage Agastiya as to which is 
the most holy place and was told that to the south of the Cauvéry is а place known 
as Unnatapuri where his presence is miwaya felt, md was advisod to ро there. Not * 
satisfied with this, he questioned the Sage аз to how he came to be always present 
thero and was told that one Авита Sdmekan finding that the Dévits were powerful on 
account of their possession of the Fzdas with Brahma which they adored, took them 
away from them and entered the ocean. Immediately the Davis went and 
complained to Vishnu, who promised to overcome tho Asira. In the shape of a fish he 
went into the ocean and on defeating the Asira, drank his blood, but he thereby became 
very ferocious. When the Devàs saw this, they became afraid and went to Siva and 
applied to him for help. He with his consort went in s boat and took in Vishnu 
fish and brought him round But the fish being too powerful, the waters swelled 
and the whole world was in flood. Ат last the fish was overcome and Vióhnu 
resumed his proper form and all of them emerged from tho ocean. At that time they 

noticed this part of the land above water-level which was hence called Unnatapuram 
and sll alighted there. In commemoration thereof, Siva left his linga there and 
disappeared. Then the temple and town amo into prominence. 


Sn СНА‏ ت ل ی تست 
ETI dienten name for Uralyor in. the Trichisopoly lnatríct (page 121 of the “Indian Адаму"‏ 


à - 47 

1 Тһе necessary repairs to be done are the removal of vegetation, the resetting of 
“the stones after their removal in the northern wall of the courtyard, and repairs to 
the steps on the weet of the tank in front. The finances of the temple do not admit 
-ofthe work being undertaken in its entirety and the Trustees have therefore agreed 
to enter into the usual agreement under the Act and pay а half of the contribution 


towards the works. 

The original Vimdna over Ше Garbhagriham has not been interfered with, but 
painting work has been done throughout. In all other respects, the temple is in a 
fairly good state of preservation and nothing beyond those suggested above need be 
‘done. Some slight repairs have already been done by the Trustees, and these 
fortunately have not interfered much with the antiquity of the temple, 

This small Chola temple Ваз а single courtyard measuring 200° X 100’, and mathuyane 
stands on an artificial hillock at a distance of 3 miles to the west of the Nannilam таа, 
Railway Station. The front обригат has almost disappeared, probably on account Мааш, 
"of the havoc committed by vegetation, The structure is of brick and plaster, and 
may have been erected during the times of a Chola king. 

Beyond what has been said on page 16 of last year’s annual report about the 
Purdnic history of this temple, it has been ascertained that the building was cons- 
tracted during the days of Kochanga Chola Raja of Tanjore, and that this is one of 

72 temples constructed by him. "Тһе version is that the spider connected with 
the great Jambukéévaram shrine, an opponent of the elephant at that place, when 
dying, had а prayer to construet more temples and that accordingly 16 was born as 
Kochanga Chola who erected some 72 temples. . 
The beehive which is of a peculiar formation in this temple appears over a 
e Ardhamantapam. The bees do no harm to 


niche on the right side of the Lixgam in th | е ) 
any one, and E they are considered holy, раја ie also done to the hive with the bees 


init. 

The only repairs necessary at present are the removal of vegetation and the 
‘replacing of the T tones that Baye fallen on this account. Should Government ђе 
pleased to undertake the work on entering this in the list of Ancient Monuments, 


“the trustees agree to pay а fifth contribution. 
pe of the Tanjore temple, and Pasupatts- 


Thi hóla temple has а Vimana of the t } e T 
isata аши n miles to the west of the Nannilam Railway Station There is emple, 
-a ditch enelosing the temple on all the three sides except the east where the entrance Tirukandis- 
to the temple is. The northern wall of the таћататарат has inscriptions that are 
deteriorating, and the Assistant Archeological Superintendent for Epigraphy has 
‘been asked to copy these at the earliest possible date One of the pillars p tho 

mahamantapam has a figure in relief of the Ligam being worshipped by the goddess, 
‘which is in accordance with the purdpic origin of the temple. : 

The version is that in the course of a conversation at Kailas, the god got 
‘displeased with the goddess and immediately disappeared. эл prayed, рш was 
informed that he would go down to the nether world, те. лим a, an E hát she, in 
"the form of a cow might scek for bim. Accordingly, she alig! to at a lagam, а 
‘village 7 miles distant, and went in search ofhim At this spot, w hen zi * er са 
the earth was dug, the Svayambhu lingam was noticed, о horn м гае Hon is 
líigam, and tho mark is seen even to-day and blood oozed therefrom, aa 4 | itoh al 
round ‘is in proof of it. The goddess (being in cow form), then bathed the пат 
with her milk and stopped the pur of as VaL DK and боны 

oes not find а place in the Lis! , and es nr 
said E ETE dent for tho ‘undertaking of any UE ol said td ie 
' good condition, nothing need be done nt present, bu! а веће 


i i temple being kept in good order. t 
кыы ps ot thie in tee List aa this is one of the oldest temples of the typical Chola 


style. 

А РРА s n large extent of ground Palace, 
3.5 d palaeial building, covers n ge E 
vind ову Рава Бора other buildings tr Бай Halis eg armoury Pit 
“gad Krishnavitig (bathing tankete. vo Hagbunitha. Kayak is said to have been 
bi ier to A.D. ns 11а - И 
-entro aed in tho Lakshmi Pilis of this palaco now commonly known as the Nayak 


E 


Ghritha- 

an 
Tillastha- 
nam. 
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Durbar Hall. "This inferonco is supported by an entry in the Sangifarattükaram—a- 


work written by Yegyaniniyana Dikshitar, воп of the famous Govinda Dtkshitar, 
Primo Minister of the Nüyak Kings. . 


The armoury, which is built in tho shapo of n rimane, has n quaro receding 
succession of storeys ono over the other, tapering towards the summit. Over the top 
storoy is n atāūpi as is цзи in rimdnas, The plaster figures over the Nayak Durbar 
Halland the Krishna Vilis aro of good workmanship. Besides these, the arcades 
placed all round the building typify the stylo of work adopted in those days. 
portion of the soveral storied tower has been removed. 


Government having in 1891 declined to order the inclusion of the palaco in the 
list of Anciont Monuments, nothing in tho matter of conservation was done by this 
Department, But during the present year the Consulting Architect on a reference 
from the Public Works Department requested advico on n proposal to convert an 
existing thatched shed in the Nüysk Darbir Hall into а permanent structure. Оп 
inspection, it was noticed that already tho plaster figures over the face wall bad been 
slightly injured when fixing rafters to put up the present thatched shed № would 
bo better to do away with any sheds either temporary or permanent. Bat if one 18 
necessary, 85 scoms to be the ease, п permanent construction ono would bo preferable, 
~ns a firo at the thatched structure might cause immense damage. In order that по 
further damago may be done to the ornamenta] stueco work, it would bo desirable to 
construct the proposed verandah so that it will not extend above the capitals of the 
pillars which аге of sufficient height for this purpose. By so doing, the figures on 
the arches are not likely to bo injured. In caso this is done, glazed or wooden 


panelled sercens should roplacd the bamboo thattios that at present close tho arches 
above the verandah, 


Besides these, other repairs to the armoury, ete., are said to be in progress by the 
Publio Works Department, but the circumstances under which tho building went into 
the hands of the Public Works Department have not been ascertained. 


Government on the recommendation of this Department have now ordered its 
inclusion in the List of Ancient Monuments. 


This shrine is situated at a distance of nearly 8 miles, north-west of the Tanjore 
Railway station. Thero isa good metalled road leading to it and it is one of the 
Saptasthalams or seven holy placos connected with the great temple of Tiruvidi, 
which stands nearly ono mile to the east of it. 


Inscriptions exist all over the walls of the sanctum and by the sides of the 
doorway leading to it. All these are reported to have been copied by the Epigraphi- 
cal Department. They relate to the gift of lands, etc., to the temple by the kings of 
various dynasties including the Pallava, Pandya and Chola. 


One of the lintels supporting the eastern обригат is broken and requires imme- 
diate resetting. To lessen the cost of replacing the broken granite lintel, it would ђе 
well to support the present one from below with iron girders or rails, The flooring 
of the south prakéram adjoining the garbhagriham has been so displaced that rain › 
water collects therein, and this has resulted in the wall close by sinking and the roof 
becoming leaky, These matters require uttention, and the removal of vegetation 
over the manfapam of the goddess shrine should also be seen to. The temple finances- 
are insufficient to meet the whole expense, and it will be necessary for Government. 
to undertake either the whole ora great part о. The trustee has agreed to 
execute the usual agreement under the Ancient Monuments Act. 

The vimana over the sanctum is of Kailas shape, and on the south of it is a niche- 
with the figure of Daksh/namürti ina standing posture. This ia peculiar to this 
place, and it has a mythological connection which will be explained later on. The: ^ 
people not understanding thus, and in the belief that the sculpture of Рафа тата! : 
did not exist there. have set up а subsequent addition and placed therein another 
figure in a sitting posture as is usually the case elsewhere. 

The puranic version connected with this shrine is, that when Iévara in a standing 
posture was engaged їп preaching to his desoiples in Afynakaparvatani, the mates of ` 
the holy cow Kamadhénu let fall from Heaven their excreta on his head, As the 
result of his curse immediately, they had their colour changed and when thoy applied 
to him for relief therefrom, he is said to have ordered them to worship him in his- 


à 
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Svayambhuva, ie., the self-created liigam form, existing at this holy place. There. 
after they did so by bathing the liñgam with their milk which contained fat (ghee) and 
hence the name of the god (Ghrithapuri$var) In proof of this, there exists a figure 
in relief over one of the pillars in the northern Manfapam, and the figure Dakshina- 
marti in the standing posture most probably represents the preaching. 
This great Dravidian temple stands on the banks of the Cauvery at a distance Рапсћапа- 


of nearly 7 miles to the north of the Tanjore railway station. It is the chief of the [oH 


Sapthasthalams mentioned above, and is held in much reverence by the Brahmans of Tiravad!. 


Southern India. 

In the first courtyard on entering the temple by the eastern Gépuram, we have 
on the south a shrine * Dakehana Kailas” and а similar one in the north © Vitara 
Kailig” both of which are of the КаЙйза Уттапа form, after the model of those 
existing in Tanjore and Gangaikondasholapuram. There are some well sculptured 
pillars in blackstone on the east of the Dakshana Kalas. The Periamantapam in the 
second courtyard is a subsequent addition as also are some other portions in the 
temple, though the original Garbhagriham is said to date from the time of the ваде 
Naimaga. The other additions were executed during the days of Govinda Diksha- 
dar, the famous minister of the Tanjore Naick Rajahs and Pachayappa Mudaliar of 
Madras charity fame. The third Prakara has in the south three large oval-shaped 
marks representing the foot prints of а bull, tho ритате explanation of which will be 
subsequently referred to. 

Inscriptions exist all over tho two Kailasas, the sanctum of the god and tho 
shrine of the goddess nt. the north-east of the temple. The inscriptions on tho sides 
of the entrance to the deity’s inner shrine are covered with plaster and portions of 
the plaster had to bo removed to find them. Though some of theso havo already 
been copied by the Epigraphical Department, Таш doubtful if those over the walls 
of both the shrines have been copied; these require early notice, as this temple is 
said to date from a very early period. 

Tho flooring around the Kailasas is in such а bad state that rain water accumu- 
lates and аз this may cause the walls to sink, the attention of ў the custodian should 
be called to this at олсе. The roofs of the Jappéfar and Nafaraja Mantapame are also 
slightly leaky. The tem lo is said to have a very fair annual income and is under 
the management of the 1 ‘ambirin of the Dharmapuram Mutt in the Máyavaram 
taluk, The Collector may be requested to arrange for these works cither being 
executed by the custodian, or to obtain his consent to reimburse the cost on its being 
estimated by the Public Works Department. Besides, there exists а drainsgo 
channel to carry away tho rain water of tho Amman shrine and this extends to a few 

ards in Kilavidi and a httle away from the temple precincts. But thereafter it has 
сеп blocked up, and the consequence is that as water cannot freely run away, it 
sonks into the ground below the walls of the temple. This may at а futuro dato 
damage the walls; and the Collector should bo requested to impress this on the autho- 
Titics of the place, so that they may have the channel cleared right through. Again, 
at tho south-west corner of tho outer court wall in the road, а drainage pit has been 
exeavated and in this is collected the dirty water of n house close by. It has no 
outlet, and being near the temple wall, causes it tosink, This also requires tho 
notice of the Collector. А : 
у tion of this temple is, that the god who resided there in tho 
finn cr маана ‘at ono time ordered tho «ago Магна to have a templo 
constructed over him. When the rage was in seme perplenty Гог ші of funds. the 
Eod is said to have told him that treasure and building are s у сон о 
round eloso by him, and that ho would find them under the foot prints of his ball 
1 id to relate to this incident. On 


the Nandi, eha! ita now seen are #214 te ‹ ) 
completion pee te structures отег the lingan, other additions are mid 


i ir bsequent devotees such as Surntba-Malárája 
to haye been mado daring the time of x а devote Dharmactty from ВОВ 


э Saivi tee Appar. а 
tt get Seite Дера АТТУ ae о bare en then 
соп А ВЕ t this holy place, and оз account ої 15 t зу people 
Ses iene coe: the bones of their deceased relations in the Cduviry river 
bear this place. ` үз 


Mettupatti 
cave on 
Siddhar- 
malai. 
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Though this building, which is one of the most extensive and best preserved 
palaces in tho South, has long found a place in tho List of Ancient Monuments, ropair? 
or alterations to it were carried out by the Publio Works Department without any 
reference to the Archwological Department and without the estimates boing forwarded 
for inspection to this Department as is the case with all other ancient monuments. 
This was duo to the buildings being entirely occupied by publie offices. It was, 
however, considered advisable that the procedure adopted elsowhero should be 
followed here also, and on a referenco to Government, the suggestion was approved 
and adopted. 


Some works which were suggested by the District Judge wero inspected, and 
they are as detailed below :— 


(1) The removal of a large iron cage from one of the back rooms to another - 
infront. This cage, measuring 7’ x 1l' x 16, could easily be removed, as the 
parts are connected by bolts, and reset at the other place as wanted. 


(2) The erection of largo sheet iron or wooden windows for tho window 
openings in the back room mentioned in item No. 1 supra. The provision of windows 
to the openings is absolutely necessary, as without these, rain water may get in an 


thus damage the plaster on the walls, cte. ; and therefore these must be provided with 
wooden windows аз in other places. 


(8) The provision of iron bars for the openings between tha walls and the 
roof of the front room mentioned in item No. 1 Loa This is applied for, in order 
to safeguard the valuable articles to be placed withi 


ў ђ in the cage to be removed there, 
and may be sanctioned ; but when time comes to remove the modern walls erecte! 


between piers to locate offices all these will have to be done away with. 

(4) The temporary blocking up by brick work of two doorways in a long room. 
Both these door ways aro those that have been opened within recent years, and not 
those that existed from the beginning, and as such the proposed blocking up af these 
is welcome, as by so doing the building in those parts will be to some extent brought 
to its original condition. 

(5) The conversion of a window into a doorway ina room. This is said to he 
necessary to give access to another room. Though it is undesirable to effect such 
alterations, que considering the necessity for its introduction and the fact that the. 
window is already 43’ X 33’ in dimensions, it may be converted into а doorway. It 
was seen that the roof on the south-east corner of this room is leaky. This must be 
set right, in order that the wall may not get soaked with water during rain. 

(6) The estimate received from the Public Works Department was returned 


countersigned to enable the works being taken up at an early date as requested 
by the District Judge. 


The сате is situated at a distance of nearly 13 miles on the south-west of 
Ammayaniayakantir, i.e., the Kodaikánal Road Railway station, and at the foot of the 
hill Siddharmalai (Sage’s Hill), is the village of Méttupatti near which is the 
Péranai dam under the charge of Public Works Department. There is а rest-house 
also for the sojurn of inspecting officers. 


Much sanctity is attached ‘to the hill on account of the tradition that sages 
lived in the cave there, which has rooms said to have been occupied by the Pandavas 
of yore. There are inscriptions on the walls and also some in the Siva temple, the 
latter of which appear to belong to the 14th century. One Arunachala Kavundan, 
aged about 70 years, gives the following version in connection with the temple, as 
having been handed down to him by „bis forefathers. It seems that one Pambara- 
muttu Nayak, 2 local chieftain of those days, had a large number of cows which were 
sent out for grazing in the forest by the side of Siddharmalai. The udder of one of 
his cows was black. Such cows are known as Kéra@mpasgu, und are considered sacred 
as the milk thereof is said to be holy and fit only for being offered to god; and they 

are generally made а gilt to temples. This cow alone of Pambaramutts Nayak 
used to get up this hill, and after а stay there for some time used to get down again 

and go to Из quarters late. On observing this for some time, the Nayak grow curious 

to know why this cow alone came Inte, and accordingly one 


k | late, ап day he followed it with 
а view to trace where it went. Finding it standing near в bush on tho nicte throw 
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~a stone at it. The stone fell оп the head of a дат from which blood oozed out, and 
the Nayak immediately became blind. On praying, he got back his visionary powers 
‘and found the existence of a дат there; and the tradition is that the cow went 
there daily and as soon as it reached that spot, its milk poured down voluntarily on 
the йат. On regaining his sight, the Nayak is said to have built a temple on the 
spot—wbich is the one that now stands there—and performed pija daily. It 
"appears that his kinsmen declined to give any of their daughters in marriage to him, 
-as he was an ascetic, and to get out of this difficulty, he gave some lands to a sect of 
men known аз “ Kannadians? and got himself married. Even to this day, their 
descendants perform раја and enjoy the тататв, i.e., lands given on favourable rent. 
In token of loyalty to the Pambaramuttu Nayak family, even now-a-days, the priest, 
-after performing раја before the distribution of holy ashes, calls out thrice ** Pambara- 
muttu Nayak” and if such men are present, they are first given the holy ashes and 
then others. А few of these still exist in villages close by. The йа is named the 
Mahéliiga and worship is performed, though irregularly. It is also said that cars 
went round the foot of the hill and there were bazaars, ete., to sell the requisites 
for worship, but these do not exist now. Кайе are also reported to have been 
taken to the god in plenty in days gone by. Besides, a natural cleft of water 
known as Elukadal, č.e., seven oceans, also exists there from which water is taken to 
get the god bathed. The cave faces due south, measures 31 feet east to west to a 
height of 6 feet, and is below an overhanging rock Within this, are the beds of 
the five Pindavis cnt out of the sheet of rock below the beds indicating that the head 
rested on the east and the foot on the west. Mud walls have been subsequently put 
лр, and these require being removed to keep the cave free and in а. sound condition. 
‘Inside, there is a big vault of nearly 10’ in height. The cave, from north to south, 
measures nearly 100’ and extends on the west toa distance of neatly 50 feet. Out 
-of the 5 beds, 4 nearly measure each 6’ X 2’ and one alone on the northernmost 
41 x У. The resting for the font cut out at the entrance measures 10’ X 43’, and 
is over а lotus pedestal. uota 
The northern wall of the Garbhagriham of the temple has inscriptions in good 
condition, and the eastern and southern walls also have inscriptions, but in a mutilated 


- state. 


a distance of 45 miles 5 the porth- estt Bubrah- 
i tur of the Rámnád district at a distance o! nearly manya 
ot Madura and on the east of TP communication, there isa metalled road ms 


1 
е has recently, on the suggestion of Кара. 


inscriptions of the Pandya and Chola kings rela! 
12th centuries. There are sell inscriptions wi 
shrines at the foot, and over the sanc у 
up by tho Epigraphical Department at the earliest pn БА NE 

i hæological importance, according to o purünic version the 
Mild 35 саре Mayaragiri (fe, PPeacock-Mountain) from че resemblance {о 
a colossal peacock (Submhmanya's vithanam). ey Соп) time daira, Sarm ее others, 

" | in holy јесте: ў d 

pica d mien Prep Subrahmanya Й Inasmuch ns this object, real not 
bo achioved without dethroning the then existing peacock, they ate e о re 
adopted a contrivance by which the peacock was induced to de ош по edhaname 
*of Brahma, Vifhnu and "other Dicas who were m the мы oot he oe the god 
d хан $ manya’s know? it, he ered е 
‘Subrahmanya on Mount Кайа. se ee ele Be Bobo turned e 


Peacock to disgorge all tho devou 
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mountain in the Arasa (Ficus religiosa) forest on the cast of the holy Tirupattir shrine 
which then was ssid to bo at half а уб/ала, ie., five miles, with the assurance 
subsequently be would appear and free him from that sin. It is, in sccordance 

. with this, that tho hillock is said to represent tho peacock, and the image of Sub- 
rahmanya on tho top of it is in token of his having come there. 


Besides the shrine on the top of the hill, there are three rock-cut shrines on the 
south at the foot, with great Ийдате within, cut out of the original rock. There are 
on the sides of these shrines some sculptures of great mythological and sculptural 
interest representing Brahma, Vishnu, Rudra and Kilithandavam with eight hands, 
besides the figures of the King and Queen who had these carved, These had thick 
coats of coloured plaster all over them. The inscriptions can be seen on the base 0 
the sculptures аз well as on the monolithic quis and the rock-cut shrines. There are 
also natural caves within boulders here and there, with masonry partition rooms 8D 
walls. 


A story is current with regard to the formation of these rock-cut shrines, аз well 
as other similar ones in these parts. Ono Nandirija, the third after Uttanga 
Maharajah and Tribhuvana Chakravarti, when a minor, had а valuable cloth 
purchased for his mother Queen who had been kept aloof by his father on account of 
his fancy for а cobbler woman; one of the sons of the cobbler woman attempted to 
dethrone him. He is said to have ascertained the fact and to have calmly submitted 
allowing the cobbler brother to succeed him. At the time of the separation, he 
ordered such rock-cut shrines being constructed without Somasitiras ; for, insects may, 
by the holes therein, get over the liñgams within and pollute them. In accordance 
with the dictates, the cobbler brother is said to have created 18 such rock-cut, shrines- 
with inscriptions thereon showing his lineage, еје., wherefrom he was born. The 
resemblance even in the minutest details of several of these rock-cut temples in 
different places, is due to the fact that they may have been excavated in this man's 
time. 

Vegetation growing all over the stone walls of the temple on the top of the hill 
requires being removed to the very root, and the stones reset. The terrace of some 
of the manfapams over the flight of steps leading to the temple on the top were 
found to be leaky. Mud covers their floors and there is a luxuriant growth d. weeds 

over them, Аз these growths аге objectionable, they must be cleared and the walls 

kept in good condition. Some stone lintels and beams in the front mantapam of the: 
sanctuary on the top of the hill are broken, and cocoanut pillar props have been 
erected, These require immediate attention, as it is dangerous to allow such things 

to continue. Masonry partition walls, and a strong room have been subsequently 

erected within the rock-cut temples mentioned above. These not only disfigure 

their appearance but also hide the valuable inscriptions and sculptures, snd require - 
being removed. The temple is said to have a very good income with a local 

Pandarasannathi at its head. 

The Collector may be requested to arrange with bim for the repairs suggested 
above, either by himself within 2 reasonable time, or to obtain the full contribution. 
that may be estimated by the Public Works Department in order that the work may 
be taken on band by the Government. 


Ramanatha This famous temple, which was recently the subject of extensive demolitions in 
poe its interior and earliest of the structures has been, of Inte, included in the list of 
Ranes Conserved Monuments. 


The very town of Rāmēśvaram owes Из name to Rama, and the sanctity of the 

Ласе із due to the establishment of а ligam there by Rama. Its sacredness has- 
been recognised from the earliest of times by all sects of the Hindu community. The 
гитапйя have it, that to purge himself of the sin of brihminicide (Brakmahatti) 
committed by Rama by bis slaying of Ravana who was the son of a Brahmin by a 
Rakshasa woman, Rima was advised by Rishis to establish a йат on Gandha- 
madana hill hereon Ramé@Svaram now stands; that forthe establishment of a Барат 
there, Rima fixed an auspicious occasion and sent Hanuman to Monnt Кайбя to 
bring a рот from there; that Hanuman did not return within the auspicious time, 
and Rama therefore, on the advice of the sages that the auspicious time should not be- 
allowed to pass, established within that time a Дада of sand that had heen prepared. 
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by Sita. Hanuman afterwards returned with two liigams from Mount Kailas, and 
finding that a sand {йат had been already established, grew angry. Rama advised 
him not to grieve over the mattor but to fix his Айдат a little to the north of that 
established by him, and that it should be known after him as Hagumag lingam, while 
that established by him should be known as Ramaliigam ог Rémaondtha, and that all 
honours should ђе paid first to the Напитйп діт and only afterwards to the Вёта- 
Higam, Not satisfied with this, Hanuman wanted Ваша to remove his йат: and 

establish in it the place of that brought by him, but Rima playfully said that if 
Hanuman could remove the Нара established by him, he would substitute in its place 

that brought by Hanuman. Hanuman tried to remove it but failed, and then twist- 

ing his long tail around the йат, he jumped up into the air and tried to pull it but 

failed. Marks of the monkey’s tail in three rows, are even now visible on the RZma- 

lingam. Thus the liigam brought by Hanuman was established in a place near the 
Rémaliigam and is worshipped even to this day. 

Several sacred wells or firthas exist here, numbering about 24, and 14 of these 
now stand within the temple buildings; the construction of which must have been 
much later than the establishment of a Jigar there by Kiama, and during the reign 
of some of tho later kings. The first prakaram around the garbhagriham is said to 
Raja of Kandi, #е., Ceylon; the second by the famous 
rd and outermost by Muthu Ramalinga 


iginally, and the temple authorities contemplate shortly takin; 
HE hast The original foundations will bear the 


which leted Чч ; а 
Fery кааш, and not of brick, which is immeasurably of greater weight. This. 
should not be lost sight of in any such completions of the superstructure. 

штат must be removed, and also 


ter stucco figures that have been mutilated, in 
Мека Н the figures, The wall on 


gópuram on this 
contemplation. 
noted above. Portions of the courts ha’ 


i d. It все 

tho work of Битан AN D nist vof je s having ba utt abetting m 
i ern ond southern sides. ese houses ought 
the walls in some places, mostly on the erm сай. prevail on. the occupiers to surrender 
tho Collector of Ramnád may be 
ів ноп Act, as such portion of 
д ired for fencing or 
ioini i ancient monument, 28 msy be require ang 

E br doceat auch monument comes within the enara 
o detain ct повез monument и Tar th purpose” The aside o 

iti en . > 

че temple authorities who Te Бү condition, with stone piers sad high ие 
Мерт mei on the bressummer of both throughout the Чек. ea р! ne 
Чезаре жее to exist in the terra! , and these are being 5: у the 


18 not easily do во, 


their rights. But if they cou Tot he Land Дед 


requested to acquire the houses u 
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authorities. This prakaram stands a little apart from the inner one and there isa ` 
space of about 15 feet between them which is now covered with rubbish, If itis not 
proposed to connect the second and third ргйййгатг during the repairs and rebuilding 
now in progress, the rubhish should be removed, and provision made to carry away 
the rain water falling therein. Gardening in a useful way may also be made in this 
space. At the south-west corner is a tank, the Mddhkavapuskkarani, which is main- 
tained in good condition. Pointing in some places is necessary, so as to, prevent the 
growth of weeds. The flooring near the shrine of Sétumidhava is not in good 
condition, This requires attention. Tho rain water collecting therein should be 
made to run into the drain close by without soaking into the adjacent ground. In 
some shrines which are built of sandstone blocks, the action of age and (ће 
atmosphere has caused portions to peel off, and with a view to prevent any further 


deterioration, the use of a stone preserving compound may be suggested to the 
custodians. 


The portions which have been demolished, viz., the whole of the first prüküram 
including a sanctum of the goddess anda portion of the second prakiram on the west 
and north require early rebuilding. The sanctuary of the other important deities 
within, including the vimana are in а very sound condition, being built of granite 
as will be seen from the photographs that have been taken, and do not require 
to be interfered with in any manner. There are inscriptions over the walls of tho 
garbhagrihams of the Ramandthasvami and Hanuman lingams and over these, heaps of 
stone chips have been thrown, and as these may injure the inscriptions, the custodian 
may be addressed to remove the accumulation and order the work of the stone 
masons being done a little distance away, 


Tho deed of agreement, dated the lst July 1905, relating to the renovations of 
the temple, between the Manager and certain others who have undertaken tho repair- 
ing works in the course of 36 years was perused. It has been therein agreed 
to, that alterations of manfapams, etc., may be made at tho discretion of the repairora, 
and that the measurements may be either in excess of or below the original ones.. 
This isa serious blunder which must be guarded against. The measurements in those 
days have been adopted on principles laid down in dgamas, and these must be strictly 
adhered to even in renovations of the sort now in progress. 

The sacred waters in places not yet demolished require being preserved in situ 
even when portions containing these are.demolished. Tho attention of tho manager 
may be drawn to the above remarks in order that he may, in futuro, bo guided by 
them and also obtain the advice of this Department with regard to further demolitions, 


ete., as already promised by him, and inasmuch as this temple has also now been 
brought on the List of Conserved Monuments. 


Tha Tanjore This is one of the monuments now on thelist. It is nothing but a stone-pillared 
chatram, — mafilapam said to have been constructed by the Каја of Tanjore as n feeding house 


Rames’ | Дог the pilgrims visiting Биш. Tho building is now in use for this purpose 

ve and is under the District Board, Tanjore, whe look after its upkeep Through 
tho District Board Engineer, Madura, Besides the stone-pillars, tho like of which ia 
seen in plenty everywhere, and the fact that it was constructed at no distant date by 
the Tanjore Паја, and that its conservation is properly looked nfter, thero «cema 
to be no real necessity to allow its remaining on ће Conserved List of Ancient 
Monuments, and Government may therefore be addressed in the matter, 


в Matha This small deserted temple is nt a distance of nearly З miles to th 
malinga- ч 0 Wee 
ЕЕ EY Dhanuahhot and 8 miles оп Шо east of RaméSramin railway station, It is highs 
Каре sea beach immediately to the south of the present railway line. 
ans. On inspection, only the walls of the sanctum, 10 feet square, with the adjoinin, 
ardAamantapart of mmilar dimensions remain. J E 


The vimina aver the 
duappeared on account ef neglect To paint out the probabili haa sitting 


ty that at i 
Dhanushkót: should hare been here and that in front of this shrine lathing should 
lave taken Paras tins wae НА for inelunonin the Jist in 1590, The 
facing stones of the outer walle which are built ef coral atone Ы i falle 
are not now traceable — Ризиппећав it has h ‘locks have fallen nnd 


een deprived of ste import d 
the disappenranee of the сода, theme seems to be по further рнк IA 


frtentuon in the Lat of Conserved Monumenta, and Government will therefore te 
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°` -requested to permit Ив being deleted from the List and thereafter the notice b 
"up by the Public Works Department may be allowed to be fixed fetes di 
«stead, a tablet may be put up to the effect that this site once marked the spot of 
Dhanushkoti. In the meantime, the question of repairs to this monument, about 
which an estimate was received from the Superintending Engineer, VI Circle, and 
«returned countersigned by this office for execution may be kept in abeyance. | 


This is at а distance of nearly 2 miles, north of the great Ramana ami 

temple and is otherwise locally known as Gandamadana ека. It is ашлы bru 
charge of the temple authorities. The татарат stands on a raised platform over a mantapam, 
sand hillock, which is said to be part of the original hill whereon Rima was advised тааш, 
to establish а Ёйдат, The footprints of Наша carved on з stone are placed in the 
centre of the lower storey, and to these рӣја is performed. Somewhere during the 
-early formation of Sētu, a ridge of sand banks or hills known as Gandamadana 
:seems to have sprung into existence alongside of and 1n the direction of Sētu, and what 

is now the island of R&méévaram was probably the site then occupied by that hill. 


Over the steps on all the sides of the raised platform, weeds appear, and these 
require immediate removal, and the pointing in colour of the points between stone and 
stone to harmonize with the adjoining masonry is necessary. Some inscribed stones 
are geen in the flight of steps, whereas none exist at the other sides* They are not 

-also continuous, thus showing that they may have been brought from some other place 
and made use of here. They do not appear to have been as yet noticed by the Epi- 
-graphical Department, and when next any of that staff visits the vicinity, these may 
- be inspected. The base of the eastern side has sunk a little, and this requires under- 
pinning. In doing any plaster or pointing work, the temple authorities should be 
sadvieed to colour them in such а way that the appearance may be in harmony with 4 
the surroundings, as the present white plaster work over tho parapet wall on the 
“upper storey is not only very ugly in appearance but also tends in a way to modernize 
the building. Close by this monument, is а Siva temple in good condition with 
-dense vegetation ruining over the vimdna, and also the ruins of the palace of the 
Sétupatis, who at one time had their eapital here before they removed the seat to the 


present town of Капшай. 


This fort, now in complete ruins, is at a distance of nearly 8 miles on the north Ratned 
‘of tho Tatapárai railway station, The district of Tinnevelly wherein this is situated and БО, 
the adjoining Madura district were long ruled by the Pandyan kings who first had Конев, 
their capital in Korkei at the mouth of the Tümbaraparani river, These wero 
succeeded by the Nayaks of the Vijianagar line early in the sixteenth „century, and 
the origin of the Poligars of both these districts is traced to this period. Though 
all the Poligirs may not have settled here at tho same time, yet to strengthen the 
supremacy of the Nayak kings they probably established themselves one by one. 
It is at tho end of their period that the Nayaks aro reputed to have removed 
from Madura to Trichinopoly. Between 1766 and 1768, most of tho Poligirs 
are said to have risen in rebellion against the Navib, who began to exercise his 
sway in the country ; and when the English interfered in 1800 or so, tho Poligir of 
this fort became troublesome, necessitating some military expeditions against him. 
Several of the military officers perished and their remains lic interred in two 
places near the fort—one at 8 distance of half a mile on the north-west and another 


at 13 miles on the south. The 


ic Works Department suggested а sum of Rs, 555 being spent towards 
the Шерне of the raia of this fort dunng this year, and in accordance thore- 
with, thia amount was provided in the budget; and the site also was tentatively 
included in the List of Monuments published recently. But, on inspection, it was 
found that no trace of the fort was visible, except the foundation walls of some 
moms, and it was not known how the Public Works Department were going to utilizo 
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the amount. The estimate was not received in this office by the time of inspection, 
and it would appear that the only means by which this could be spent would be by~ 
enclosing by wire fencing the plot of land on which there are traces of foundation. 
walls. The owner of the land is the Raja of Ettiyapuram who may or may not agree 
to this proposal. At any rate, inasmuch as very little of any wall or building ie now 
seen, it does not seem desirable to lay out any money on this. Ona reference to- 


Government on the subject, it has been ordered that the monument should be removed. 
from the List. 


А. REA, 
Superintendent. 


PART 1.—STATISTIOAL. 
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APPENDIX А. 


Office Expenditure during the year 1910-1911. 


18. д. Р. 
Pay of Superintendent © oe  .. s .. 9800 0 0 
Travelling allowance of Superintendent .. — ..  .. 1,582 8 0 
Pay of establishment inclusive of tomporary staff .. e 4,159 7 0 
Compensation for dearness of food-grains .. .. m 1 63 
Travelling Вз ш изыш шаш of кру 8462 7 8 
Supplies and services .. .. .. .. .. .. 814 11 4 
Contingoncics .. .. m 


District. 


Viragapatam 
ga тата 

nh +» 
Cuddapah 
Bellary. 


Anantapur 


Chingleput 


North Areat 
Belem ~ 
Coimbatore 


Bonth Arcot 
Tanjore .. 


‘Trichinopoly 
Майота. 
азоту 
Ramoad .« 


Malabar., 


eS. 06095 85 


Total .. 24,955 15 3 


APPENDIX В. . 
List of places visited during the year 1910-1011. 


For conservation. For excavation, ~ For inspection of ancient sites, - 


antiquities, etc. 


Saripalli, Anakapalli 


Rajahmundry =, | 
Bezwada, Kondapalli |, e Н 
eich Marimakarlapalli and Timmanamagutts. 
Bellery, Hamp me Stageraballi, Harhar, Изар, 
and Ohippegin. Magala, Tangaradona, Itikabal, Pe ы, 
Xadubura, Karobaladinne, Neranikkiy 


Nadiyalkad]er, Коврі, Kadutbant, 

Halal. "Rangapuram, Harari 

Bimanahatli, Haragondana, Hampe 

i sagar, Angar, Harpanaballi, Arssakarai 

Hosskots, Uchangidurgam, Nagalspur 

and Poddathambalam, Cho- 

өө Kasapuram, Kalyandrug, Valasa, Cho- 

тара, Рајега, ` Bondaladinpi, 

Malayavantam, Tadımarri, Santikonde- 

param, Катето, Malayanor, Karigani- 
Palli, ‘Sattar, Vepagunta, Seethartm 
РЇ, Nagasamndram and Gadikunta. 


Gooty and Lepakshi 


Conjeeveram, — Mahstati. 
porem, Andras, Tenatri 
and Vayalur. 


Chandragin and Devika- 


О... Chittoor and Wandiwash. 
porem, 
Namakkal and Sankari- mm а 
NS 
iziamatgelom, Metta- | Kamyampandi ++ | Avandsi, Tiramuro; ndi. 
petty, E" Pertr апа Tres т p 
Bhavani, 
Gingee, Cuddalore. and .... 

damterom 


Rumbekénam, Vaithisva- 


Cauverypatnam — ,. | Tiravaduthorai, Tirarenkada, БЫН, 
Mod Tanjore and Pattiavaram, 'Melattür and Nannilam. 
аза Апаш. 
‘Trchinopoly and Jambu- | Pathar 


Keavaram. 5 7| 
Madora and Mettapatty .. 
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APPENDIX С. 


Expenditure sncurred on conservation of ancient monuments during 1910-1911. 


24 | The Kadhkatu Ganesha temple ~. 
25 | Tower opposite ша Hdmardm 


temple. 

~ 28 | Tho Underground templo .. «+ 
-22 | The Malawawamedibba ++ 

28 | The achywtunarayanaéndms temple .. 
29 | The Anownt Monumente s» >. 
-30 | The Jam temple di. а р> 
31 | Tho _ Malyavonta — Regunatha 

templo, 

82 | The Ancient Monuments — .. 
„Do. m 
34 | Тре Моћаг = 
35 | The Kaman Bader se +. + 
36 | The Powder Magasin at Jambana- 
tham hill. 
37 [Тһе Krishna templa .. — с. 
35 | Tho Fort and ita Бо ода. — -- 
39 | The Chintalrayaeed mi temple 
40 | Tho алемі ти temple КООР? 
41 | The Munrow's Bungalow +.  « 
42 | Tho Munrow’a Well s o, = 
43 | The Gahasa Baha? . .. E 
44 | Tho Sher Ali's Mosque . .. 


45 | The FerabudAaraseams temple - 
46 | The Bdmamamitemple — -- > 
7 | The Simameditemplé .. — + 
48 | The Fort .. .. 
& | Do. te cee hs we, um 
50 | The Hinda temple within the Fort .- 
Ы | Fort with ita bmldınge on the ЬШ 


and the lower one with the two 


palaces. 
£2 | The Delbi gate ast а Ж 


Name of monument. | ‘Vilage. | Talak. District, | Amore | Remarks, 
ВА, д. Р. 
1 | The Asoka rock inscription Jogudi Berhampore ..|Ganjim — ..| 8100 
a The Siva temple on "ве Keotakolla Goomsosr " .. Da. ..| 365 0 0 
ngada- 
$ | The Buddhist Monastery .. .. | BAmathirtbam. | Vizianagaram. 55 0 O| Payot ^ 
i|TheBudibetremans 2 оз о. Amabépille , бб o ol Fay of уіп, 
5 Do, ми Do n 
8|ThoBuddbist caves .. . Ellore Е 
T|TheSwatempl — . Bandar 2. 
8 | The Cares in Bezwada Bill... Beewads 
0 | The Cave on the beck of Mogslrajs- Do. 5 
puram. таш. 
10 | The Hill Fort... .. .. | Kondapath .. Do. Do. 
11 | The Buddhist Беара .. pes .. | Amaravats .. | Battenapello Guntár 
n Do. dee lst e] Ds ce Do ..' Do ..| 55 0 0 | Pay of watchman 
18 Do. поп Z| Da N| Ба По Ба — Z| аво от wok ww 
Decent a 
amne Hit Fort a. e e 0 ve | Udayagiri .. | Udayagiri .. | Nellore | 389 0 0 | Tbe "ара Е 
reported to ђе 
, ! quo to tho non- 
" H completion of tha 
per ath 
6 аг аг‹ ө 
ЕЕ ol 
officer in charge, 
15 | The Fort Ra et Pes Vayalpsd .. | Cuddepah ..| 76 
16 | The temples on the Pushpagisi bil Сайарь 17 бо | Pit Я 
17 | Tho Fort with tho ancient buildings Sidohavattam, Do, L| . 
enclosed therein m Pay of watchman. 
18 | Tho Kethanduramaivamstemple — ..|Vonthumtta .. Do. Do. 850 
19 | The Fort with the enclosed ancient | Gandikota ..|Jammalamadu- | Do. 807 
buildings gu. 
20 | The remains of buried Jain temples, | Danavalaptd .. . ро, e| 2 ~ " 
21 | Ancient well Ztogandani Вам „. | Вајмпрећ a. | Biddhavattam. Do. > 350 
22 | Large rained temple .. «+ -- | Anantasayen- | Howpet .. | Bellary . 62 . 
23 ThoWel — .. Е 


Pay of watchman. 
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Fxpondituro incurred on conservation of ancient monumenté during 1910-1911—<cont, 


Serial t. illago. Talok. Dhtrict. pagent 
‘Guenter: Name of monument Village, ci spent. 
ЕЗ. A. Р, 
53 | The Delhi gato .. .. .. a. | Arcot ., North Arcot .. зоб 
54 | The ruined temple .. Mm D 0 0 
B5 | The Siwa temple RR Ne оз 
56 |The Hill Fort .. .. .. 4 H 
57 . .. .. .. 
58 | The Badrakali amman temple .. о 
59 | The Tort m .. .. .. оо 
$0 | The rock cot earring e .. .. оо 
61 | The Jain templo Жн: 5 00 
62 | The Fort .. m .. .. Н оо 
63 De. „ое s По, Do. e| 73 0 0 
64 Do, .. .. Palghat Do. «| 290 0 0 
65 Do. КРИТ Tellicherry .. Do. m 9 00 
68 | тһе Jain templa no t Baltan’s Do. | 42 0.0 
67 | The Fort "m з Bouth Canara, | 600 0 0 
68 Do, m ae m Do. Sd 80 0 0 
69 Do. .. .. .. Malabar .. 1000 
TO | The Vavtuntaperumal templ Chinglepot | 72 2 7 
ті | The Matangtrars temple ., Do. .. | 846 14 11 
72 | The ancient structural remains Mamalaparam, Do. прса оо 
13 Do. d Do. e| 58 0 0 
a Do. Do. Do. ..| 220 0 0 
15 Do. , (shore temple) Я По. Î 661 о 
16 | Tho Somanathasdmi temple ., Somangalam . Do, e|, 847 0 0 
17 | The fort € е Gingse .. South Arcot „, | 1,641 10 0 
18 Do. .. ^ Do, . b Do. 4| 143 09 
79 | The Fort St. David .. Cuddalore .. s “| 9095 0 
80 | The Little Fort ‘Tanjore «+ | Tanjore ++ | Tanjore s 12578 1 7 
81 о, . Do. m 5 ..| По; «. | 155 16 6 
83 | The Dansborg Castle .. Tranquebar .. | Méyevaram ..| Do a: 13111 
83 | The Gritapurisvara temple Tillasthsnam,, Tanjore .. Do. Ы 70 0 0 
84 | The Dansborg castle .. — .. Tranquebar .. | Маубуатав ^. | Ро, of 17 0 0 
85 | The Fort э з هه‎ Arantangi —..|Peftukbóttai.. | Ро, «. | 743 20 
86 | The Due cemetery ., . m i m ..| Do. MEM 
вт о. .. Б-та . о. 5202 
88 | ТЬе Subterranean passage .. .. Nidamangalam Mannargndi . Do. cd 10 0 
89 | The Preston's Battery „- | Tnebmopoly. | Trichinopoly |, d ў 
90 | The'lower cave on the Hook Hort j Do, , | породу. | Teiehinopoly. | set o 0 
91 | The upper сате on the Rock Fort... Do, Do. | Do. о 
91 | The temple, tank and mantapam .. | Valikonda- Perambalár .. Do. 0 
UTA. 
93 | Che Brihedwesramimitemple — .. | Genguskondae Udaiyérpklai- Do. 0 
eholaparam, am, 
. 96 | The Fort moar Valikondaporam =. | Vahkonda- ^ |Perambalur .. Do. • 
uram, 
95 | Notice boarde to Ancient monuments Là .... si Do. ° 
“Kricbinopoly district. see . 
96 | The Koranganathan templa. - Srinivasa Mosiri ue Do. о 
nallar, 
97 |Thetempe _.. se | Кобра ‚| мевг 
98 | The Fort on Rock Dad igal ¢: | а ш ¢ Metus | 
99 4 . Do, “ i 
100 Metinpatti ..| пе | Be 2 
EH p . | Madura N Do. 0 
>ы Anallur, rail 
103 | The Vrakextap«thn temple Snvaikuntam, анапа. етеу и 
104 | Tha Foshan temple ,. os тала Do, ft Do. 100 0 0 
iri, .. 
105 | The Fort tt tt 0t se] Ајове | Anjengo ‚дон | шоо 


——— 


Remarks. 


Union tar. 


Pay of БАЕТ 


Pay о! watched 


Pay of зба", 


ЁТАТЕМЕХТ showing tho amounts surrendered and transferred out 
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Conservation Badget of 1910-1911. 


of grant in the 


— To what work allott 


Amount From what work token. Remarks. 
эз. 2 
20 | Nareimiafeimi temple, Yans- Transfer effected by the Publio 
ез: malai, Yorks department, 
120|FortDindigul .. — .. + 100 | Fatkentapathy temple, Srivai- Ру 
kuntam, 
180 | Shore temple, Mahabalipuram. ) 3 Rupees 1,167, ont of the 
150 | Fart, Arantangi us resumption, hes been added 
180 | iva temple, Bugada .. to the urgent contingencies 
170 | Fort, Tehohery — .. and Superintending Engi- 
25 | Palace, Modbidn neer, УТ Circle, requested to 
250 |‘Lemple, tank and таяјарат nallar, и . | uthe the grant lo the 
Yahkendaporam. 200 | Mettopatty cavern Siddharmalai, | Gangaikondasholsporum, ва 
40 | Rock fort, Triehinopoly X per this office recommenda- 
287 | Britedisearasedms temple at 20 | Fort, Anjengo . ee | fon. 
GangaulondsaMlopuram 4 | Koilpatty “temple, Madera 
-$85 | Fo: "аг Аі ^, Tinge- dinision. 
RIED qae] 
1200 | F'aibuntapers: „  Conjne. 
eam У 450 | Somandtha temple at Sómshga-| Tho excesses on completing 
2280 | Жавћењретатачката temple, lam the work, of the sanctioned 
Conjeeveram, rants, have been recommen- 
* led by the Public Works 
- d mt fo be utilized 
over the otber works. 
-500 | Hampi rnin s e e] з EI This hes been transl. 


Temple, Gandikcta 


Do. Pathpagi 
Do тоа 
Fort, Sidbout о. 
Monumenta at Addni s. +» 
Viraladraéef тэ templo, Lepak- 


71,991 
250 


150 
“1,000. 


63 
180 
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400 
800 
-5,195 


40 


#20 


thi. 
Densborg, Tranqeebar 
Hill Fort, Kondapally 


‹ 


n 


Temple, Vontimitta 


Biganidns Bin, Sidhout.. 
Dansborg at Tranquebar ЕЕ 
Watchman little Fort, Tanjore.. 


Buddhist stapa at Amaravaty .. 


tne Public Worl 
‘ment to other wor] 
outbreak of plagne ovonrred 
in Humpi, the amount wes 
not spent. 
‘Transfer recommended by the 
Publio Works department. 
exoess same of the 
resumption — have — leen 
*urrendered by the Publo 
Works department without 
Any resson being assigned. 


The excess of the resumption 

bas been surrendered, ая 
the repairs were moonmatent 
with the instructions ined 
by this department. 


i iri hilla ч 
Jain temple, Рапатајарад, 1,560 | Temples, Pushpagiri Transfer effected by Public 
Monuments in Bellary Di 1860 | е. тета а Works department. 
bua 200 | Жега at Adóni 
15 | Kaman Bhari, АЗА 
300 | Powder maganne on 
than ЫШ, x 
45 | Krithea temple, Adóni 
Fort, Gooty .. X 240 | Ancient monumenta, Ad 
T'eerabadra tei mni temple, Lepak- | 1,474 | Unde temple, - m 
d Pumpi afer effected by ihe 
мы temple, Tat | 3n Fort, Hamel pel analet. etii 
Bamséefini tomple, Tadpatri 318 | Wall at Malapanagudi . 
И а Г 
Hampi se cim, UR] 494 | Jain temple, Hampi ли || 
256 | Munro's bungalow, Anantapur. || 
273 | Do. wall do. | 
155 | Gagan Mahal |... e 
| 45 | ster Al's mosque, Penatonda, || : ы 
1 i M е катта! is reported t. 
Fort, Udayagiri .. e e] е Tus три is reported to 
pino the work. a 
" PS urrendered as the scheme i 
Bhore temple, Mabibslipnram .. | -- rendered as the scheme i 
APPENDIX D. 
s) Um кз. а. Р. 
i i 1 i t RAma- 
Expenditure on the excavation of the ancient remains а 
Vrbem, "Viragsretam district, as made out by the Account- Wisi 


want-General, Madras .. 


I6 


APPENDIX Е. 
Estimates countersigned and returned, 


From whom recoived, 


Name of monuments, Village. 


Exeoutive Engincer, Ganjim. 
Executive Engineer, Vizaga- 


tam. 
PU Do d» 
Executive Engineer, Киша, 
Central, 
Do. до. 
Do do. 


Executive Enginver, Nellore .. 
Baperintending Engineer, III 

Circle. i 
Executive Engineer, Садда. 


prh, 
Do. до. 
Do. do. 
"Executive Engineor, Bellary „ 
Do. do. 


Executive Engineer, North 
Arcot Division. 
Do do. , 
Do. do, 
Do. do: 
. Do. do, 
Do. do. 
Do: do. 
Do. do. 


Exeontive Engineer, Salem .. 
Executive Enginser, Coimba- 


West 


Do. ка M 
Boperintending Engineer, 
Gre 


Do. do. 
Do. do 
Do. do. 
Do. do. 
Exooutive Engineer (Chingle- 
pat. 
Do. do 
Do. do. 
Do. do. 
Do. de. 
d 


Do. o. 
Exeoutive Engineer, Caurery, 
Execative Eagineer, Vennar. 


Asoka insoription 
Ruddhist monastery 


Jagoda .. 
Sankaram 


Buddhist remains 
Hamsnuje Bilam 


Ramathirtham ., 


‘The Jain temple 


Nimakan. 2 
Visiamangalam, 


The Rock oat carvings 
‘The Hallikaldrug fort., 
‘The Fort 


Tandon; 
Huthiks] 
Telliche; 


drag, ; 
тту 


+ temple 


The Jain tom 
‘The Mangai 


The Fort oe ee ee 
Tho Bri Fedspurievara temple 


gb... 
Тагай хайаны 77 


А ба. 
Collector of Tanjore district .. 


Talak, 


Palghat ., 
Kumbakoosm 77 


The Kerkatenwarsemmi temple .. | Tiruvi 

The Sarsmgopani temple ыы i рә, 

The Sogeresrasyami temple 5 » .. Do. 

The Zanapuriezra temple > : Do. 

"The ancient monuments ++ | Маша рать 77 сър i 

- T 

The Rira temple s oe | тьш, 

‘The Larger Siva temple Teumerd Ealdapot 

Tho Lesser Sira temple — :: Do. ‘onfeeveram 

The Faikwntasasakeper mal temple Do. 

"The Siva temple .. E pe. 

The Little Fort Tanjore 
Manzerged; 
Tirsttanipanas 


Berhampur 
Annkepalle 


Vitisnagaram .. 


.. .. m тада +. | Bezwada 
Akkanna and Madanna caves „. .. 
бине св Гы 
"be Natural oye Е Jaseripslli yagiri 
‘The Fenugepaiaenamy каро ©. 2: | Marin manii 
The Јаттаћ Magid .. m ++ | Raltugnite se | Kadiri .. 


Tho Bogandani Вн... 
The Sompals temple .. — ;. ¢} Баре А батана = 
The Malikavjunarioami templo +. | Halvagala аре, 
Tbe Anantatayanagadi templo +» | Апапбдавуапд. Hospet .. 
‘Iho group of Jain temples ..  ., | нЕ à 
The Veeradadranoam: temple.. — :: ad ge 
‘Tho Kudhkala батал tomph да MI 
Tho Ramasvami temple te Esp 1 n foret da 
Tue Гаа o os Вира раба Fi Dox 
The бота rer e решш а |} Do. 
Tho Mahara entrance, Janma Mayi | Adon” MT 
Катап Bhaviand Fenkanna ВД S е раном: 2. 
"The Vellore Fort m E ++ | Vellore Vello: 
йз re .. 
The Hindu temple „ „ | py 
The Palace .. lo (1 Ff Chandragiri 


| District. | 


Ganjim nı 
‘Vizagupatam 


Anantapur s. 
Bey o 
Do. 


Do. 
Salem 
Coimbatore. 


Amount of 
estimate. 


щш, 


160 
200 
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Estimate countersigned and retarned—cont.‏ له 


Frem whom received. Name of monuments, Village. | Talak. istrict, | Atmountof 
| вете, 


Ёп] Vrintenting Engineer, VI | Fixing notice boards at Sattiegiri ..| Раш .. « (Pam .. as | Madara 


itele, 

De. do. ‘The Sira temple E * ..[Bankarenainar- | Bankaranainsr- | Tinnerelly.. 
А Хот. NS 
ро, ‘The Vishan temple Hindupatti 
Do. Ро : Тагаувг Trichinosoly 
De. ‘The three storied bailing” De. Ds. 
Do. The Tisha temple .. Alwar Tironsgiri, | Srivaikuntam 
Do. The temple .. ~ Gangaikonda- Udayarpalayam, 
thülapuram, 
Do. The Vishnu templo .. .. Nonaselam — ..| Мої 
Do. ~ Do. ishnsporam ,, | Tynnovelly 
Do. do. ‘The Srirsikuntapath Erivaikuntam +. | Srivaikuntam 
Do. do. The Sethorsotàn pepe ai Ramesvaram .. | Ramnsd 
temple. 
Do. do. TheBlvaeptepstby temple „| Srivaikunfam .. | Grivaikuntam .. 
Do. до. The Vishnutemplef .. — .. 1. | Palayakayal .. Do — 
Хо. . ё. Thetemple $i se oe o’ oo Ganguikonda- Odaiyarpalaiyam, 
sholspuram, 

Io. do. The Mahakali temple ++... | Башеувратат .. | Trichioopoly 

Executive Engineer, Madura. | The cavern ID Mettupatty .. | Dindigul 
Do. до. The Tirana кй рше} :; | Madura .. 1. | Madam .. 
Do, do. -$ ef Do .. e| Do. 
Do. do, De: } ..| De .. .. | Do. 
Ро. do. Do. el De . ej Da. 

© Аз these aro not in the hst, reference sent to that Lope Ne + Estimate returned for osncellation, 


$ As the repair mostly teates to the necessity of locating pablo offices therein tho expenditure must go to other heads. 
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- + <> £.lé APPEN 
. y Report on the condition of ancient monymenis 


te of 
District, Taluk, Village. Name of monument. | „рм, 


3 4 5 6 1 


sod 1 [Ganjím .. | Berhampur -- | Разфа .. . .. | Авокаја inscription at | 2374 Jan, 1971. 


Jangado, 


2 3 D» ..| Goomsr ., —. | Kollakolla Govern: 1. Monuments of | 26th Мат, „ 
ment — Village Gufgadbara- 
| Map No. 98 in éwami, А 
i the Adipur | 2. Jagadeswaraswami 
Rroup. 
3 6 |Visegapatam| Anakspalle ++ | байхагыа .. 8 .. | Boddhist remaina at 2nd Apl. » 
karam Hills, ] 
4 6 шарнаш Visianagam „| Ramathtrtham ++ | Buddhist remains .. | зга №т,4910. 
5 13 [064тан .. | Rajabmundry |, Rajahmundry —. [Meque |... | ана Mar 1918- 
+ 3 (Elitna .|Elee „Ош ++ [Five Buddhist rock 
cut caves, stractural 
tya and Stopa 
excavated 
and СД number of 
monu 
Er _ covering 
1 т Anantapor, | Hindapur ., — ,. | Gorantla oe ءءء‎ [меъ 
паун па „о » 
а n Da “| De „о Өз 2. Virebbadrase ami eth April „ 
temple, 
9 79 Do. Do. vs] № Uo | Basavanoa (Dol) |, 
10 ar De. С КИ Seutptare on and near 
atciont afte, 
п a Do. Do Мея |, HM Fort 
n" я De РБ. Da Tee dan 
| ть 


DIX F. 


"elected for conservation for the year 1910-1911. 


Name and designation 
of Ingpeeting officer 
with head-quarters 
station. 


Repairs carried out daring past three years, the 
present condition and any repairs 
required, with protable cost. 


10 


Мт. Q. Narayana | November 1910,. | The roof over the inscriptions was blown off during the 


Row, Bub-Engineer, 
Berhampur, ^ and 
Мг. В. А, Breeni- 
v Aiyangat 
Executive Бам, 
Berbampar. 


IL В. Dogn, Esq. 
Amhitant Rds 
Кила Хорда Sab- 
division, Кова 
konda, 


хи, 


Mr, М. К. Sreanivasa | March 1011 


Aiyar, Overseer, 
Patne Works 


epartment, 
халан, 


Sergeant Н. С. Codd, 
Overseer, — Public 
Works Department, 
Viziana 


cyclone of 1909 and it was repleoed danng the year 

1910. No more repairs necessary now. ‘Ihe {nscrip- 

‘tions are in {sir condition, 

9 Мазачача Row, 
5и8-Ритпења! Officer. 

Tho monument iein good order, The letters ато being 

obliterated by the ecsling of the rock on which tbey 

are msoribed. 


The surfaces of tho two temples Бате been pointed, the 
wide cracks that were present well gronted and the 
vegetation on them removed. The door of the opper 
tenple has heen levelled and the floor of the maatapam 
из ont of the lower one Баз been repaired and 

ere! 


.. | Filling ın oracks in cares and repairs, etapas and dsgobas. 


and clearing the above vegetation — Hepairing steps. 
‘The monument i» m fair order generally. The west 
hil мараз тедоце petty repairs and a ebed for а 
watchman also seem? neccesary. 
It will be better if the watchman be given abont 12 
gallons of “вата eradicator"" every year charging 
в the amonnt to snout maintenance ко үшин, өнди: 
Estimate for general repas prepared at ion 
referred t for Ta 100. bi 
Further excavations now heing made by the Archaeologica! 


gram. department, 8 

К.  Vencalacbari, | Мой repaired since | It has not been repaired daring the past three yours, Tho 
it was brought! present condition їч rather bad. On all the walls there 

under the Act | вто big trees deeply rooted. The protable cost of repairs 


Orerncer, Rajah- 
mundry. 


in 1910. 


M.R.Ry. M. Gopada | March 1931 


PORA 


Ellore. 


Mr. В. Бадена | 


Alyar, Overseer. 


Mr, HK, Канта 
Аут, Overseer and 
Condector J, Б. 
Mahony, Bab-Dier 
Чопа! offeer. 

рә, 


Condecter J. 8, Ма- 
bony ani б. N 
Fivarama  Атувг, 
Overseer. 

5. 


. в Гм 
a Alrer, Orere 


~ | 


Not known 


Do. 


Do. 
Net Inspected 


Not known 


that it requires at present wi] be shoot He, £00, 

All the trees should be uprooted at onos, The question of 
repairs is ander correspondence, 

Сато vegetation abont the caves, eatting А new path- 
way to the caves; в notice board was Sted. Condition 
of caves fuir. 3 

Amount spent this year Ra. £0. Works to be done 
Rooting oat all vegetation by Mog serab eradicator. 
Approximate amouct required Ке. 150. 

Proriding a fence, Approximate cost Га 500. 


No repaire for the last three years In ilr order. 
Vegetation to ће removed and sundry repaire to be 
earnet out which will cost Ба. 50. 


No tejelre hitherto done. Itis in а ralned condition. 
AD ostiu ate is unter execatboa, 


Ko repairs done, It it in good erder Compound wall 
пина репа which wil oost Ба 80 


Taepected под detal mrerervmente tales for eetimtta. 


De 4 


=} fe m 
AR ewseste bas boon setti mel by the оосо ее Код. 
| cer ocd tent to Sab Ditisioral обилне fot алела. 


еу" 


wa | Fantonet estimate mi] by prt ted 
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Report on the condition of a: 


Village. Хасе of monument. 


Asoka’ inscription at | 23rd Jan. 1911. 
Jangado. 


2 з D» .. | Goomenr .. 4. | Кеђаћоћа Govern. | 1, Monumente of | 16th Маг, s 
ment Village Gatgadbera- 
Мар №. 93 in 4vimi, 
the Adipur | 2. Jagaderwaraswami 
ктоор. 
з 55 |Wizagapatam| Асаре ++ | бика „| Baddhist rewaine at | 208 Ap. » 
afkaram Hills, , 
4 6 [Vizsgspetam. Vizianagram ++ | Ramathirtham = .. | Buddhist remainn MEL PAUL 
$ 13 Gódärari ., | Rajahmundry |, Rajhmandry ., Mosque .. »» | 23rd Mar. 1911. 
* 29 Kim ../Ellore „ "|, Guntapa}ti ++ {Five Buddhist rock | 25 p » 
Cut caves, structural 
Chaitya and Stopa 
lately excavated 
and a number of 
monnds covering 
браз, efc. 
$ n Anantapur, | Hindapur 4. .. | Gorantta ++ +. | Madbaverayani MiB o, n 
` temple, 
з 78 Do. *| Do. M oe) ера oO o, Tfrabhadraan imi 6th Ари] о» 
temple, 
9 E Do. Do. “ e| De t s+ | Basavanna (Bull) .. Do. 
1 82 Do, Майакайа | Hamavathi.. |, Sculpture on and near өе 
the ancient site. 
п 83 Do. Do, РА ». | Madakasira .. | Ht коњ (y sá res. 
[ 
12 84 Do. Do. = as Do. ++ {Two large bastions e 
end gateway (re- 
Epi m tort- 
wall, 
a 85 Do, Do. - +s | Ratnagiri .. +. | Fort Е gran- 
“u вз Do | Penukonda Bokkpmam „, | вара palaeo. M 
15 Ramaseami temple .. 


DIX Е. 


‘selected for consercation for the year 1910-1911. 


Name and designation ‘When the " А 8 
of Inspecting Нее Вин Repairs carried out daring past three years, the 
with разв олса was last present condition and any repsirs 
stations repaired. required, with protable cost. 
8 9 10 
Мг. 0. Хатауапа | November 1910,, | The коо? over the Inscriptions was blown off during the 
Row, Gub-Engineer, cyclone of 1909 and it was replaced during the year 
Berbampor, ^ and 190, No more repairs necessary now. Tholnsinp- 
Ме. Е. A. Breeni- tious are in fair condition. 
тэза Aiyangar, 9 Naz a Row, 
Executive Engineer, 54-р. Д . 
Berbampur, "The monument is in good order. The letters are being 


Н. В Dogn, Esg., 
Assistant Engineer, 
Нива ксвда Sub- 
divison, Russell- 
tonda. 


Mr, M. K. Sreenirasa 
уат, Overseer, 
Pablic Works 
Department, 
Yellamancheli. 


Sergeant I, С. Codd, 
Overseer, — Public 
Works Department, 
Virimagram. 

Е. _ Vencstachari, 
Overseer, — Hsjsh- 
munity, 


MRRy. М. бо 
Аны; “ogee 
ЕПоге Section, 


Mr В. Kaleewara 
Атат, Overseer. 


Da. 


Conductor J. S. Ma- 
booy and C. 5. 
Sivarama Alpar, 
Overseer. 

Da. 


Do. 


Mr, T. R. Pattadhi 
Rama Aipar, Over- 
вест. ^ 


PIA 


March 1911 .. 


Kot repaired since 
it was brooght 
under the Act 
in 1910. 


March 191 .. 


Not brown .. 


De. E 


Do. 


Not inspected .. 


Notknown .. 


De. .. 


Do. - 


ا ا ا ا ا ا ا e‏ 


oblitersted by the ecsling of the rock on which they 
аге inscribed. 


The surfaces of the two temples have been pointod, the 
wide cracks that wete present well grouted and the 
vegetation on them removed The floor of the upper 
temple hss teen lerello and the floor of the mantapam 
in front of the lower ono bas been repaired and 

Filling fa eracks in d repsire, et d dagoba: 
‘Wing in crac] cares aui ге, stapes and dagobas 
and’ clearing the above vegertion Карар бира: 
The monoment ze in far order generally. The wort 
hill atüpas require petty repairs and а shed for a 
watchman also terms necessary. 

It will be botter af the watchman be given about 12 
gallons of “scrab emwdieator" every year charging 

Е ашы mamtenance аги тераа виша. 
timate for general prepared at inspection 
referred to for Rs. 100, P 

Yerther excavations now being made by the Archeological 


department. 

It haa not heen repaired daring the Fast three years, The 
present condition js rather bad. On all tho walls there 
aro tig trees deeply rooted, The probable cost of repairs 
that it requires at present will ђе abont Hs, 500. 

All the trees should be uprooted at once. The question of 
repairs 18 under correspondence. 

Clearing vegetation about the eaves , cutting a new path- 
‘way to the eaves, а notice board was fred. Condition 
of Caves far 

Amount spent this year Rs. 50. Works to be done 
Rooting out all vegetation by applying scrub eradicator. 
Approximate amount required Ra. 150 
Prondmg а fence. Approzimete cost Rs 500. 


No repairs for the let three years. In fur order. 
Vegetation to be removed and sundry repairs to be 
саппей out which will cost Re. 50. 


No repairs hitherto done. It is in a rained condition. 
An estimate is ander exeenticn, 


No repairs done, It is in good order Compound wall 
requires repairs which will оон Ha. 60 


‘Inspected and detail measurements taken for estimate. 
Do. do. 


Do do 


An estimate bas been sanctioned by the Еазешшге Engle 
teer and vent to Sab-Dirisional offieer for execution. 


Sanctioned estimate will be pat io hand shortly.” 
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Report on tho condition of ancient monuments 


H Ризе, Village. Name of monument, | руы, 
Я | sanctioning 
the inclusion 
i of the 
©; | monument. 
КЕ 
1 2 6 1 
+e | Five ancient wella ., In 
e. Î Patarakari well ,. та, 
oe | Abdal Hossain Mes 
mosque. 
S[EFet э € PT 
s. | Gangana Maal |. mm 
21 93 Do. Do. “| Do. ++ | {imara temple .. .... 
2 94 ~ Do. Do. Do. .. ти detached "d m 
ons in the fie 
2 95 De. „| De e] De ++ | Ancient gopuram 
и 96 Do, Do. .. Do. m Kamas bartion 
15 97 o. Do. - Do. ve | Kalebattigatta 
36 98 Do. De. .. Do. +e | Tombs near the pala 
т 99 Do. Do. О Do. ++ | Ramzewami temple ,, 
28 25 |RKisa .. | Bandar ..  .. | Ghantaesla — ,.|Jihkeéwaraewami | Stet Merk 
| and | Visveswara-| 1911 and 9th 
| awani temple. April 1211. 
2 26 Do. .. | Po. ® | Бо ++ | Ruined Badhist stupu Do. 
in аловда, 
, 
al т [ро „| Dos о | Bandar o0. Dutch cemetary —.. ав, Матов 
1911. 
i «| 31 |Do .. | Gudivada.. ~ | Sev a e | Tanga Duda with] 8th April 3911- 
remains of Baddhist 
Stapa and the 
| ancient village ate, 
| &oqes о] Ro ns fT „три ik Do. 
Jaina imago and 
Inscription, 
! 
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selected for conservation for tho year 1910-1011 -—‹оя#, 


N d designati " 
of Ioqpeotiog Ofir Бегай carried out dating past three yearn, the 
око Present condition and any repairs К 
m Челн» Tequired, with probable eoit. кь 
n 
1 LES 
Mr, T, R, Tattathl | Not known — ,. | In good order, Anentinate for Ме, 30 will be worked 
Rama Aiyar, Orere ош. 
веет код Conductar 
J. B, Mahony, Bab- 
Divaigaat oficer, 
А ро. ‚. | Ia goot order. 
Do. De. i? Do. 
Conductor J. 5. Ma- ро, .. | Too extensive to repair. 
ony. 
Conductor J. 8. Ма. | Do, .. [In good order. 
heay and T. R. 
Paths Виза 
т. 
Conductor J, 8. Ма-| ро, .. | Estimates on Lincs suggested by Archeological Saporin- 
bony. vendent wil follow. a 
Do. Do. .. | In good order. 
ро, Do. Do. 
Do. Do. The sanctioned estimate will ђе worked oat. 
Do. Do. In god order. 
De. po: Not found.* "Thee are 
Do. Do. Тв good ctder. known as 
the two 
Mr. F, C, L. Chft, | 1910911 „. | Repaire carried oot daring the past two years are as fol- parlent, 
Aasistant Engineer, lows — i 
Bonthern sob-divi. 1909-1910 m EI m m .. 103 
1910-1911 .. 143 


mon, Maeolipstam, ^ m . ` m 
Present condition and терчіга required The front wall 


undor the terrace just removed leans forward a ка 
deal, її 1а 74" out of plumb in a height of 9 fect. 
‘This will te watched and if there is any farther move- 
ment, a couple of bottreaves may ће foand necessary , 
‘The brick wal) just round the front door of the templo 
is an а bad state, the bricks being all exposed and there 
are being acted upon by the weather and aro crumbling 
away. t might be advisable to point or plaster tho 
trick work with coment renewing osrefully portions 
hollowed ont; there за also a gap of about 50 feot in 
the compound wall whioh looka very untidy, The coat 
of restoring the compound wall and of pointing with 
cement as shown abore will be Rs 100, 
There are two of theso mounds in Gbentasala, one olore | wothing ip noe 


Do. 
to the village, a rough coneshaped moand abvat 70 fect 
ameter at ones 20 feet at top and about 20 foot height. | so to, Мер 
Tho original brickwork 1в seen hore and there, abore tho semoral 
earth of which the mound is mainly сотр of am ors 
E not worth while d. hing to conserve tion A Tie 
other moand about a mile from the village is very | Бо 
irregular and lıke the frst is mainly composed of earth, | that сам 
the old brick walls showing above the ештасе bere and | below “tho 
there 
Do. This is in good condition, bnt there is one grave that; “ОТЕ, в, 
Suet requires а litt cement plastering below the stone slad, 
tbis can ђе done at в small cost 
M.R.Ry. К. Матуа rth and brick foundations of ancient 
"|. Hebber, Ворегтаог, 
їп charge, Gudivada 
| нов, o atupa. If the mie эв worth conservation, it should bo 
E properly fenced ог walled and descriptive pillar erected 
у on the site А corner of the site measuring about 40 Do. 


square fect has been granted by the Ravenne department 
to a Mahammedan and be is living п 2t Hemu 
be evicted before the place 16 walled. 

Do. This за an в dilapidated condition The 


ron still appears 
Тераїгө4 thoroughly, t 10 likely to tamble down in a 
few years. The Jarna image is ın yard of the temple 
and it appears that it aa not эп its stipulated place, 


Namter dn 
{Le printed 


Serial unter. 


кина, 
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Report on tke condition of anciont monuments 


Village. 


H 
H 
1 
| Nira rt onset, 
| 
| 
| 
t 


E 71 Nellore 
n 73A | P». 
as 16 Ristes 
ЕЛ n Do. 

37 18 Do. 
зв 19 Do. 
a 19 Ds. 
40 E Do. 
a 24 Do. 


Каука 


рә 


Derwads 


.. | Udayagiri rma 


Dinripilli 


Геза .. 


| Do M € 
“j m. n 
SP e 
ef De ow 


++] Mogalrajaporam .. 


IM Fen with all [sh Mar, 191. 
ancient enticed 
ВНЕ 


из веб о» 


Care .. e ЈУ Mars о 


frd Бер и 


Malidwara бәре (FEM PU 
with (escriptiors aci НОЈ 


Decanter 
1910. 

АН Husain Durga. Do. 

Cave west of Гена йа, Do. 

Mallithargana Do. 

tecople. 

Nagtdwara temple, Do. 

Rock cuttings on the 

ма including fre 

aj "vinis va сате, Do. 

(2) Ramannye bilim, Do. 

(3) Cave near Kanaka Do. 
Durga temple. 

(9) КОМ Мала De. 
caves, 

(5) а enver south Do. 

Каалга 
FANE Halle, 

1. Care opposite to {16th April 
Napior's Bangs | 191. 
low. 

2. Cayo on the back of Do. 
Морины 

garry. 

3. Curve to the south of Do. 

Марат 


4. Cave © the east of 
Mogalrajayaram 
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selected for conservation for the year 1910-1911—cont. 


Namo and designation 
of Inspecting ooer 


‘When the 
monument was 


Repairs carried ont daring the past three yoars, tho 
present condition and any repairs required, 


Remarks, 


with Bea а занате last repaired, with probable cost, 
i 
8 9 10 11 


, 
M.R.Ry. D. Venkata- 

тата Aiyar, Отег- 
seer, Puhbo Works 
department, Atas- 


Хат, 

MR, Ry. М. Nile- 
khanta Aiyar Avar- 
gal, Assistant Engi- 
eor and Sub- 
Divisional officer, 


Sangam, Васі: 
reddipalem, 
Do. do. 


М.В Ву, 5. Venta- 
tader Nayoda, 
Aniout Buperiaten: 
dent, Нал -даче- 
tare, Bezwada. 
Do. 
бо. 
Ta. 


Do. 


Do. 


Hoat — Superintans 
eot, Head-quarters 
Berwada. 


По, 


Do. 


1910-1911 E 


Private .. .. 


1910191 .. 
Private v. E 
1808-1507 .. 


1906-1907 .. 


1909-1910 


1906-1907 .. 
1909-1910 .. 


Not repaired. 


1908-1907 — .. 


1910-1911 m 
pem m 


јачао .. 


1908-1909  .. 
1905-1910 
1910-1911 NP: 
‘The probable cost of repaire for the year 1911-1912 is 
Rs. 460. Ihe terrsoa of the gates leading up hill and 
the mosque at extreme top of the hill are in strong 
condition. 
Three monuments (1) Granary. (2), Hamabugga and 
13) 100 stops are proposed to be repaired during the 
year 1911-1912 the roof of tha granary the oat- 
stone root over an area of 18' x 8" has fallen, The 
walls supporting this have aleo fallen down. А 
rhon of the walls of Rumaboggs has fallen down 
‘Tbe bottom portion 30 feot of 1,000 steps hes ко 


вз 

1908-1909 .. .. .. .. 49 
1909-1910  .. .. .. e Хи. 
1900208409 |; 0 no omit 
The cave isin good condition. No repairs ате conudered 
п»оө вату. 


Rock outting forming pathway and removug shrubs. 
Protent condition good. 


No work was done for the lax throo years, The maw- 
барат озізіопе roof wall gone. [Меле to be renewed. 
(2) Bemosing vegetstion 


No repairs were dono for tho last three уема Removing 
rock that cracked on the front head ‘portion, making 
proper pathway and removing vegetation. Estimate 
for Ra 40 has been eanotioncd for 1911-1912. 

Estimate for Re 60 Ьл been sanctioned for 1911-1912 for 
constructing pillars repairs to cracks and removing 
хее оп. 

No work has beon done fur the last three years In good 
condition. 

Estimate for Ra 93 has been sanction’ for removing 


rabbch on the top of mandipam and repainng tbe 
same with concrete in sarki mortar end making proper | 
pathsas ang remoting vegetation. 

Estimate for Re 47 has been sanctioned for removing | 
Jarg» portan of rock debris fallen down аа front of the 
opem gang cleaning shrubs, but рчушепі not made for 
want of fonds, 


1. Clearing ehraba end pointing Xo repair required for 
‘the present. 


phrube and strengthening front pillare paint- 


з. Сава шч retard for the prevent, 


ing 


3 Strengthening the pillare and earth work to ram of! 
rein eater frotatle cost Ке 30 


Cloning shrite, No repurs require! for the pret. 


SE ee‏ ا 
18 


‚ 10 


Report on tho condition of ancient monuments 


Number in 
the s printed 
+ on 


И 


Government etri Taluk. 
Order District, Ta! 
sanctioning 
ithe inelasion 
of the 
monument |. 


Date ot 


Village. Namo of monument. | узор, 


‚ | Serial number. 


2 ° 4 6 7 


..| Везкада .. Kondapalji ++ | Hill fort and palace on | 17th April 
в АК. P the hill, P 1911, 
43 33 [Кіпа .. | Nandigéma Jaggayyspet — .. | Buddbiat remains of a | 7th April 1911. 


мара on the bill. 


"m 45  |Gantér .. Guntár +; Sitanagaram — .. | Bock out сете on the | 14th April 
bil (fang the 1911. 
Kistna nver;. 


46 46 po. ..| Bo  .. | Уиадатаћ .. | Zour storeyed cook Do. 
out cave, 

46 AT Do. P Ро. E m a. | Тезвта temple p Do. 

47 48 Do. . | Narasaraopet ~. | Chejerla Kupputedwara temple, | 24 Маг. 1911, 


48 49 Do. . | Оке .. 


к Bodábist white marble 12th Арг, 1911. 
soulpturer 


49 to De . Do. E О ‚. | жага temple 2 Do. 
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selected for conservation for the year 1910-1911 —солі. 


| 
| 


ignati th n 
[piede id pae Repairs carried out dunng the past three years, the 
with Bead -quarters was last Present eee required, Remarks. 
etation, reputed. , rund t 
D 
8 9 0 11 
—* 1 
;{MAR.By. 8. Kodanda.| 1910-1912 — .. | (5) Outlay mearred during— EA 
'|ommayye Маусіз, 1908-1909 . © e e MP d 8 
Sub- Divisiona], 1903-1910 1 1 560 
oficer, _ Мошуега 1916-1911 1. 1 . 2821 
Subdivision, Total .. $8713 3 
Р Yn 1908-1909, the gateways of the fort were cleared of 
‘vegetation and preserved. In 1909-1910, а notice board 
wan pat np atthe site. In 1910-1911, priokly-pear was 
removed from the fort walle at foot of the and 
walls sbout to {011 down were suoported. Ponting 
work was dove ал fallen portions of the wall in front 


were made up. 
i) The fort walls at foot of the bill ara now in аме 


con 

in) Removing рпекђу-резг and jungle trees as well 

or pini T a tie walle which are about to fall 
down are required at the gateway near the 
entrance to the palace on the top of the hill, 
Abont Ба. 250 1а required for these repairs. Lhe 
Sab-Divistonal ofhoer reports that the Collector, 
Ristna, has proposed to renew the palaco and that 
this will eost aboot Rs 2,000. Ло prevent 
accidents, such of the walls of the gates at the 
entrance of the palace on the top of the hall, as | 
are in а dangerous condition hare to be urgently 
repaired These repairs coat about На. 120. 


е М А notice buard was pot up ata oust of Rs. 15-6-0 
M.RRy. В. Kodanda- | Not known ..| (1) A попсе boss Р 


famayya Хуна, i) In good order. 
Sub-Divisionat un Tp good order. 
ecer. Muniyera (ah 5 
fsbdirinoo, : 
n 
а " ) None. 
ME Br. М. В. ride Do. | % Front room lesky , the ceiling 1» ersekei. The 
NT PET Cer ur 
етет in charge (iu) Grouting work for filing cracka ia required at а 
action, duntur ls соет of Es. 10. 
None. 
Do. Do. - о "he topmost storey 1 n good oondition, other 


ra leaky The idols are also decaying ‘Ihe | gr 
Tek est pillars ere broken and denying. ie а ан. 
(i) The pillars of the first storey require mopping of 
става, and leakage should be closed, the probable 
cost being Ra 70. The pillars broken require to 
Те replaced ate cost of Ка 100. These repairs 
Н soem argent. 
Nove. 
Do. по, = 2 ‘of front portion hae fallen down and stone 
are are atoat to fall Mastering is gone. 
ђе temple ie in fair condition, 
| qa Walls require poimung and front portion requuee 
rebuiding and plactering, ajat а сом of Ra, £0 
It {hege r-paira sre bot carnat oat {э ume, farther 
' deteriors*ion will take pisce. 
| © Noo 
1 аа) The ent 
| decaying aad sbrabe growing 
| (ul) The соврове wall, toe estreno tower ond tbe 


rance ewer and the compoaud wall are 


abrite require petty repaira. 
[9] Mere. 
ш) Qe. 


ам) Fin 


M.R By. O. О Farge Do ~ 
immy ` Xareia, 
Oyermer, in слатка 
Or, 


De. al у ee ve has eractel жа anol of strate growing 
thecam, bat the creck м act danperows. 
(us) The vegetatsst stanit ће ваштеју rested eat ets 
жет st Ke 19 
р 09 ee » 
(а Im god ceto 
ым | 


Е 
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seleoted for conservation for the year 1010-1911—— cont. 


Name and designation 


‘of Inspecting officer When the ‘Repairs carried out during past three years, the 
with hond-quarter monument was present condition and any repsire reed, Bomatks, 
station. at repaired, with probable euste 
8 9 10 > 
M.R.Ry. M. B. Krish-{ Wot known — ..| (ij None 
nuswami Aiyat, (ii) In fair condition. 
genesi ане (03) The walls require replastering at a cost of Rs. 200. 
section, Guntur, 
Do. 1910-1911 „. | i} The outlay incurred daring— 
1908-1909 .. 
1909-1910 
1910-1911 EN 
Total 
dii} A watcher on Rs. 5 а month was maintained during 
1908-1909, 1909-1910 and 1910-1911 and а notioo 
board put up atthe site during 1909-1910. ‘Tho 
watchers’ ehed was repaired at а cost ot Bs. 11 
,, during 1910-2911. 
(il) The watoher bas to be continued, 
Do. Not known РА (i) None. 
(1) No traces of the fort, 
(ш) Mil 
Do. Do. .. | @) None. 
(n) In fair condition. 
Ga) Nit 
Do. Do. xe (i) None. 

(1) The fort, and the walls and roof of nearly halfa 
dozen buildings have fallen down and vegetation 
grows on them 

(Hi) Tho cost of maintaming the buildings will be 
proibitive 
Do. Do. ..| @ None 
(fi) Nothing is eeen bere bot two heaps of earth. 
(ш) ХИ. 
Do, Я ..| G) Nene. 
m (ii) Nothing is seen here but a monnd of earth 
(ш) пи, 
Do, Do. «| @ None 
b) Only three mounds of earth ate seen here, 
(ч) Nd 
М.В Ry. M, Hobbs An estimate for fixing notice board an front of Tanja 
Rao уйа, qiie [1909-919 «+ | "pij at Bbattprele, Gantér dwtnet, for Re. 30 
Отеген Velltor, was sanctioned in Reguter No. 7 of 1909-1910 and 
“Тела talak, Ha, 18 was spent in 1903-1910. Мо further repairs 
ase now 
M.R.Ry. К. Verdava з) None 
Bhat,” onnen | 2° > | ©) In fair condition. | Ч 
jn charge of Vinu- (ix) The door shatters of the RamaliAgaswütoi temple 
Konda ecction, aro rotten and the floor of the ball reqoiree 
Vinnkonda, > тер!амепар, all ata cost of Ка. 60, The walls of 
Kunakadurgerma temple are cracked and the roof 
ıs leaky. ‘Two tanks of histories] importance 
require removal of aiit at а eost of about Па 100, 
RI "NE ire ате] There is nothing here excepting а small temple in а 
анну RD A paral) dilapidated state witha stone Палате in. The mound 
AMyan Oreneer, | cut itself doct not require any repairs. 
а А notice board je propoeed to be pat up to prevent 
. treepass No further repaire are 
Do Lot of vegetation bas teen allowed 
È Зоо ва should Le requested (о remore them am: 
apply serab ictor obtacable from 
eng & эм Bombay. 
ђе temple has gone 

е Ne im the soth-west mde bae been allowed to 

tomble down, I hear the temple exthorities are 

unable to сатту out any repairs. the Collector may | А А 

fe adiresed to enter into an agreement with them AM. 

under section B of the Act. 
рә. эө A notice board {а posed to bo put up to prevent 
va tespem Хо farther repaire are neccesary. 
canple ааа леа stould be informed lo bare the [The Coll. 
Y». bras meds towing here and there renewed affsetively wan 
by sprlying wrub eraiicater. 
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" «еей for conservation for the year 1010-101 1—conf. 


Name ond desizratise 
f In*jectirg c teer 
ith Beat-qaarlers 

vation. 


When tha mona- 
ef! was Jart 
repaired. 


MR Ey. 
төер. 
Ovetwet, 
gale. 


Ауе, Baperrisor, 


Ћирић 


А. 0, Ronald, Б, | Хо ropaire Lave 
Amet Engineer, | teon camel 
est. 


Барица, 


ALILRy, К. Beirivase 
Alyengar Avargel, 
AAR K, Etec’ 
Engineer, and 


Under ropare to 
8 


MR tty, 

У, К. Kupposwamt 
Муз, — Ваља. 
tonal Oficer Pale 
Worke Department. 


Do. 
"smi 
Вође и. 
sional Officer, 
М.В. Ку. К. Srinivusa 
Alyangar Avargel, 


wayne, 
М.В у, К. Brinivusa 
Alyangar Avargal, 
ЗА, ва, And work 
Hone ainco that 
irapection M 
MC, CX Kuppa 
Awami Alyar, Publi 
‘Works Dopartment, 
ALR ky, У.К. Kappa- 
awami Aiyar, Publio 
Works Department. 
М.В Пу. К. плута 
Ayanger Avergal, 


Just completed . 


Under repairs .. 


ва вт. 
мау, Not repaired. 
У. К Kuppuawami 
Alysr,Poblio Works 
Department. 
Do Do, .. 


aaa aa E‏ سس 


1 


Repairs сатт oat darleg paet three years, the 
present condition and apy reales зората, 
with probable cat, 


Tetnarks, 


tre The Colleetor ла 
nd there removes effectively | request] to 

voto this at 
an early dato, 


тата зһ ba Negertdwara, 1 
AR, 


portant оп асова) of the (асрга, 


геев | Bowe 
vegrtaten bas grown on the 096119 wall of main 
tenplo ant on emal] tarrete over Hanumantha templo 
and nother mestepam ot soath-weat corner of t 
ecmpouni and also bere and there on terrace roof 
which also leks in plecos. The vegetation shoal! ђе 
eítermibatel by the ae cf scrub eradicator and уђе 
root repaired There весте to have boen eom» ила» 
Án foundations under the whole temple atout 10 ог 12 
sere back, dae to the excaration of а pon] in the 
vicinity in rear [n the same compound which seen to 
fato wine fiet ap There {e therefore no 
protebiity of further okaga A amall atono Lehr 
froken on ratem side of Хасћат tewp'e stould ће 
replaced and the jeirte in the outor wall of main 
temple shoold be repolotel wherever the origina) 
polnting ie gons. ‘The temple bse enough of fund 
wbout 60 acrea of wet lend) да chargo of a temple 
Archara, who dore not seem to ntiliee portion of 
the ineomo for reynire The District Collector shold 
te adiremed to direct the trasteca to seo to thoee 
repairs at an early dato. 
No терага reod ed 


Approved, 
| is Ан. 


Compound wall should ће bajlt as it bas largely fallen 
diwn Man gate requires repairs at the top comers 
Tha Nullings эррсат sala, bot no mortar iu feft in any 
ol the j dete an! the walle are largely out cf planb, 
It would to worthwhile repairing this temple вв the 
carvings эте good and very olf t 

Карева 3,400 pent in three years for terracing priooipa? 
temples, constructing masonry drain for the compound, 
grouting tag cracks, removing vegetation and replacing 
broken team and covering slabs of the roof. 

A few more lintel stones atm found troken in bit] temple 
end two other temples require thorough resting costing 
atout Ne 10,000 Two of the temples ато in a very 

state. 


precarious 


spent on repaire to entrance such ая plas 

Bape Qu mortars vata to terree, fort wall aii 

sound, such a» repucking with old stones underpinning 
Tho two mosques Nos. 2 and 3 which je In progress 

The ornamanta) coping eurrad stones require to ће 

Placed fa potion кай wl balit up end vegetatin to 


фо remove 


оп clearing, to, removing bashes and 


t 

More woo pret Provion of threo Caddapah вам in 

allow xccose and in wall 67 fest by 2 
Nothing more needed. 


prickly-poar 
the entrance 
feet 6 inches ва protection. 


Росети Lavo bern received and the workis1n progress. 
In fuir order. 


In rulood condition. 


Bn 


selected for consereation for the year 1910-101 1—cv«t, 


eee 


" Lerates 
Nome end dealeratoon | Lea tts ponse Tapsir carried ost daslrg par? three yee 


of Inspretirg cser 
1 Tett was lat premi condition and an it» вера! 
uhh мекин» тера! wie МА PUn "ет Remarks, 
i 
: ^ unum c cM пок: تی‎ 
М + 


The temple astbotit.ós 
үзе зз growing her 


р 
the {The Cotleetor Ie 
меер requesta! to 
t 


юа ђе icf rong to ba 
P4 there remove! esc! 


мт Ry. R. R, Krite 
канапу Ai 


Orten V ty applying serah аге езд, 
(Palen. ' r4 Марм ага shoal! hy Nogartdwura, и 
мину, REAN mjs anî en агесорі of the joseriptiona AL 
КЫ "сока ба outer walle of the inrer апше | 
yar, Bapereier, 
Baya irecripucne are {з grol eonditron at [rrerbi. ome 
vegetation bas grown єп the outelde wall of mein 


towple ori on эла!) tarreta over Hanamaptha temple 
and another mraetspes at poath-weet corner of the 
«старості and aiso bere and there on terree reol 
which aleo leaks in places, ‘The vegetation should le 
et'ermitate] by thr ave cf scrub eradicator ant the 
root topairet There вета (о bare bern есше sinkaga 
(n foundations ender the whole temple аћоли 10 er 12 

гъ back, doe to the excavation of в pond in the 
vielriry то reat in the same compoun! which saama to 
Lave heen wince Eiet ор There je theretors по 
1 роману of farther antage А emal stone beke | 
| Proken on eastern side of Хасаг temp'e shoclt be 
replaced ard the jointe in the cuter wall cf main 
temple shoald be горео whereter the original 
решо (а gore. The temple bsa enough of funds 
| boat 60 scree of wet lend} in ebargr of я temple 

Афак», who doa not seem to atilee eren portion of 
the tome for rs The Dutrict Collector shoal 
te агенаса to direct the trusters to seo to these 
| oput at on early date. 


repairs. Lave! Хо repairs reete? 


И 
В 
5. 
i 
¥ 
E 
t 
É 
2 
Ё 
Е 
3 
- 
i 
E 
3 
E 


Approved, 
| " AR 


А. O. Коса), Ела, | Ко 
. inem Engineer, tean amel 
Paral be. ses Compound wall aboutd be bailt a» ít bas largely fallen 
; doen Мат gate requires турай at the top comert, 


Tho Мне rppear safe, bot no mortar 1s left in any 
of the Jcleta and the walle are largely out of plamb. 
Tt would te worthwhile repairing this temple ма the 
carvings sre good and very std 
to] Rupees 3,(00 spent an three years for terracing principal 
ALENY. Ri Breve | Собе repaire. to pon con уте mascory drain for tbe nan) BÀ, | 


Alyengar Avaral, 
uting tig cracks, removing vegetation and replacin, 
e ipii Peter fens and covering alteo thereof. ee 
A few more lintel stones are fond probes in РШ temple 
g 'd two other temples require thorough resting costin: 
ME enm Moot Ha 10,000 Two! the temples are in à very 


Alyw, завд 
sional Oficer, Puthe 
Works Deparment, 


аяза 


qretunons state. 


1,012 spent cn repairs to entrance euch as phu- 
mortar, repaira to termon, fort wall all 


Do. Rupees 


enag with 
Н Б. Korpunen Mand. euch as repacking иь old etones underpinning 
Ау ве? the two mesques Nos. 2 and 3 which із In progress 
му. K, Snai The crnsmantal copíog curred stones require to le 
не АУА, ‘placed in position and tutupan] vegetation to | 
А ће removed. 1 
Эа. вк. ing ай 
Н i uton elearíng site, removing bashes and 
Fly, К. Brinirasa | Jost completed . Мара. сати „чу Caddapah slate in 
Aiyangsr Arargal, Re entrance to allow acoest and in wall $2 feet by 2 


XA x and work feet 6 meho as protection. Nothtog moro needed. 


done samce tat 
inspestion, y 
M.R.Ry. V.K. Карра- 
swami Arar, Pubhe 
Works Department, 
ALB Ey. УК. Kuppa: | Under repairs -. 
swamı Aiyar, Publio 
Works Department, 
E.By. К. бита 
Aryangas Avargal, 
ва ил. 


girders have been received and the work ле in progress, 


DR Ey. Nat repaired -- | In fair order- 
КАА Карразташї 
Aiyar, Publi Works 
Departrsent, De. _ | та rained condition, 
} 


Do. 


= 
ДО 


selected for conservation for the year 1910~-1911—conf. 


‘Name and designation When the А 
eti n» n or uon ti Repare carried out during past three years, the 
with T ead-quarters was last present condition an! any repairs required, Remarks. 
Жашын. repaired. with probable cost. 
نتت‎ 
LI ? | 10 n 
ALR.Ry. V.E. Kuppu- | Notrepsirel .. | No work done, overgrown with vegetation and petty 
Мум, Sat repairs costing Es. 1,000. 
Oficer, In fair order. 
Fu. 1904 Temple premises, compound walls and gopurams have 
Executive Engineer, * been repaired | For farther repairs requted, an esti- 
В. Gopal 1905 mte was eabmitted for sanction вод will be cared 
Super ont by the special sabordsnate to fe appointed 
Ауздотъ 1909 In fair order. 
Азап 
1910 
1910 Ap estimate Каз been submitted for certain repairs to the 


чав. D. Б. 
Avargal, Sab-Divi- 
tional сет, 
Prodister, 


Repairs will be dore by tho special subordinate to be 

ported for archeological works. 

‘The roof of this bording was made up cf cracks, The 
intradoe had big voida and was unmghtly. This was 
plastered with me mortar Lhe windows im the two 
Daek rooms recently formed were removed and doory 
substituted їп thar places to famhtate aweepers 
entering the bo:ldmg from the tack side and also for 
Provision of way for waterman from back wide. А 
Totten window team above the window juit abore main 
entrance was replaced by а new beam and wire-net was 
Provided for openings in the top of the walls to 
prevent bats coming vn and committing nuisance, 

A wide crack in the terrace of one of the fakir's cella 
Dutt all round the masjid was closal with conorete in 
mortar and plastered over The verendah in front of 
the cells which Ead its concrete focrdutarbed in places 
was also repaired and set cht. 

Stones, pebbles and rubbish found scattered within tho 1 

removed and the sita made clean. The 


ecompoand were " 
Fialsin foot of the temple were in disorder. The 
Tetamıng walls of рија were built of dry stone, the 


and pointed and the exterior space was 


jorats groutel 
died ts wr: ataplos of 


#00 in with good gravel. Tho basps s 
the front gate were repurred and set right. 

Atout £0 {cet of боотіод веће found musing from the 
foar in the mner enclogare were replaced and the 

‘and staples of tha front gato were repaired and 
tet right, Flat arch work was built to keep tho towers 
from collapsing за the «cod work was rotten, 

The body wall of thus eheraya built of rough stone dry 
vas to the danger ot being displaced when the 
Cherara filed. It was found necessary to grout 
And pomt the jointe of the body wall and thia wis 

Ду 4 


aexrbngly dene 
que iiU, the walls of the lower portion of this 
sermo were wide end gaping and it was feared that 
hs eal if allowed ха thi condition would fal! down. 
The jets were therefore grouted with big свари and 
Doar and pointed, mies adjoining were cleared of 
Fenetation and «tone bonMers, which vere unnghtly, 
TEP other заразу repair were carried out to keep the 
БОЕ giving an enghily eppearance 


molins ir Sim tbe Charmansr were ia a mad and 


‘were repere and placed m proper 
condition and they wera PY the same wae Peptin 


order and the ibe remorel of ehrale ani segetation. 


Bed Eder Н арыта action of тыз water : 


4 
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- selected for conservation for the year 1910-1911—солі. 


poL———p——pM 


MR Ву. B, Vonkata- 
rathnam | Nayada, 
Bupervieor, Pattio 
N'orke Department, 
head-quurtera 

Siddaparam tank. 


ALR.Ry, А. Regha- 
vendra Rao, Over 
sor, Patho Works 
Department, Kur- 


nool 
P, №, А Таса, Esq. 


MER Ry L, Narayana- 
swami Af) ar, Over- 
weer, Katyandrog 

M.R.Ry. 0. Rama- 
tawml Aiyar Avate 
gx) Assistant Ene 
Binert, Anantapur 

Do. 


Not yet inspected. 


Not inspected daring 
the year, 


It је being yearly 
repaired 


Not known m 


1908 . ки 


December 1910 ., 


Under reparis 
3910-11. 


10th D«cember 


ral, Аваат 
Fngiheer, Ananta 
par, 

, Do 


' 
Under тераа. 


hone pn ben 
ire ae pointe 
Sat he Атећео- 
bgal, Sap- 
erinteadent 
tensia to te 


j he work thin YI ol vegetation growing on walle, 


as the former grow slowly casuarina trees were plantod 
and these do not thrive and папу planta died as the 
soil doo not appear to be auited to the same and only 
five have survived. llowever, camel foot creepers 
which ara grown speedily and existenco of bubul 
trees on the Fonnar nver margpm aijoung the Jain 
rume are really preventing the drift of stand «t 
present into the excavation of Jain ruins and there are 
sufficient, 

An estimate providing honey oomb brick work in mortar, 
repuring ornaments) work, mogal plaster cornice of 
the walle, new brass Файли, eto, hne been sanos 
tioned bat work not carried out 


Anestimato for repairing one mosque mach ав ruined 

rts of the walls, oto, with brick im mortar and 

mogal plaster repairs to floors and депар of vegetation. 
hae been sanctioned bat work not carned out. 

It may require approximately Rs 800 to Re 1,000 for 
‘complete repaire Sineo tho гле of the Jast inspootion 
(10th "el 1910) nothing of any importanoa bas 
been carned ont An estimate for repairs to tho 
TÜmumahféwara temple near tho bathing guat for 
Па 250 bas sine beon submitted to the Collector of 
Kurnool. 

An estimate amoanting to Rs. £40 for the proper upkeap 
‘of the monoment has been prepared 


Repairs fo compound walls, Mshdaamfapam temple, 
Plam were cemploted Further repere not ro- 


quired р : 
Th m is in ruins, ‘The extumste received 
Moen thee Oreree с 12 more Sor remomton tban for 


fro the О' 
conservation. Bo this will bo Invjocted and estimate 


tted an due course. 
Ing paw Бата for rotten ores, Restoring the 


fallen aides of wells, оле side of the well requires 
rebuilding The ргођа Је cont Ra 90. 


wall were rebuilt Borne 


The fallen down portione of fort г 
тоге repairs necessary, 


vegetation rem: 
probable dost Ra. 1,500. 

repairs amounting to Па. 250 has been 
v тера wit is Doing sent to thn гот! Беги 
а funde bave been allotted for 


An estimate fci 
ssnetioned and я copy 9 
Dirinon for execution а! 


Reqarree only removal 


stone ere ereetel wapportiog troken tintele 
Tro ane pane muro ertt рна ынын, 


olats bf north gieweem wore growted 
натта схе | madeto draw off rain water, АХ е 
| аи the compound the belge inthe walle bae 
been attended to 


Тре 


dane: provetie 


«| Nams and designation When the Р 
of Iney ecting officer. ‘onset Repairs оштра out daring past three years, the 
with head-quarters was Jast present condition and any repaira required, Bemarka, 
station. repaired, nth probable cost, 
t 
К à E 10 u 
M.R.Ry. D. 8. San- E The trees and vegetation all ronnd this ruined palace 
kara Aiyar, Bub. were removed and site cleared. 
Divieionnl-officer, 
Do. d Side walls and steps Jeadıng tothe same were ina dis- 
place 1 and dilapidated condition and they were restored 
у to the original etato. 
Do. E Patwyrah tees and goat foot oreepers were grown, hut 
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selected for conservation for the year 1910-1911—cont, 


Name and designation | When the iu edd 3 
of Inspecting officer monument Bepeirs carried out daring pact three years, the 
with head-quarters was last present condition and any repairs Remarks 
station. repaired. required, with probable cost. 
8 9 10 п 


Н, Г. Reilly, Esq, 
108, Aotng 
Collector of Ananta- 
рш. 


Do. 


eung, Overseer, 
Pare ^ Works, 
Bellary, 


uswami Bastri, 
rarer, 4501. 


5 
? 


МЕ. T. C. Kup-} 
dawam} Betri, 
тете г, Adóni. 


Vo, 


De. 


Bab-Condoctor Р. Н. 
England, &uv-Divi- 
Sonal oficer, Erode. 

2. 0. Realy, tx. 
Arelatant Angineer, 
Coimbatore vab- 
Dirinon, Coimbe- 

T 


tor 

М.Б Ry. О. Viavana- 
tba Aiyar, Overseer, 
Udumalpet, 


Sub-Conisetor Г. Н. 
England, Eob-Diri- 
slot a) сег, Erod. 


Sergeant Alexander} Not known ++ 


MLBRy. т. С. Кир. | March 191) .. 


Hepeirs in proe 
рен 


1910-1911 .. 


| This asin good order, 


(1) Palavakeri well. This is much neglected. Walle and 
steps are covered with growths of all sorts, 

(3) Becta Bhavı Growth on walls requires clearing. 

(8) Chendrayya Bhavi. This is very much veglected. 
Large shrubs are to be removed. 

(4) Nerapuntula Bhavi, This ıs m good order. 

A lot of small growth and grass are to he removed from 
steps and walls 

Northern wall зе стасКой and it requires repairs. Shrubs 
on walle require removal 

отапа gute-wall is in good repairs bot grass and rmall 
growth should be removed 


One pavilion with tomb an it ia in good repair 


There are shrabs and grasa on the roof. ‘This requires 
attention, 

Shrubs and gruts on the roof requira removal. 

Tho hill fortas et present in charge of Military Works 
Department. | 

The Commanding Roya! Eogueer, Bangalore, has been 
addressed with a view to handing over the fort to the 
Publio Works Department. Reply is awaited. 

Re 300 spent. A sum of Rs. VAO is necessary for further 


repsire 
the additional enm required can ђе met from tbe 
balance of а sanctioned estimaf 


(1) Re 190 spent. Another Bs, 10019 necessary to meet 
‘urgent repairs 

(2) На. 250 spent Another Ез. 76 necessary, 

"There are balances of estimates from which these repaire 
may bo worked out. 

Г Из. 50 spent Another Еч. 150 necessary. , 
^ balance of estimate being »nsuf£cient, a revised 
stimato will be submitted 

(4) No work done yet. Re. 15 necessary to meet urgent 


терга. R 

None. А 

The temple i» 10 fairly good condition - 

Вет ко trees growing tear the pillars require tobe | Thie estimate 
Wemoved. This may eost about Re, 5. meat be sent 

An estimate will ba submstted it ordered. ар коп, 


The win Новрећ talak— mide letter of Alar Tahsildar A.B. 
sed. 
Meee tout Re. 100 will be regaired for restoring the 
decaying tomer and alo images ero, from which the 
quaxter is falling off 
Ad estimate will bo submitted af ordered, 


report sabmutted ~ erde this office No. 465 E., dated Pen fing играо 
28th Febrosry 1911. hs 

None. Vegetation bas to be removed and patty teptite AR 
QU be cartied ont to the extent of abont Н» 50 

Same remarks a4 ageinst iteme $ and 6 


home beams are broken ant require to be replaced 
pened чеки for Re TIO and tbe work it fa 


Мпа) repair such aa white sashing, Booring and 
slestering are doce every yest friorto the annual ear 
fmtiral by the eustodisne 


ты» was repaired daring 1510-1911 at a eost of Rs, 16. 


“Thus han toon sevontly төргө and i pow In fair prtocr 


| 


DEDI EQUO "MC енклаве р а АЕР Ын, 
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- Report on the condition of ancient monuments 


Number in ‘ | 
„ | the printed А 
5 list or 
E | аабеедпеп! 
E |Government) District, Тайак. Vilage. Name of monoment. ' Date of 
Order inspection, 
9 | ssnotioning eg 
ЈЕ | the inclosion s.m | 
= of the 
monument. | 
1 2 3 4 5 5 | 
119 187  |Incbinopoly , Karár — .. — +. | Tandósi .. =. | Rock-ent carvings | 25th Mar, 1911, 
i represent Baága- 
i тадћабтао kud 
Narayansdvami 
with inscriptions, 
120 189 IMalabsr ++ | Calica T •. | Beypore s, «+ | Siva temple .. PEE ET 
n 
121 190 Do. zi Do. .. .. Do .. .. | Old fort ‘ee we] 7% so 
122 191 De. « Do. .. «> | Cherurannue ae Nartranvanrthi ten. | 1 p „ 
; ple. 
123 212 Do. .. | Kottayam .. +s | Tellicherry .. | Fort .. x: И а 
ri 213 Do. ,, {Palghat .. .. | Agathaithara .. | Ancient temple — Ll ath Ap n 
135 p Do. Do. ..  ..jRawacheri.. — .. | Temple s -so PI 
125 215 Do. Do. .. 4.) Pallavor .. .. Siva tem б, 2 ови Е 
127 216 Ро. Do. ,, .. | Palghat .. ++ | Ancient Jain temple sth yp » 
128 217 Do. .. Do. .. o De .. alot .. .. mM” » 
129 218 По. oe D» .. d Thinarai |, ++ | Xevara templo .. | 5th 
180 79 ва 2 Do. По 2 | Mhiravslatticr  :: | Bhagavathi temple :: | db po^ 
13 420 Do. Do. ..  ..|Vadakkamweri — ,.|&ivatemple .. — .. | 18th , 
13 2 Do. Ponuáni .Q|Cbabser .. ;: | Two ancient Syris » 
pat 9 yran |126 o, + 
183 222 Do | ро... Тобу .. 4.) An ancient Syrin ЛЬ м > 
church. 
134 223 Do. .. | Walavanad «+ | Kovor .. .. Krishnamurti temple. 9t „он 
135 24 De. ..| Pe ‚ ..| Do M Rennaivaruevami ов » 
я temple. 
136 226 па ха. | Coonoor .. .. | Hollikaldrag cl Fort, n, а , 
187 219 North | Arcot .. 0 | Arcot, c+ ve [Delhigeta „, ‚уйымы. » 
~ 138 230 Do. Do. .. ee | Kulamandal ++ | Vishnu temple at | loth ^ 
122 281 Do. Do. +e ++ | Mamandor ‚. | Rockett eave soulp- | 10th | 
fares and inacrip- AN E 
10 | 23 Do, Doe... .. Nammpeayam | на 
. yam, кэн eaves в po „1 
за 785 Ds; Do sat МАЕ о Baradwajesvara tem- | MR Fab. n 
142 23 ро, : Do. 0. Vetanarsyana Perm-|nth 4, w 
us 135 Do. ! Do. Patchapandara Rock oat рн ив Mar. p 
malar T 
m| то | mom c DB. ШЫПЫ, mms w 
E * parum „. | Bribadambat temple. | &th APL и 
ue = ро. Do. LP Do. .. | Kanakagersérare ee : 
temple. m 
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selected for conservation for the year 1910-1911 — соя. 


Nine nd desi ignation „нан К Repairs carried out daring past threo yeare, the 
E ans ere. ris teat present condition and any repaira епа ке. 
Dead quarters XM required, with probable cost. 
8 9 10 n 
T " 
SabConductor P.H. | 1912-1910. | In faw order. A compound wall recently bnilt, nothing 
England Sub-D- farther needed at preeent, 
sional  Ofioer, 
Erode. 
Е К * ‚. | Boing kept in fair condition by ће owner and no conser- 
M UA. unde: enses бов from tbe publio funds їз necessary 
тату Upper Subar- 
dinate, Саноо}. РА de Nonus 
р. 2 ++ | fa good onder and well kept by the custodian and no con- | tho recom- 
р Е 
‘Annual repairs average Rs. 100, a to поті неве f the Pabli 
Висина A. G. 1005 e оох башне Be, 40 sanctioned but not | Worm 
Gusset executed for want of fonds. Condition fair Department 
M.E Ry. У. Venkata- У: No measure of conservation is necessary. should be 
woryanarsyana Sar- Ц le 
ma, Orerwer, 2nd AR. 
gnide, Palghat, К Dos 
De. г. De 
о, 
Do Last yonr «| Animal maintenance estimate for Ra, 290 will be subrat- 
Di No moasnre of conservation ie necessary. 
Do: 5 Do. 
| Ре є 72 years | One De. faic condition and the other has two cracks on 
ACE. C. R. Viger | Ало 2 year | alls About Rs 10 wall соп for repare 
porary, Upper Xub- 
Sranie | шаг. моі known —.. | No measare of conservation за necessary. 
M.R.Ry. R. Venkata. | Last year» | Te fair order. 
тапа “Alvar, Tom- 
рота: r Bul 
ordinate, шр: 
тат, 
P Do. Not known .. | Ја ruins, ta eat am 


Sergeant. T. Grant, 
Saperewor, — 2nd 
grade. 


M.R.Ry. L. D. Rama- 
chanin _ Alyar, 
Dri пива. 


Vo, 


Do. 


Do, 

M.R.Ry. K. R. Bobras 
талда т, 
Overscer, Ры" 


» 7 


November 1910.. 


1805-1909 .. 


Not known + 


Do. .. 
ро, .. 
Do. .. 
De. EE 
Do. .. 
Ро. А 

Do. m 
Do. . 


‘The parapet wall to steps leading ap 
Ort he fort reqaires & httlo repar. This being of rough 
Stone packing only withoot а coping frequently gets 
stone раш through the heavy rains experienced up 
idle droog and some of these stones get dislodged. 
aparra corre oat during Jast year ocnsistod of clear 


e jangle and undergrowth from path around tho 


fort. 
In good order. 


Fort in fair order. 


mendation 
of the Publio 
Works 
Department 
sboul2 be 
stated 

А.Б. 


Do 


Do. 


order Slight repairs to Boor and compound 


та 
wall аге require? 
In good order. 


Do. 


Vo. te for Ба. 1,260 has 
Is in meel of repairs. Ай ӨШИ ЧЫ for execution. 


been sanctioned код sent to 


{айва for some length. 
Northen Benda e арша wal be prepared end 
aubmitted shortly. 


ee 


АЛЕ oem Ив 
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Report on the condition of ancient monuments 


РЕ НЕ ت س‎ 


Number in 


the printed 
Jat or а 
. | enbsequent iat 
Е Government District, Talok. + Village. Nome of monument, | омео, | 
ror 
8 sanctioning 
X ithe Inclusion 
я of the 
$ | monument, 
1 2 3 4 b 8 7 
7 os | Chandragiri „. | Tirupati... ++ | Two geperams on the} 3rd Api. 1911. 
Ww зар Съни... | Сати i Tirupati Ше (large 
gepuram at the foot 
of the hills—Gali 
gopuram at the 
в, 1 жа 
ЧАР, Do. ..| De + a. | Brinvasaperams! ао = 
ЗВ EN Е temple? 
e id. Do. ++ | Chandragiri —— „. | Fort with ita buildings | 17th Mar. » 
E " Da onthe hill and the 
Jower one with tho 
T Raine = Sth Ji 
. m Do. 'immapuram ++ | Ruined temple опе | 2 an. и 
a 28 > ° i mie east of Chan 
dragiri, 
151 ги Do. „| Chittoor ..  ..|Erukampet ve | Perumal temple — „, | ОЪ Feb. s 


15 245 ро. ..| De e edMepdi .. s. | Somanadatomple ..| 9th мо» 


Do. s+] De +e oe | Do. 002 +. | Cholera temple ..| 9th n » 
за | ш | De L| ве ПО VeHesu! 0 SEAM rare temple р E on on 
poscriptions on the 
ille. 
15 248 Do | Do ve we Do. = Subrameniasrami hoy on 
emple, * 
156 | _ 240 | North Arcot) Gudiysttam — .. | Tirovelltm чит eth Маг. » 
em 
1 ро. Рот .. 0. | Ganganatior Gangeávata templo”, m 
за Do: [№ 12: | Tirumelal Jain ток caves, | 7th Api. 2011. 
soulpturea and 
mangapame — with 
aintings and 
inscriptions. 
169 254 Do. Do. m «+ | Padaved .. ++ | Hanumartemple .. | 24th Маг. о» 
160 267 De. Tirattani e — .. | Tiruttani 4, — .. | Templo of Sabra-]1sth Feb. » 
manya, 
161 258 Do. Vellore — .. — ..|Abdnlapuram =, | Abdul Mahal «| 25th Маг. и 
162 259 Do. Do. n ed Né. .. Bamatwaci temple ..| 28th „оп 
163 280 Do. Do So ae [Vellore < V. |Том .. ,, „| н 
164 281 Do. Do. “® 0| Dow ++ ++ | Jalekantedvara temple | sist, 6 |! 
т 
165 262 Do. Vo. 4. .. | Varinfiparam | Margasnkayosvare Qnd 4р2. 1011 
Е temple. 
166 263 Ро. ..| Do. ++ +» Veppenpatis „| Siva temple s, [4th Маг. n 
m 263 А Do, ..| Do ++ e | Sholepurem. .. Do. og | 2204 Novy 
1910. 
163 264 Do. ..| Wallajapet. ee | Mahondravadi .. Monolithia — roek-eut | 18th Мат, 1911. 
temples. 
м 245 Do. .. Do. .. — ..| Bkolingher “ Narasizahatwami tem- 2th Feb. v 
ple. 
170 288 Be sj о. .. zb Ros oe | Neohiar tempted oath n n 


++ ee | Padmapuram temple. | 16th м 


* On enquiries made of the ryote there is now no such temple in the 
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selocted for consorvation for the yesr 1910-1911—cont. 


preter a When the monu. Repaire carried out daring past thee years, 
1 ‘mont was Jas e prosent oondition end an) 
with bead quarters sepaired, Pegal sth provable sort ни 


station. 


8 Ы t- 16 nm 


M.R.Ry. М. Rama. | Not known — .. | @братат at entrance is overgrown with plants which 


већа Aiyar, Over- ‘will have to be cleared urgently. Cracked at the jono- 
веет, Chittoor. tion of убратат with the wall, Pub-Divisional officer has 
teen asked to submit estimate, Setond рбрутота ia in 
good order. 
Do. Do. „. | In good order, Plants are sprouting on the outer wall 
‘here and there. Attention of tewple authorities is 
drawn to this, 


Conductor @. Ж. | 1910-1911 ..| Petty repairs executed to Маћа] Queen's palace, mud 
Brand, Bub-Divi- palace vegetation removed To keep the structures in 


sional officer, good order Rs. 300 will bo required annually, 
Vellore 
Da. ..| Vegetation cleared, Baildingis in reins Nothing ean 


Te done except perhaps a wall round the топа 
Bergesnt Н,  W.|Notknown  .. 1n fair condition, 

Tailor, Bupervivor, 
Ranipet. 

1909-1910 „e | Fair. Repsirt under execution. 


Do. Do. ..] Good. Hepaira recently completed. 
* Do. Not known .. | In fair condition. 
Do. Do. .. Do. 
Do. Do. ^, | Qood. 
м. к sot ада. | In good order. Some repaira to the gate and compound 
Вр; в.в. хта lÎ аге required and an estimate will te propared and 
Overseer, Polar. submitted, 


‘The oatatone dome over the ido? is damaged end requires 
Dos > s+ | The ор dome от ТЫ bet бавило ово 


snd work w1)? be carried out when funds teoome ата) - 


able, |. 
Bergeant Н, 8.) Ро. ‚. | Ла good condition. 
Taylor, Bupervisor, . 
MR Ву, B, Krishna | Do. .. | She wing near the road and on the sooth is in ruins, 
wari ‘Alger, 
Supervisor, te 
foor. 
Conductor J. Е, | 1910-1901 .. | In good order. 
rand,  Bab-Diti- 
tional officer, 
ba Do. About Ка. 400 will be regvired annually io maintain the 
n d ++ | 7 atraotare in good order. 
Conductor J. Е. Do. ..|ingoodorder. About Ha. 300 will be required annually 
Brand, Sub-Diri- for maintenance 
р сет, В 
Ew repsirs good i d manta- 
м. - i "P order The small убритат in rear an 
а Бу 8. bec ме done. | by side of 1t requires repair. 
Mente i i Tho bailding i» ın great danger and | The Collector 
M d dune A У ар Ао of в part of at will is requested 
К 8 x i a ч 
ons officer, Save it. Cost will be very greet ИҢЕ "us 
ix is sanctioned for repairs. Work nance ас, 
а Turis Fe prp "ut when fonde Daomp available. Correct | report. 
pame is Sholsvaram. AR 
ALEBy. Назотер- | Not known — «, | Good order 
tha Rao, Orerseer, 
pet. £ A 
ot ОН. 6. РА In fair condition. 
Taylor, Supervisor, 
Banspet. ae ۴ 
D AN in тыла may be omitted from this Nist- 


Mage ingen by Wie name. This may te omitted from the Hist. 
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Report on the condition of ancient monuments 


= —— 
Number in 
the printed 
fist or 
НЕЕ с Date of 
2 ‘Onder District. Taluk. Village. Name of monument. | ;зраеноп. 
я sanctioning 
 {theinclusion 
4 of the 
= monument. 
1 3 s | n [ 5 6 1 
m 269 North Areot.] Wallajapet ++ | Sboliagher 21th Feb. 2911. 
пз 269 ро. Doe e € oe n ЕТ p ow 
5 Shotinghur tank. | 
74 370 Do. Wandiwasb ++ | Siyamadgalam .. | Rock-eot temple and | 22n Jan. и 
scalptures. 
175 п 1 De Ро. =. | eram temple m. ' 28th Маг. wy 
116 272 Do. Ро. .. - | Wandiwah Fo . „ „0м o0» 
17 273 Salem  ..| Rrishnagiri uc өг «РН ом .. Q[6thAp. e 
31% 215 | Trichino. | Namakkal.. — .. | Халак ++ | Fort and buildings on | 30 Маг. о 
poly. the bill. 
Н 
09 mno | Belen | Тїєзө Ма ,, |Setharidrag [Рой апа temple on | Fh Мы. n 
the bill. 
| | | ۰ 
p Routh Кһагұоі | Betal бес path 
2 Ceara. | Боно... .2|miKe e 
| | 
| и 
nmi 2:9 Do. Do. | Нож га a 
з 280 Do. Mangalore jeu Н ior police авот ны n м 
| й КУ 
| | ЧА fne carvings 
m| E Pe Б Mese Саар, Û eb Ма e 
р | | 
i 
| m Mm , Ге eb M АЯ ө шї Jaa. é 
mwi umb ef 
р : ' ари 3 
m| s ~ о, m ИМИ... Ou Jus Fass Tan рии мы, и 
| b» the tamte at the; 
а De aia тема. i 
м, m т р. р Your ss dala maree, M feu S 
n 1 ка Une dein 
wy m De ен Коми , «dla vate, ea ЊЕ Пана 
w, m та m : Bel а пате p 
. diranta = 
и т * гь 1 De . Hessel Orm! " 
ји tr їз бурне обуће dan пе Съ АН u 
"dac "n 
i ze el el 5 3154 Mar. 
ИН n Te | 


| tee 


(РАИ 


e siisay س‎ 


| 


——— ————À MÀ 
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reelected for conservation for the year 1916-1911—cont. 


Name and designati ‘When the Р 5, > 
of Iuspeting oficer | топон Repairs carried ont daring past three years, tho 
with bend-quartera was fast Present condition and any repaire Remarks. 
pape puel. required, with probable cort. 
8 Li 10 n 
Sergeant Н. 8. “~ In fair condition. 
‘Taylor, Supervisor, 
Banipet. 
Do. 1909-1910 ^» | In good сова ов. 
МЕВу. М. 5. Bub š Fair. An estimate of Ва. 650 has been sanctioned and 
Tamamya Alvar, will now be carried ont. 
Overseer, Wandi- 
wash, 
Do. 1009-1910 .. | In good condition. 
Do. шо... p». | 
МЕЉу. W. В. | 1907-1908 „. | The fort was completely repaired іп 1907-1908, No 
Bashyam Aiyangar, repairs are necessary at prevent аз it is in good condis 


Overseer, Tirappat- 


г, 

M.R.Ry, Р, М. Sane 
kararamaawami 
diyar, — Overwer, 
Матка). 


MORI, B. Seshadri 
‘Aiyar, Overseer, 
lem, 


Mr, S. Saldanha, Eud- 


Engineer, Mangs- 
lore. 


Do. 
MORI. 6. Srini- 
‘vasachari, Overseer, 


сар 


Mz, B, Saldanha, Sab- 
Engineer, Manga- 
оте. 


Do. 


М.н.ву. О. Srni- 
‘vasachari, Overseer, 
Хар 


November 1910.. 


March 1911 


1910-1911 


"Not known 


1905 .. 


hon. 


Only petty repairs were earned out during the lant three 
ПАЧУ following works are required = 
) А gate. 
8 Petty repairs in restoring tho masonry copings 
fallen down. 
(3) Clearing vegetation. 
{41 Хај to the terrace of the temple at top of the 


(9 Baking the email tanks water-tight and clearing 


Approximate coet of the above works, Hs 860. In otber 
respects the fort and buildmgs are ın good condition. 
Props have been erected under dangerous cracked lintels 

in the préidram of Varadarejsswacortemple, Prickly- 

and bushes on tho bastan walls xere removed. 
teps were repaired and parapets provided in dangerous 
laces. 
The monument 15 in fair condition, 
‘The following works are reqmred :— 

Props are urgently required un ten more places in the 
temple gráfram ‘Chere s still mach clearing of 
bushes and jungle to be dane on the bastian walla, 
Steps require repairs. Approxunate cost, Ra. 500 

‘The rebuilding of the farther portion of the rampart walle 

‘and bastians вод removal of wild growth inside the 

fort. In fur condition. Some more portions of the 

walls Lave to be rebuilt at а eost of Ез, 600. 


In good condition. 

Мо repairs have been done within the past three years. 
"The buildmg known вз the '' old mst! 4" hay fallen. 
down and that known at '* new matham" isin good 


condition. 
‘The rafters and reepere of the тоо! of the dater enclosure 


j| the templo are mostly decayea and ап estimate for 
тера "hei е same amounting to Ба, 1,570 is sano. 
toned. 
Peopal trees aro growing on the rampart walls Tho 
Tope are all worn out and require renewal. The ende 
Gf abe rampart parapets аге cracked. Cost of repaire, 


. 150 
Na 150 adition good, bat weeds sre overgrown on 
‘many of the pillars on the tombs 


Present condition good. 


ро. 

рә. 

Do 
Repairs to the bestane were done by the temple antbor- 
"Dus. Tho preent condition of the monument is good. 
‘The wall of the fort are falling down especially brick 


he Tis and trees are overgrown on зару Portions of the 
Fort walls. 


po ا‎ = 
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Report on the condition of ancient monuments 


Number In 
the printed 
list or 
rs gabeeqnent, . Date ot 
i Government) District. Talak. Village. Name of monument, | решо, 
= sanctioning 
Я № inelusion 
Я of the 
$ | monument. 
1 1 з 4 5 в 7 
192 351 | Tenjore .. | Kumbakénam .. | Kumbakénam — .. | Kasivisvanstha- dth Apl. 1911. 
arami temple, 
193 352 Ро... Do. .. Do. = Eombaswaraswami aus 
le. 
194 3% То... Do. = Ро. 2 Pies аш dh o, 
temp) 
195 зи То... Do. 5 Ds те Nigrum о а 
emple. 
196 265 о... Do. m Do. .. Башат templo s. Soth Маг. , 
197 356 Ро... Do. m Do. +, | Sarangepaniswami «| 30th 4, „ 
temple. 
198 367 Do. Do, a Do. +. | Mahamagem tank .. | 30th p p 
199 358 Ро... Do. ^ Do. m Валара таганан 3 o. ow 
imple. 
| зе |n. .| m ..| nm. x: char pint moy о» 
em 
201 360 о... Do. .. Do. m Aalligarjanaawami Gh Apl. ay 
emple. 
202 за Ро... Do. + | Thiravalsnjull , Bwrthavineyaka- dod „он 
Е «тісі temple, 
203 362 Do .. Do + | Therokslithattal ,, да m 
за 363 По. .. Do. ++ | Thireppandal .. мат temple sé m 
205 за п... Do. +. | Tirovisanstiur ., | Birayoganstha. “ 
wami temple, 
tof за | ро „| Do | pe. „калеми " 
tetople. 
207 364 Do, .. Do. ++ | Swamlmalat .. | Витка m 
terapie, 
208 387 Do. .. Do ++ | Ризитгат vo | Lyravatadwarara fth Apt. 1911. 
temple, 
15 Е 2. .. «+ | Tiraridawaruthar, Mebliogav ant „он 
116 89 De, .. +. | Trinqueter 9 meto zi oe | 27th Ма. » 
ЫП 370 De n, 


oe | Мутат +. | Nayernatbsrwam} 
acc ple 


За 


ا ا me‏ — 


^ De, a+ | Vothlar Coi] “| өө 
n" э Do, . FEB .. | табјиневна eon. Vythispathsveant ee 
temple, | 
DTI am De. nj De, se oe] TElengpergur LL a | "e 
f 
m m De ., Те .. Tbe o ilkis For esl wl Bh Apt, CHIT 
ing the greet} 
bemp te. i 
t 
ne nD Ii. те -. | De Ort баре megl 1». 
| 1 поља ens | | 
П 
*| m f 0. P m Ten opus эму Mar wt 
=! 
! | 
і D 1 
1. m + .' 1 eae Feed. по mgr erme ку 
| m Teo da €. PT dor eR [жч < 
1 
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Selected for consorvation for the year 1910~1911—cont. 


Namo and designation When th У А 
ор ат А Repairs carried ont dariog past three years, tho 
with bead. р condition and zay repsira Remarks, 
a exe hat! теге, with probablo сон, d 
8 9 10 m 
M.RRy. O. М. Бчъга- | Not known — .. | Priezts,— No repaire done during tho past three years, but 
mania iyar, yepairs are nece@ary and estimate will be made ouf. 
Supervisor, Puhho 
Works Department, 
Kumbakénam. 
Do. Do. .. | Provate.—Bome repaire done by privato ebantiss, 
A у 
Repairs are beng done по 
Do. Do. ..| Frreate.—No repairs Estimate for repairs will be pre- 
red being necessary, 
Do. Da, ‚. | Private —Repuir estimate for Rs 2,200 is sanctioned and 
will be worked ont daring 1911-12. 
Do. Do. .. | Prvate—Repairs for Ra, 426 sanctioned and will be 
worked out during 1911-12. Д 
Do. Do. .. | наи Estimate ior Re. 6,400 tanctioned and боје 
contribution colleotet, Work will bo started early, 
Do. 3 yeara back .. | Private Repairs being carriod out by private chantiee, 
No need for Government to репа any money on 2t, 
Do. Notknown _ +. | Frisate—Repaurs for Rs 1,900 sanctioned and will be 
exeouted doring 1911-12. у 
Do. ET Prat Being repaired by private charities, Boat osti- 
mate for rej ita submitted Probable cost Ra, 1,600. 
Do, Not known +. | Frevate.—Repairs required. Estimate will be submitted. 
Do. Do. ‚. | Prevate.—Repair estimate will bo sent ın after inspection. 
Probable cost Ба, 2,200 
. Do. . | Private.—Estimate Rs. 700 sanctioned for repair and 
will be worked out doring 1911-12. 
e Da. ve | Frieatt—In good condition being mmsiutamed by the 
Matt, 
Do. .. | Private, —In good condition. 
. ‚. | Вина, — Estimate for repairs sanctioned for Re. 670 and 
Ps will be executed dumme 1911-32. s tho tempi 
ji aired Private, and improvements to the temple sre 
set ин а done by азон Cette Ы 
МЕ Ву, © „a | £rieate.-—Nothing done for the past three . Repairs 
ВН муа киел ау and into will Be ешын" 
Sapervisor, Fablo 
Works Doyarimont, 
um bakénam А 
У i i .~-Nattukotta: Chetties aro doing repairs to thin 
Py Забо repaired ,. | PEI and во no estimate sobuxtted, s 
Do, Gorerament Ropes estimate for Ra. 6,560 sanctioned 
` t and work will be commenced shortly. 
"к Under repais „ù | Frisate.—-Nattakottar Chetties ате doing терийг now, 
„Та good gondition. Elight vegetation to b 
oy Not known 2 Pan do Fhe tenple ‘karge of the Matt. © 9 
Prerate,—In good vondi Pointing in patebes is 
ы Lane ‘required. bome cracks im ‘Mabamantapam sre noticed 
Vegetation to be cleared in tank, mantapam and 
compound wall 
Prisate—-Thoroughly ronewed by the Chettigs and man- 
5 Т ete them. 
as | Government —¥astimate (от farther repairs are being sent 
ИЯ тая MEE "p for sanction. Probable сом Ha. 6,000 А 
Supervisor, Publio à 
Works Department, 
воть. 5 поп of атай plante on th 
Bs, пао. ~ РВ gradation ot etr oe лы 
toTSigetation on the onter goparam as it gill injure 
Ы the masonry. = 
M.R.Ry. А. Srinivas | Under repare .. пива Repair estimate Ka, 70, worked озї до 1910-11. | 
Bastnar, Seb-Engi- 
тот, Pabho Works 
Department, Tan- 
s i ot known ù | Prenat. No repairs needed. 
Do. Do. xs Der 
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saelected for conservation for tho year 1910-1911 —сопё 


' 

Name and designation | yy А : А 

otInapecting officer миа the Fann Repaira carried ont daring pat three years, the 
“th Perd ns ос ment was Јак present condition and any repairs Remarks, 

са аи repaired, required, with probable coat. 

9 10 [| "m 
m— 

M.R.Ry, P. Subra-| хы .. | Repaired ın 1910-11 and je in good condition, 
maniya Alyar, Babe 
Гауанопа!-овеог, 

Manndrgudi. 

м.в.8у. У. Р, | 1908-1909 .. | Repaired їп 1010-11. A portion of the compound wall 
Eambasiv, Aiyar, has fallen down. This requires rebuilding and patch 
Отеп, Nega- plastering, About Ra. 580 mey be required. 

‘patam. 

Do. Not known _ .. | Repaired in 1910-11. No repairs necessary, 

M.R.Ry, R, Sundae Do, .. | The temple ів in a far condition ; bat tho following 
таш Ађуат, Bub- repairs aro necossary :— (1) Nataraya or Sabha Manta» 
Divisional-oficer, pam near tha western tower of tbe tomple: ‘This hall 
Negapatam, deserves to bo presorved ав a monument of the old 

architecture This ball isin a neglected atate and does 
not spear to havo been used for the Jast 10 or 13 years, 
"Ттева are allowed to grow and brick masonry are 
allowed to weather away (2) 1,000-pillared mantapam 
‘This isa big hall on stone pillars deservea to be preserved 
‘Trees ato allowed to grow.  Repure in the shape of 
balding wp of fallen portions, plastering, eto., aro 
П necessary. The hall is teing converted into several 
? + | number ‘rooms which may be prevented. (3) Eantern 
' tower. A portion of the wall at the bass hae been Jeft 
unfinished, This looks unsightly and may be mede up. 
(0 Northem tower: The timber work requires 
immediate attention. (5) Kitchen and atore-roome: 
This je їп a neglected state. This alo requires 
immediate attention. (6) Tho well close by is being 
“filled in by the falling of the side walls, This also 
requires горам. 
General—Trece and shrubs aro allowed to grow here and 
there on the walls and turrets. These may be removed, 

M.R.Ry, У. P... e| The domeand floonng require patch тера. An esti- 
Sambasiv, — Alyar, mate for Rs. 290 bas been sanetioned in Supenntend- 
Overwor, — Nega- ing Engineer's Мо, 297-N Q., datad 12th April 1911. 
Patan. 

` Do. Ml .. «+ | In good condition, No repaira ато песемату .. 

M.R.Ry, P. Bobra- | Not known <. |'Theimner compound wall is cracked in several places ; 
mania Aiyar, Sab- may be ropaired ata cost of Ка. 5,000. Ono Nattu- 
Divislonal-officer, kotta: Chetty bas undertaken to rebuild tbe whole 
Mannérgads, temple at an estimated cost of two lakhs and more and 

kae commenced work. 

MGRBy V. Р. Do. ++ | та оса condition. No repairs necessary EON 
Bambasiva — Aiyar, 

Overseer, Nega- 
Patam Р . 

MEHy м. K, m Repairs ате always in progress throughout the, year by 
Gopala Alyanger, the temple snthonties and private parte The cast 
Overseer, Габак" tido parapet wall of the tank ın the temple has fallon 
kótsi ^ down T 1s maid that the temple authorities have 

allotted Rs. 30,000 for its repairs. 

+ 
ALRIRy, P. Беђа-| MZ .. s | The portion selected for conservation was терайей iu 

ШЕРА pon Bub- 1910-11 and is in good condition. 

Divisional ofücer, 
ancárgadi. 

м. a. | No trace of the outside fort walla зе агер, as all have been 
Са ANE. m No trae Mod aui the materala perbeps sold an auchan, 

No repairs are necessary except e Siva lain 
cin feme No RERUM AE ош, to be m charge of Government 
i im plastering to the mner walls of the column 
Dos Bre зе] На. аа ordinary plastering to the inner rooms 
0110 the colamn are necessary. May cost about 

Ra. 1,000. 
jes to the extent of Rs. 500 1а setting right the 

А 

| may Upper Subosli- required baro been vstimstod for and incladed in the 

gate mth heads estimate for Be 12,209 sabmitted recently, 

„| qsarters at Тапф- 

ome 
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for conservation for the year 1910-1911 — cont. 


Name and designation | © When the А 
of Inspecting officer monu- Repairs carried out during past three years, the 
with bead-quarters | ment was last present condition and any repairs Remarka, 
station. repaired. required, with probable cost. : 
8 9 ` 10 11 
| 
М. Mahomed Sıkan- | 1910 . — ..| (1) In one granary cracks were closed and is i 
der Sahib, Tempo- order. In the other th od зой ie in, good 
vary Upper Sabor- owns 9 other tbe domed «шс Ban‘ telles 
diaate with head- 
quarters at Tindi- 
vanam, 
Do. о... | (2) In good order. 
Do. Do, .. «+ | (3) Fallen walle were rebuilt and arch 
Маа, лааш гта, ааа, и ЊЕ E 
estimates submitted recently for Rs, 12,200, 
Do. 1909  .. ae | (4) Cracks closed aad js in good order. d 
Do. Do. «++ | (6) In good order. 
Do. Do. .. .. | (6) Petty repairs such as closing crack: 
РАН Jone and isin good order. | end plastering 
Do, лоо... | (7) Ров m cracks and plastering with tinted chonam 
with grouting were done and 18 in good order. 
Do. Do. .. s+ | (I) Cloung oracks wero done and ато in good order. 
De. Beo no таво onder. Ы = 
ро. Do e је Do 
Do. Do .. .. | (8) Cracks in the ceilings мете closed, A portion of the 
terrace was repaired. — Necessary repairs are 
[айе in the estimate submitted recently for 
ks 12,200. 
. . m .. |(5) Floor wae teplastered An estimate f ii 
Be xi (5) Floor ы valla bas been included in the estimate 
А recently submitted. 
Do. Do e vu | 4.—(1) 15 tho estizate recently вођама for Ra, 12,200, 
тотоп bas been made for closing cracks їп the 
ceiling. 
рә, 1908 .. a. | (2 Cracka ın walle wore closed and ia in fair order. i 
ро ме noL КЕИ pointing were done, Bteps were 
к LB rebee renewed #04 fe in fair order, 
3». p. e «| төрм. 
ро. pa .. we |(8) In good order. 
Do. po .. | F —U) In good order | 
1 ax | УуөкмаЧоп was removed. In good order 
ре. Poe NA а з) In the estimate recently Жан for Re. 12,200, 
- ри Ји mada for closing eruka and пе | 
{о arches. 
= Thee imate recently ачмай for Ra. 12,200, 
Be: Pew se unions їз axde for Tepairtog the entrance end 
terrace 
P pe o d) Sm were cloned Vegetation removed [а good 
| order 
De о... |) Ет wen resid sod erneta ceed. Ја fair erter 
паек agen e fert of bitoria) даров 
Eseestivo Er glneer.. fans e e Tone УТД vers рат from tbe vals 
2 1 et Ко “The fcri ty im tad erder ant 
grown with prakly peer ard р Ба tered 


ا س | 


Mr Sod aoi 4371 February 311. 


SJ. W, Pismmer on 
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Report on the condition of ancient monument? 


Number in 
the printed 
list or 
ы subsequent 
Date of 
i Government District. Taluk. Village. Name of monument. inspection. 
8 | sanctioning . 
5 |the inclasion 
= of the 
$ | monnment. 
АЕ 
i 3 3 4 5 6 7 
237 319 | Майга .. | Madras .. — ..| Madras... JOM Town wall {8th Маг. 191. 
ma 330 Do. se| Dos a ..| De .. ,. | Cornwallis memori {4th n n 
229 290 | Chinglepat. | Chingleput .. | Arapakam ve | Jain images... | 16th Ар. „ 
240 291 Do. Do. e] Do. ss ++ Sivatemple ,. „. |153 s » 
за 292 Do. Ре. ++ | Chonglepnt . | “Thermahsl" used |86 p о» 
аз eub-jarl within 
the formatory 
School, 
242 294 Do. Do. ~~ | Orakedam .. 0. Vademaiinvarar tom- | 18 Јап. » 
ple. 
“з 297 Do. Do. ++ | Tirnkalikondram .. | Orukalmantapam .. | 2166 Мот. » 
ч 319 Do. Madurantakam .. | Rodamalsiputhur,. | Cromlecks in and out | 25th „он 
0f the forest reserve. 
at the foot of 
Parambeir Hills. 
245 320 De. Do. .. | Perumbai .. Tandametvar temple, [26th 5, ы 
246 300 Do. Conjeveram .. | Thenneri .. — ., Largo Biva temple ,. |20 Apl „ 
247 801 Do. Do. sej Бе... – .. | Lester Biva temple .. | 20th p o 
218 301 Do. Do. ++ | Conjeeveram «+ | Aivavateswars temple, | 3rd Jan. p 
219 303 Do, De. .. Do. ++ | Jvarabereswxra teme Î 4th p n 
ple. 
260 304 Do. Do E Do. ++ | Kailasanatha temple, [4th „  » |, 
251 305 Do Do. Sv. Do. E Tirsporantakeévara. ма p Ш 
252 306 Do. Do. РА По. РА Ra ain tome 18th АР, » 
253 307 Do. Do E Do. " Квинт tom- 19th ,,— 
204 308 De, То, m Do. TE à апрабтеги tem-| 13th Mar. ve 
ans 309 De. По. se Do. e Varatarsjeperamtl ath Jen. н 
temple, 
ETT 210 De. Ds, P Do. ++] Muktedvara temple .. [3rd p v 
as] m Do. Do. ж. Do. +- | Уа калјарсто са] за n ” 
temple, 
+- | Breeperumbuder Bedapareewerar 26th Feb. v 
temple, 
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+golected for conservation for the year 1910-1911—cont, 


‘Name and designation 
of Inspecting officer 


When the monu- 
ment was last 


Верага carried oat during past three year 


Remarks, 


with head: A present condition and any repairs required, 
Po i repaired. with probabla сов — 
i 
M 3 10 и 
Мг. P.D. Enright, | 1909 — .. .. | Bepeired in 1909. Repairenowzequired Cement point- 
M sistant Engineer, ing, earth filling, turfiag, etc. Probable rost, Re. 300 
Do. 1908 .. .. | Repaired 101908. Repairs now required — Colour wash- 
lug, painting and reworal of overgrown vegetation. 
Probable cost, Rs, 40. 
ALR.Ry. L. B. бар. Мо — 0 | Good, 
tharishi Ayat, т 
eor, — Uttara- 
хое гот section. 
To. P Villagers have removed the front verandah by Јуте y 
stone beams for terrace, Plastering, concrete and 
cornice all round are required. Probable cost, Из. 123. 
M.R.Ry. А. Raghu- Gis Estimate sent for general repairs under disposal. 
naiba Aiyar, Tem- The sab-ja1 has now been removed from the bulding. 
porary Upper Sub- 
омно, Chingle- 
put 
Do. No 2... | Estimate under disposal. 
Repairs are necessary to the gopuram terrace and the 
‘walle which bave cracked or bulged out 
Do. e Good order, 
М.К.Ку. М. P. Vie ssx Do. 
MA nn 
еро т 
Subordinate, међа: 
rentakam, : 
Do. "e Estimate for necessary repairs eanetionedin Reg. No. TT 
of 1905-10 for Hs. 1,280 Will be pat їп band 
i 1 € me are available Punir qe ака. 
„В.Ву. В. Brit 1 o. .. | In good condition, Nothing із needed a$ present. 
jo dad | 1909-1 Inspected Ту the Executive Engineer. 
Совјеететаш, В 
.. | The temple ia ın roms with wide cracka in walle and an 
De. Met repaired, estimate has been prepared for Ke 1,300. 
Tnepected by the Execative Engineer. 
Do. 1905-08 .. „. | In fair condition Nothing is needed at present. 
Inspected by the Executive Engineer 
Do Qs Jn tad condition. Repairs and demolition were under. 
к taken by private individuale end the progress wi 
stopped by Government, The roo! stones and ро 
of main walls removed by them and the work is at 
standstill. А repair estimate is under disposal, and the 
| temple authonties are not willing to have the repairs 
‘exeeated by Government 
In fair condition, Wanta some petty repairs at a probable 
* 09 1907-08 .. ++) оон of Es, $00. 
рә. 1905-06 .. „a | fn good condition. Nothing is needed. 
Do. То talr oondition Wanta some petty repairs at а cost of 
Do ease De. = 1 
бо, 1919-13) .. .. | Те good сова ов Repaire t ing earticd ent recently р 
De. кәгайг are being | Та good evndition, Nothing is seeded at prewet, | 
D ammi NC 
every yesz from 
Mac tpe 
1904-85 .. — .. | та fair condition. Waniasome petty терет ot « cost of 
Ea. 100. 
1 сасе. Notting le ceeded, repairs having 
De. WOW... a goot ip carried oat. 
T ty the качайте Eegineer. 
repaire at a probable сом of Ee 1%. 
Do. 19646 .. ~ о дат Leeds я 
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Report on the condition of ancient monuments 


Number in 
Too printed 
list or t 
^ &ubsequen' 
i Cro District, Taluk. Village. Name of monument. при 
В | sanctioning 
5 | the inclasion , 
С of the m 
EÀ monument. 
1 2 3 4 | 5 6 7 
359 313 |Chingleput.| Conjeeveram _ .. | Conjeeveram — .. | Vishnu temple — .. | 27th Fob. 1911. 
260 зи Do. Do. .. | Koram .. 2| Pandavaperomat у 204 o " 
templ [; 
261 nt Do. Do. +. | Manimsngalam ., | Old [m with Aw 30th но» 
pidal gepuram. 
282 316 Ро. Do. a Do. .. | Valkuntavanaka- 20th Маг. и 
регата! tomple. 
263 ar Do. Do ++ | Somangalam _,. | Somanatha Siva | 18th „он 
tomple, 
36+ 318 Do. Do, ++ | Triparatikonram „. | Jain temple oe ej Ord dane n 
365 эп рә. Baldepot .. .. | Baidapot 2, |тйге Monnt Rook | 18th Mar. » 
cat cave under 
Church. 
965 323 рә, Do. «sve | Pallavaram +, | Mounde ond prohis | 18th д.” 
Ене sites. on tho 
s. 
207 зн Do. Do ay . Do T Cave jm the Daneba| 28th s n 
we] эн Do. Ре, . 4| m e. | Sire temple at ИС 
ЫШ эк Do. To, ++ s+ | Bt. Thomas Mount, | Croas in the Church on | 28th "on 
P tbe bill. 
310 зл Do. firarallar .. — .. | Kombskam ++ | Romains of bill fort .. 
othe tildes. 
©! . 
m 224 Do, Do. ,. | Tiruvallar., es vitou (esle S oe ПИЋА о» 
Е 1 
` | | 
| | 
i 
M Do. ! 
m n ZEN Марта АП the rock eut end - } 
(Seren Pagodas) atruetura! romaine | 
i a» below, 
! 4 і trpis, | 
(6) Fbors temple  .. | 17h Mar di 
| 
| 
| 
i 
А 


169) Рабина Ча w n 
karset төө 
tanks. 

i (10, ont OD Mente IMS j, 


02 Duwo. "UU НА 


| оу 

üntuun | возећи 4 € 
В [Жар 1 
{ CIB) ен" МЕ - = 


| 
| 
| | 0) ке ef Cette lite uo 
{ О Sempla 1 
і 
t 
| 
H 


—;> › 
Ufdeevrewpe dh a = 
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selected for conservation for the sear 1910-191 1—cont. 


Name and designati: В 
af Tosrecihig oier Wher the Repairs carried ont during past three years, the 
with Head quarters | ornment was Present condition aui апу repairs requitet, Remsrks, 
station. last repaired. with Probable cost. 
= и 
8 9 lo n 


M.R.Ry, S. Srinivasa | Repairs are being | In good condition 
Awat, Overseer, | attended 0 


Conjeeverm. theu and there | 
ћу пећ Dharmas 
Кагаз 
рә, 1907-08 .. — .. | In fair сова ов. 
мећу. А. L. Gna- | 1909-10 .. — .. | Terrace in front was renewed and plastered. Present 
nedhikam Pillai, } condition аз fur.  Gepwram required anderpining 
Overseer. Ређе | Estimate for repainng goporam and rebuilding south 
Works Department, wall of y-randsh із submitted to Superintending Engi. 


meer Jor Rs $80. Inspected by the Executive Engineer. 
E Roots require to be clenrel and walls to ће pointed An 
estimate of Ва, £00 sent to Superintendent of Archaclo 
etl Barve. Inspected by the Exeentive Engineer, 


81. Thomas! Могае 
Do 


sees ^ 4910-11 .. ..| Fieonrg stones repackei. Terrace replastered. Inside 
wallpomteí, Nothing more needed. 
М.Б.Ву. К. Breeni- ‚ө та сова ов. 
тава Алуат, Conjee- : 
легат. | 
ALEOSRy. А Li Sees (боса. Inspected by the Execative Engineer. 


Geansdikam Pillai 
Overseer, — Pabtio 
Works Department, | 


1 | 
атыр шш, Lo | ды. 
| 
| 
To. , өз E 
Do. | ВИТ Вегашз done ми. Estimate for Re 910 for rebuilding: 
orth wall 19 sanctioned. Inspected by the Execotire 
Engineer. 
Do. woke Good. No repairs needed. 


ME Ву. А, К. Rama р wis Historical, 
natayana | Aryar, 
OvorneetTrivellores | c der repairs . | Srekscologion! Repairs to the front portions of Falana- 
: mustapam are being carried out. The building is, vn 
. the whole, in в fax condition. Tbe nerthern wall 

especially at the north-west comer, 13 ont of plomb 
e and requies urgent repairs and also (ће mantapum 
northand west of Ands) SenestAs wbich is ап а very 
dangerous stats One of thestone pillars in front of 
Nammalrar Земной shows mgns of decay and must be 
replaced Repairs to the оог of mantepam round 
Rams Sanoadhi most be attended to. Floonng here 


and there in grakarams needs repair. Re. 500. 


is tto north-west etd. completed 
Mr. В.В. T. Enright, ee- D а _Revetment > 
sista: ineer, derpining porbons in front in progress, The 
т Батон, and CE tim work abandoned as per Superintending 
име» Ergineer'é order n No. 44 С ted 17th November 
. 1910 Inspected by the Executive Engineer 
Та rains Међа kê 
d be dote. 
Do. 1910-11 .. | In good condition. | ‘De 
Do. юэ 5 е рә | то. 
Do. мр2 з Do. рә. 
Do. мо з De | Do, 
No. м о e Do De. 
Do Эй. EC Do. Do. 


и" 


» | Berial number, 


98 


Report on the condition of ancient monuments 


Number in 
he printed 
list оғ. Я 
subeequer! t 
Кы District. Taluk. Village. Name of monument. н 
г 
sanctioning 
е inslusion| 
of the 
monument. | E 
6 1 
1 | з | $ : — 
Pidars temple—cont. 
i it. „| Cbingleput ..| Mababalipuram tor (24) Gaueas temple. | 17th Мах, 1911. 
Chinglepats.| ак: (бетеп Pagodas). : 
(27) Bayals бери-| ПАВ 3s 
таг. 
(84) Iswara temple. | 27th a 
im] Sane Chon- | Ме "y 
(53) Gadgande Nb p 
Mantapan. 
Џ (04) Makunda 17th о» 
' à Nayanar teme 
plo. 
Сати and. sculptures, 
(5) Beven Pidaris, | 17th Mar. 1911. 
one gare and 
tings. 
(1) Mabishasora, Wh p 
rock. 
(15) Копа Мал. | lib „ 
1 dapa, 
(16) Usnished Uv p 
cave. 
(17) Атјапа'а Mb p 
penance. 
(18) Monkey senlp- [37th 4, 
ture, 
| (20) пора Chir... | 11» 
eth. 
d Mb „ 
n, 
вђанег | 17th o, 
| 20 MB n 
} 15) Lampnicha onf 7th о 
took, ~ 
(25) Dharmerajeh's | аль 
Н throne. 
(19) Draopadi'a a 
Took, 
20, Cav» .. E 
31) Бопе coach м 
17) Mabeerrs es У 
36, Lion .. „ 
(37) Drsspeti'a m 
| us s 
| „ 
(0) Се, elatis „ 
USI Arjena'ê и. 
nann Н 
| unde” РАНИЈИ i 
| : stt, илаш" n 
1 t ПРИЧИ | 
| ( | RR | 
i Џ 
| - па H 
| | | Меч Pt 
b | um 
Н 
| } H PT 1 
H H 
i : | | 


Pierrek . ser Mar MS 
+ 


ир pe о зах 


Ч RN НИЧЕ‏ س ی 
a M тате.‏ 
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selected for conservation for the year 1910-1911 —еоне, 


Name and designation | When the Repairs carried out dating past three уема, ta 
with beed-quarters | rae last Present condition and any repairs Remarks, 
station, | repaired. reqnired with probatle cost. 
s і 9 10 Hu 


Ме, R. 8. P, Enright, | №. 


Aseutant Engineer, 
van 
Do. Ћи, 
Do. ки. 
De. ти. 
Do. ха, 
Ро. хи, 
Do. хи. 
юо. жа. 
Г 

ро. хи, 
Do. ML 
Do. Nu. 
ро, ви. 
Ро. ха. 
Do. Хи. 
ро. Xu 

Do. 

Do. 

Do, 

Do. 

Do 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do: 

Do: 

Do. 

Da 
' pe. au. 
De. хи. 
NL 
n p 
хи. 
ў E хе 


In good condition, 


Unfinished structure, 


In good condition, 
Do. 


Do. 
Do. 


Do. 


ро. 


Estimate for Ke. 500 sanctioned in Е, Мо, па, 
ronsed for Rs, 675 за under барона). 
In good condition. 


РУ 


PP SPP 


57 


Do. , 
Unfinished , эп good еспа со. 
In geod condition. 

10. 

Do. 


Do. 


Nothing need bo 
done. 
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Report on the condition of ancient monuments 


Number in 
the printed 
list or 
. | subsequent И 
E |Фотепиаеп& District, Taluk. Village. Namo of monument. ubi. 
E | sanctioning 
Я | the inelusion| 
3 of the 
$ | monument. А 
1 2 a | 4 6 6 7 
Cbingleput. | Chingloput ++ | Mahabalipuram or | (4) Vakayanpatsi ТИВ Mer. 1911. 
(Seren Pagodas). ratha, 
(33) Дафа .. njh у n 
(39) Arjanaa ratha, | n н 
(41) Nabula’s and ТИВ » „ 
Sahadeva's * 
Tathas, 
42) Bhima'sratha .. |116 „ 
43) Dharmarajsb's | 17th s — n 
ratha. 
273 296 Do. Do. ++ |Balevenkuppam .. | Two caves and а 
rook 
(1) Edayanpandal | 17th „ + 
тапдарат. 
(2) Edayun MB ы 
pandal. 
(3) Аббпташава- |17th „ом 
chandra 
Palava 
temple. 
(4) Inscribed With won 
тоске— Я 
Christian 
А remaina. 
274 321 Do, Poner „„  .. | Pulicat , ++ | Dutch cemetery .[12thJan. » 
875 299 Do. Chinglepot ++ | Vayalor .. — „. | Tirapuleswar Фон ple | 23rd Mar. » 
and insoriptions. 
216 295 Do Do. | .. 0.2. | Ruined fort... | roth ы 
Cométery .. QA » 
277 474 — |Tnohino- | Trichinopoly — ..| Bishandarkol , | Tiromorthiswami Uhn о» 
poly. temple, 
ED 475 Do. Do. ++ | Kilapalovor „| Sirs touple with [25th „он 
anaoripti 
ar | ам Do. Мамі...) Konasslam „| Venkatcdwerspernmal | ЗЫ: нов 
n tempio 
280 47 Do Trehinopoly .. | Тама .. „| Siva templa ., faith ном 
| ба] зз Do. | р +-|Tribinopoly | Fort with temple and | 12th АР 
= inscriptini 1911. 
282 479 Deo | De ^ ро, x Nathad «ah mosque. Do. 
1 
ا‎ 480 Do. : Я Nabob's palaco — .. Do. 
1 
+ 41 De > өз eee. Two rook cot caves on 10. 
1 Тпемпор sly rock. 
245 em De. - + po. 
| Thayomansewari 
me idm р == + | Trrappatathorst .. | виз шие .. ° аһ АРТ 
1091). 
` 
| i 
"ит 9 Do. | ne + f Tiraverambor — .. | Eremteawers temple. Em april 
1 I 
29 ass Do - Tirovstlarat . | Jembunatham temple | 16th Marcè 
and rock ineripe| 108. 
Морь, 
H 
| D 
| | 


T These Heme Бата also been fnape.ted by JL Y, Deorarey, EL 
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reelected for conservation for the year 1910-1911--еояё, 


Name and designation 

тої Ing; Dg officer 
with headquarters 

station, 


Мг. R.R Р, Enright 
Ams'aot Engineer, 
Madras, 
Do. 
Do. 


3h. J. B. Mollen, 
Trichinopoly Sub- 
"9 Ратова! offer, 

о. 


М.у, Б. Subra- 
mamya ^ Атум, 
Supervisor, second 

e, Я 

MÊ. спон, 


lricbinopoly Sub- 
сү [9 
по. 


MRRy. V. Ait- 
ужаш Sastri, 
T. W. В, Wo; 
kondan section, 

Mr. J. В, Mullen, 
Bat-Divisional 
cer, Tnchino- 


ly. 

x ir. B pss 
mama йшрет- 
visor, second grade, 
Talgad. 


When the monu- 


ment wan last 
тера 


хи 


Хи 
хі 
хч 


Nil 
w 


Not repaired by 
Pade. Works removed. 
Department. 
Do: Protable cost of repairs Re. 200. In good condition. 

Do. ‘This ia a private temple in Munzi taluk and bas fanda. 
In good condition, but removal of some vegetation 
needed. Ап estimate for Ез. 690 sanctioned in C.R, 
No. 67 of 1910-1011. 

Do. Fonde Ва. 690 allotted in the ourrent year's budget on 
‘the standard hat ‘This temple is reported to have no 
fonds In good condition. 

Ро. Та good condition. 


‘This ја occupied 


the Tabal- 
cutcherry. 


cost of Bs. 


repaired by 

NOME Works 

Department. 
Do. 


Do 


1969-1910 


Repairs carried out duriog past three years, the 
present eondition and any repaire 
required, with probable cost. 


Remarks, 


1n good condition 


Unfinished ; in good condition, An estimate for Re, 70 
ing th ХО, ——— 
for excavating tho ite was sanctioned in R. No, т, 


baa to be worked out in 1911-12, Inspected by 
Executive Engineer , door and cemetery wanted. 


| 


Та goodcondition ., " 
Té need of ie A | 
pected by Execatire En; Я 
"тй. ptm will [gm for removing 
vegetation and trees. | 
Та good order. Estimate will be mbmittet for fixing 


gates. 
In good conditon, but some vegetation on temple to bo 


ender disposal. 


A бане joists of entrance manfapam require renewal but 
there ja no immediate danger. С 
Та good condition ; probable cost of repairs Ба. 200. 


Whitewash for images ronowed. Steps but to upper 
‘cave, In good condition now. 


In good condition. 
The whole of ewmfzpam inside was pulled down and 


‘of the same за being done by Nattak- 
ев Thera заа crack in the hitel stones 


of entrance gípuram. 
SE marked and brought to notice lest year 
‘Tye dnte removed and replaced , the temple 


iie will be addressed Protatle eost of repere 
that was nested, in front of Ammen 

fo be reconstracte: levised estimate 
DIR g0 received from Sob-Divisional oficer, 
IR сыплоро!у, and returned to him with remarks will be 


већом! 
Ка. 500. 
"The мамарет. 


Nothing need 
be done, 


Do. 
Do. 


Do. 
Do. 


Nothing need 


v 
be dono, 


‘ited оп receipt An allotment of Ks. 105 has 
опей in 1911-1912 budget 


X. 1 Cx , Exeontire Engineer, Temporary rank, 


26 


Number in 
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Report on the condition of ancient monuments 


the printed 
Jiet or 
„| subsequent ‘ t 
5 Government District, Talok. Vilage. Name of monument, ин 
B | sanctioning 
5 | the inolusion 
z of the 
d | monument. 
E мы те М. „ега 
1 2 3 + 5 в 7 
289 466 — | Trichino- M Tiruvellarai — ,. | Pundarokaksha 16th Магов 
poly. Perumal temple} 1911. 
with well on the | 
E south- it. 
20 | авт Do. | Trichinopoly — .. | Tmuvanaikaval ., | Small Cho tenple] иң April 
8 of Raya Rajeswara| 1911. 
temple north of 
Jambakeswaram 
temple. 
* 21 488 Do. аук Го, +. | Jambukeswaram бро. 
f temple. 
* 252 489 Do. me Érimngam., — .. | Renganathaswami Do. 
D temple, 
* 293 490 Do. Trichinopoly .. | Samaysparam — .. | Bhoyohwaraswami 23rd March 
temple, 1911, 
* 294 491 Do, Ро. m Do ve} Ancient mto — ., Do. 
295 492 Do. Do. s+] Alampakkam | Sıva tempio 2... | от Marth 
[OIN 
493 Do. Я de з 
296 а Do. Do. «> | Varadarajapernmal Do. 
temple, 
207 494 Do. Do. ++] Samayporam — ., | Matakajitemplo | азва March 
1911. 
498 495 Do. Do. [Tenis .. 4. | Siva templo ,, „| april 
1911. 
299 496 ро. Do. oe | Vi in i 
o Viropatty +... | Jain imago in Арш. |116 Ай 
vasa], 1911. 
300 407 Do. Do. s+] Vellanoor .. —.. Jain image .. „| тв April]. 
1911. 
sor} аз Do. Do. ++ | Theruvedankolam, Siva temple ., — .. | Sth April 
in. 
* ? Do. .. 
202 499 Do Ratnagady ++ | Inscription on anfeat. | vard Marth 
1011. 
* 303 500 Do. ^ Do, =. | Пувкова, - 
Takondan Tiru iren tnd Cholam- [eth Apr 
етра with 1201. 
" po. Véaiytrpitayam .. | а. è 
208 =! p Эмманы | oth April 
ple. М 191. 
05 ©з De. Ре. ve | Near Gi - 
У ны Karevcleppancof) ., oth Apel 
. топ. 
206 03 De De. =. | spake? 
ae ola- | Jaln statues 5: ка СЯ April 


F. Decosrey, Tots 


108 
selected for conservation for the year 1910-1011 —от. 
Name and designation 


Repairs carried out daring past three years, the 


f јавите па of 
with headquarters, present condition and any repairs Remarks, 
Wate: ga, 7480766, with probable cot. 


10 и 


М.у. Б. Subra-| Not repaired by | Ветотај of vegetation bcth in tbe temple and in th 
у Бави. | Pabia Works| well ceeded and alao tome petty тера to the latter. 


per, second grade,| Department. Probable cost of repaire Its. 300. 

Mr, J. S. Mallen, Do. From the entrance of gípwro m severa) stones fallen, 
Sot-Dirhlonal | Пиве frm the боот ot mnfagam in front of shrin 
Offcer, Trichino- : 
poly. l walls Estimate for Re. 225 reei 

Divisional-offcer ie under scrutiny, 
shortly. 
Do. Do. Itis urder repairs; cost of which is borne by Nattn- 
Kottai Chettics. 
Do. Ds. In good condition. 
Do Danng 1909-1910 | Temple in Fe condition, but vegetation to be removed, 
at а cost of} cempozni 11 dressed stones on each side have been 


Ба. 10 for the} taken away and the rough stone in chnoam only 

D remains. Мару g»psincompound wall, Prolwblecoat 
estimate for | of repairs Ra, 2,000. Fonds Ra, 180 provided in the 
repairs tu «ће | current year's budget. 


teroplo. 
Do. Not paired by | Muthuriraswami temple эйе. Main temple in good 
Poble Works! order; but wegen to he removed, Afunfepam in 
Department. front stones fallen ; probablo coet of repairs Its, 690, 
Do, Do. Halt thickness of south wall of mw*fapam in front of 
shrine fallen, Large shrubs growing in the roof, in 


walls and compound wall. rly repairs necessary. 
Probatle cost of repairs Ва. 2,000. Pi ка 
Do. Do. qibe shrine with mesfepom in front leaking all over, to be 


zepeired. Ler, ruhe growing in the top of th» 
yoo! and wall ehosld be removed. Probable cot of 
x sea ty | rir de ot porch in front of temple badly cracked. | These to 
Do. ot тера! ie dome of poi in front of temple ly стао! 680 ђе 
ои Estimate Ва 85 for necessary repas. Је under | attended to 
Department. extension. м “э. +: 
МВ.Ву. Б. Sabra- Do. There is heavy growth of vegetation ia the whole temple 
mania Аїувт, Saper- ‘and it presents an appearance of ulter It needs. ж 
‘visor, second grade, prompt attention and urgent repairs. Probable cost of 
Lalgadi. repairs Ва. 1,000, 
Sub-Condactor J. W., Do. In good contitioa. 


ми Mullen, Do. Та good condition, but face of image ia indistinct owing 
Sub-Dinsional to weather м 
Ofen ‘Tricking: 
poly. Y , 
р front of templo leaks tadly, requires 
Ry. У. Aiya Do. The mantipane in font а am estimata will be submitted 


5 repairs for wi 
shortly. Toads Bs. 100 provided in the 1911-1913 | 


T. W. S. Woyyse 
kondan section 7. budget. | | 
Мг. J. S. Mullen, ро, Та good condition. 
Tricbinodoly, Bob: 
raional Offer. 
И rhon of compound wal of lower mantapam 
T > Upper Potete crowing in all walls, cutstone edging to 
tank fallen for length of 10, vegetation in walls requires: 
wal, Probatle cost of ferui Re 1 
Do. During 1909 to Shrine and тапјарат ba maged an: 
1916 and 1910-| оп upper atorey of entrance ши 
1910 апа ако] compoand wall badiy damaged Dem n 
‘Re, 24 and 313, Rs 1,160 submitted for sanction in office No. 315, 
Teqecrrely m| 8E. dated 24th April 1911, ‘Superintending Engineer's | 
Tedoving vege | Remarks —An allotment, of Ез. 400 has been provided 
tation. Bethe conent years’ budget. The estimate із under 
E scrutiny in this office. 
р Not repaired by | The, com Cal to Fasantha танрорет almost 
i Publio Works entirely fallen. Bhrabs and plants growing m main 
Department. shring end. compound wall several cracks in mantapam , 
probable cost of repairs Ба 3,000. б 
paired. ‘goad condition Small also ; some plat- 
95 Not repaired. _ | Larger stots displaced should be rebuilt properly. Funds 
‘wanted to carry out ‘the estimate for Кл. 65 sanctioned 
an 1909-1910 Funde Rs 50 ence pronded in the 
kurrent year’s budget, 


Laree, Executive Engineer, Tomporry тапк 
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Report on the condition of ancient monuments 


Number in 
the printed 
list or 
az | gubsequent te of 
HET Telak, Village. Namo of monument. | рди, 
Я | sanctioning 
= | theinctusion o 
Я of the 
$ | monument. 
14 2 8 4 6 1 
ل‎ E | 1 
807 504 — [Triebinopoly. eee Kaemaraeavalley .. | Siva temple .. .. m January 
, Ё 
308 505 Do. Hise Tirumalavady .. | Temple — .. a. jth March 
1911. 
309 456 Do. Kalitalai .. .. Kolitalai Q2. Kadambar temple .. {19th March 
1911. 
ao 457 Do. T Batnagiri .,  „. | Ratnséwars temple .. 4, Marek 
1911, | 
зи | аз Do. Ses Palaya Sangadam..| Тетата temple, | 16th „March 
1911. 
+ 
312 459 Do. Кама .. ,. Вапдах карата: |. Nageridre on rock „, {20th March 
313 469 Do. De  ,. + |S8ivsiyam ,, ++ | Ratnegwara tomple | 20th Maroh 
andthe sculptured | 1911. 
۰ rook. 
fs 
зи 461 Do. [Камаа .. — „|Рајаја Jayankon- Ancient site inoluding | 16th Уат 
dam. Biva temple and| 191. 
"Teppskolum. 
1 
815 402 Do. Do. .. ..|ранћљен |, Siva temple ,, ‚ди Магов 
и. 
ne “з Do {Mott .. rr Rorsngsnathan (а. | 394 Мат 
ent] ан Do. HEEL D MN TB Much 
pial alas Хама | 1911. 
а 
эв 485 De. De n. cl Tirepraher | _. Ayionr and каца | 6th Apel 
mnatha temple, 1901. 
"из 444 De. Porambelor + | Banfemgadi "c toh Fetrusry 
ehed Бата. ^ 
| ума. 


ee ____| 


‘Thee items have aloo been блрес by П. P, Doocurey, Бира 
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selected for conservation for the year 1910-1911 —cont. 


Name and designation 
of Inepecting officer 
with beat-qaarters 
station. 


When the 
monument 
was last 

repaired, 


Tepalrs carrie} ant daring puit three years, the 
Present eondition and any сер 
required, with prota e oost. 


10 


Мг. J. 8. Манса. 
Trichinopoly nub. 
Divisional Oficer, 

Ds 


ману. T. Baba. 
pathy Nadaliyar 
Arar), SE 
peer, third le, 

Mehr ~ 57 
Do 


Do. 


Do. 


Do. 


Do. 


De. 


Not repaired 


Do, 


Not knows 


Do. 


Do 


Do. 


1910 - 
Not known 


Do. 


Bowe pillars and covering stones of front  mantepem 
fallen. Vegetation to be removed, Estimate for 


repairs will be rabaitted shortly, 
Е condition, bat compound wall 170 feet long 
A 


n4 $ feet in height rebuilt and the remaining 
belght of 16 fect stil) to be retullt, Trotable cost of 
repairs Ra, 1,000 
.. | Кет daring past three yours. In good condition 
Newly incladed. 


Good. The iron railings at the fight of steps leading to 
sanetom sinetornm and in Ammen mantapam require 
repairs, Lrotable cost Ra 60. 


‘coping (trick in mortar) requires to ће reboilt almost 
throaghoat An estimate for Ra, 315 ls not carried out 
M». The са томе will have to be 


errtnm be issued correcting Н 
An allotment of Ва. 315 М 


t raril: 
faea down! {от about 40 feet in length and the coping 


oe е Rem d of 
Барању тылфәрат bavo fallen down end they are 
ee ыр mentopom. There ate scriptions on the 
fant and south walls of mantopam and а few insorip- 
fiona in other places as well. No repairs earned oot 
during past 3 years. Estimate for Re 450 is not 
carried out for want offonds Fonde Ка 225 provided 
jn the current year's budget 
ки Packly-pear bas to bo removed all round the 
+ | боце of the Teppakulam. Bome of the bulls on the 
ulam ћете been mutilated There 
Teppatulam 


E 
3 
3. 
a 
H 
Н 


п good condition Tt 18 suggested that 
he necessary etratam be ianed. 

Recent vate bodies In good condition. 
In ir reper, бә mecriptions are not dostinetly 

tn od. condition Repairs to an extent of Rs, 3,442 

°° | "were earned ost in 1910 


Nil. In good condition 


à walle of Ayinar kovil require repairs 
у мы temple 3i pm very shabby condition. There 
temp ene АШ round the inner praeram The 
nrg iT Af the аат and the ooring of the Kailasa- 
Tepurs Tho terrace of moolue- 

паша temple ary repairs, Probable cost Ke 600, 


НН crerggown эВ prukiy-pear 
М 


} 
| 
| 


Compound walle require тейл in places. The | 


Ji, The э! 600 зв in progress 
>| and other bas balance of work 
эпа 76 spent in 1910-1911 The Balance of work за аи | 


progrese Н 


Remarks, 


n 


а оер Temporary rank. 


106 


Report on the condition of ancient monuments 


i 


Number in | 
the printed 
list or 
; | ubhsequ ent У ato of 
E Government | District, Talak. Village. Namo of monument. | п, 
E | sanctioning 
the inclusion! 
я ofthe д 
$ | monument, 
1 2 a 6 7 
|Triehinopoly.| Perambalur Valekondapurem .. | Мажарат contaming | 10th April 
NES Em tombs and Bhama-| 1911. 
skheu mosque. | 
^31 468 Do. zu ive Temple, tank and | 10th February 
mantapam, 1911. 
А Ж М 
• 469 Do. Sn Vallapuram hamlet | Mamtapam containing | 10th April 
ns of Brama desam. | а torab 191, 
+ 823 470 Do. х9 Shamaskhan mosque, No, 
зи 471 Na. — Arumbavur «.|Sivatemple .. ay е К 
191 
325 472 Do. Perambalur Aduthorai 3 Do. ^. | 21st February 
191. 
+316 413 Do Do Uttutkoor . “ Do, КАЕТ тат, 
191. 
327 390 | Madore .. | Медак .. Апаушт .. —..| Templo 5 Е - 
328 E Do. «| Do. .. oe | Марат ++ | Biva temple .. — .. | ath April 
329 | > 39 Do. ..| Do + ++ Yanamalai.. | Jaina сате inscrip- | 20th Fobraary 
tions and  otber| 1911. 
Tow ini. 
$80 400 Do . | Do. .. - Ро. .. ‚+ | Natasimbeswaml Do , 
temple with sculp- 
turos and inserip- 
an 402 Do. ++| Dindigal .. ++ | Dindigal .. m Fort on took o PEL March 
топ. 
1 
332 403 De | Бе. 4... | Менарану «. | Mottupatty сате in| 7th March 
| FetharmaTlat, š 
Roth Mareh 
| DIM 
398 СТ Do Melar | .. — ..! Alagar ooit =. | Alagarmalai exverns| sth April 
with tancha-{ 191. 
panitave "beds 
(midway | between 
E and 
зи 405 Do. Do. e oad De FLA. B ARIS ee ро, 
зц 48 |. .. | De oe wal а e ae | Temple witb two Do* 
tazka on the hill. 
ast 497 | De. ej Ре. E | Do. .. .. Sirena Мач De. 
ar, аз im jm _„ [eme о | Rack inseriptino | а goth АМИ 
1 | tamed l'andepurel, į 1911. 
i Н 
Н + D | 


® Thane ftra bare alan toen írojacto? by JI, F, Ресочгеу, Eri + 
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-sdlected for conservation for the year 1910-1911 — сот}. 


Namo and designation | — When th i А 
“Пшр беш | понтон Repaire carried ont daring past three years the 
with bead-quarters rosent condition and any repairs 
Сета ECL required, with probable ost, Remarks. 
s 9 | 10 п 
А 
М.В Ву, T. берау | Not known „j Ni. Estimate Ra 780 ennctioned (от repaire is not 

Майы, Атагы earned ont for want of funds. Funds Ва. 780 provided 

Sab-Engines ın the current year's budget. 

grade, M: | 

Do. .. | Besaira in progress Bs. 1,296 spent 1n the estimate of 
Ка. 2,770 in 1910-1911. he balance of work {зїп 
progress. А sam of Ёз. 1,367 has been provided in the 
carrent year’s budget. 
Do | Do . | Nil Flooring and terrace require repairs Hrobatle 
cost Its. 300 
‚ Do, De. 55 o. do. 
Do. Do 1] | хы. Fatimate for Hs. 400 for necessary repairs aub- 
mitted for sanction за No 314 В.Е, dated 2ith Ap 
1913. ‘This estimate is under reference to tbe Execu- 
4 tive Engmeer 
. по, Do. „. | Хи estimate for Ва. 640 eobmitted for sanction in 
Хо, 315 ò E., dated 24th April 1911. The estimate is 
under seratiny in the circle office. 
Do. Do. .. | Repairs to Soong and roof of тамарат all round are 
necessary , mlt in the pond attached to tbe temple is to 
be cleared. Compound wall requires rebuilding in 
А [nd An estimate for repairs received from the bnb- 
virens] Oficer retarned for farther information Report awaited 
Divisio 
Сол Periyar Report since reonived. It is understood ل‎ y 
Situated ла Taramangslam taluk in Madara Spocisl division. Tho 
Executare Engineer of that divinon bas written to Superintending 
n x 
њи Engineer’ remarks —Tho Fxecative Enginoer, Madura Special 
division, baa wired to вау that the temple 18 not in bis charge but in that 
Sf the Executive tngineor, Madura division. The latter oficer has been 
telegraphed to ваза bus report on tho temple which will be forwarded 
T to the Buperintendent, Archeological Surrey, on receipt. 

ALE.Ry. G. Sivas FU Sugerenterting Engineer's remarks —In the Government Order quoted by 
ramakrishna Aiyar, ‘the officer (Executive Engineer) the elimination of the monument bas 
Temporary Upper о teen epproved of Мене eo Executive Engincer’s remarke in the 
Subordinate, Авф» report from 1909-1910 
patty. 

А Sobramani ' | Notknown .. |En fair crder - ое e es | Will be эзш 

iyar, — Orereeer, 
Chettumpatty. 
ed so also the blackening in the walls at 
some menn | Venet ugg by cooking. The temple authorities 
have putin че ү present cooking being done | July 1910. 
эп futare. а А 

маву. ү А In good order. to the extent of Es. 820 carried 
ua ARAB У ‘ont daring the year, such аз Providing coverings to 
gal, Sob-Engineer, Oubtiator, clearing tanks, ete, During the provions 
Dindigul, $ Toners general repare to the extent of Tis, 1,945 

5 hed been carried ОЕ and mud walla as far за 
" 4, lel к» 
Ее у а Carer, fa end беја ate tang ont in tho rocky ball да 
‘Upret ватегјаваја Biting to the ove and where climbing 1 difSoalt on 
Andipatty. К! inate of Ra. 315. ‘The dalanoe of estimate, Re 
р Sul pe worked ont Б ot ену ассо, 
м. - | ЕП i К order ТЬе cavern 18 
RR Моје ние io | Ta good ET afer за тесемату for Боша TP- 
Sab verser, Kal jungle clearance эз also necessary- 
lanáry. 
tent of Rs. 154 carried ont b, 
Do 1902-1900 — . General rep depre ъ part рано 
work In E с, 
k ге repurs Estimata 
De: Not known The frost марта BONOS cost wil be ва. 300, 
Do. Do ~. | In rains 
Mandy, T. S. ви Do. «| Conditions fair. f 
nmi Муш, 3 
empora: 
ыы 
* 


43€ 1 cx , Executive Engineer, Temporary rank. 
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Report on the condition of ancient monument 


T 1 
Rumber ir i 
the printed 
list or i 
= | subsequen: Pile oF 
À [UU District, Talak, Village. Name of monument. | inspection. 
Е | sanctioning ' 
rq |theinclasion 
E of the | 
$ | monument. H 
1 2 з 4 5 6 7 
338 409 Madura „| Palani .. . | Iyasai malai +. [Temple on hill, сате | 2208 April 
and sculpture, 191. 
889 410 Do. . | По, ++ 0 | Kersnoor .. _ .. | Siva temple and in- Do. 
ecriptions. А 
310 411 Do. .. | Do so ee | Ра  .. .. | Томе оп! .. cn Мато 
341 412 Do — ..| Do. + Ө |Periakottur —— .. | Two old Biva temples | 2186 April 1911 
with inscriptione | 
‘ 
342 з Do, .. Madura ..  ..|Kodimangalem ..|Subramania Swami! 16 Ар 
temple and the} 1911. 
ruined Siva temple, 
M t 
313 392 Doo ..| Do — .. , |Мафта ..  ..|Meenatehi Amman | March 19 «+ 
temple, 
) 
Џ 
з 393 Бе. .| Do .. .| De  .  .[mTirma Nails pe ө 
palace. 
ү 
345 394 Do. ..| Do e ej Po ЈЕ «+ | Teppskolam .. 2 Го +» 
ме] 35 | бо | De n | ре у | тећи: De + 
зи E Do. «| Do. .. ., | Тиврраталкиодит, | Remains on tho hall | 16th April,1911- 
including  rook-ont 
eave and  insorip- 
tons, 
348 398 Do EE Do. .. E Do. Cavern with Pancha- Do. 
pandaval beds on 
the western slope of 
he hi nd escolar 
Ка behind the 
kendar е. А 
39 413 Do. ++ | Tirumsngalam ., Koppulanatham ,. Jain sonipturo on the 8th April 1911. 
Пос, 
350 m De. .. Do. ++ Sendpath.. || | Temple M0 ee f Hb. _ Noveme 
B ber 1910. 
| | 
at as № .| рә. ++ | Vikramangalam Ane. So не | за бре“ 
Прави). 1910. 
з | 416 Rémnid .. Маама . _., rane .. | Tanjore Maharaja's Кы March 
«ата 1911, 
I 
| | 
| | | 
| | | 
эз a Do | п. á Do : leih Fetrasry 
l | леп. 
! 
| 
i 
| 
i 
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selected for conservation for the year 1910-1911—coní. 


| | 


р е | дина и Repairs carried oat daring past threo 
* with Парана и the prevent condition E any rep мы 
station, Теней. required, with probable cost. 
` 8 9 | 1e 


М;В.Ву. М. Rama- | Sino included in | Та fairly good condition. 
Trishna Anyar Avaro | the Dist. d ii 


B. Sub-Engineer, 
digul, 
‘Do. Do. Do. 
Do. Not known being In good order. 
since include 
Же. in the list. m 
3 Do. лету good, masonry із being displaced by vegetation. 
It А ed to remove the vegetation by ‘moans ol 
serab eradioator 
МВ.Ву. У. Вата. | Not known «+ | In fair order. 
chandra Aiyar, Over- 
ecer, Madura Bonth 
stion; bead-qast- 
ters, Madura . 

М.Б.Ву. К. Pancha- => ‘The orsak in the Ashta Lakshmi mantapam and tne огао 
natha Aryar, Sube ked Jıntel beam ia the Kvlyans mentspam wore brought 
Division обот, | to the notice of the District Magistrate. The crack 
Madara South Sad- alone has been repaired. Tho temple was also inspected 
division;  _ head | by the Chief Engineer, Pnbhe Works Department, 
quarters, Madura. ' andjsuperintepding Engineer, V1 Circle, and Executive 

Engineer im February. The temple is otherwise in 
order. 
Do. Yearly mainte. | Repairs and smprovement- required to make the rooma 
y 
nance терага suitable for ofhoes in the ulace are being dene im 
consultation with the Archmological Superintentent, 
"Tho buirding 1s well maintained. (ће lightning conduc 
tors have been tested and found correct. 
Do. . In fair order 
« Do. 0908-1909 .. | Estimate for Its 30 for removing the shrabsan the pillare 
19 ready and will be sont to the Archwologios] Super- 
intendent for approval 
MLR Ву. V. Ruma- | Not known .. | [0 far order. 
chandra Азузт, Overs 
зеет Madara South 
section; head-quar- 
ters, Madura. П 
То. | Do .. | The cave requires cleariag bung fall of cobwebs. The 
temple authorities should be aeke! to do this at an early 
date 
ALR Ry. T. 5. Vonks- Do. .. | In faxr order. 
tarama Aiyar, Over- 
peer, Tiram ngalam 
fection, Torumangs- 
lam. 
.. | In fur order. Sundry repairs are reqoired which the tem- 
Te e: ple axthanstie have agreed to carry ont themselves fram 
ample funds—nds correspondence ending with thus 
отео No 1245.E., dated 29th Janusry 1911, to Buper- 
обори: Engineer, VI (је An allotment of 
Ry, 120 has been senctroned in the carrent year’s budget, 
Do. 1909 ..  - | In fate order. 
с für order, Orders of Government sanotionmg the 
SOR By. А СИ M leton ot thus monement from the List of cerserret 
Overseer, Ватт fuonnments as recommended Һу the Archuolomeslj 
tection, Батпай, Sapenntendent ın bis conservation notes No V of 
and ALIRy, К: 1910-191: are awaited 
Panchanaths diver, 
Sabetnvision ofioor, ' 
атта. . ; 
5 le are being retault by the trustees 
RS Res ew ct ges пио this oF hs Arebwoldgioal depart 
| ТО" The Collector of Ат haa not yet repbed 
Touma свео No. 793 M. dated зла March 191, 
Coquiring whether be bes arranged with the temple 
у одаи, for carrying oat the repairs saggertel by 
| Sethe Seological Department Superintendent in bie 
| semerram y поме No VI of 1010-1901 The Colec- 
1 tor was reminded on 2194 Арп) 1811 


=” 
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Report оп the condition of ancient monuments 


¢ | subsequent. Dats of 

СИ а District, Taluk. Village. Nemo of monument. | рд, 

e 

= jtheinolasion 

= of the 

$ | monument. 

1 2 3 ^c. 5 6 | 

154 418 Î Ебтолба NT tto e | Rimésvaram  ., | Two-storied manta- | 28th Ма 
ја 1911. 

35 419 Do. e| рә, 25 Do. +. | Bethumuthu Rama- Yo. 
liigaswami temple, 

386 420 Do e| Do .  .Q|Deptams ,, Jagannatha templo .. | 5th April 1911. 

эй E D. .| Dp. . « Do. ++ | Tétakeénara templo. Do. 

358 422 Do. | Do .. ++ | Rámnád ,. ++ | Colossal figures of а . 
horse and elephant 
at Ватт. 


N.B.-—Tho Director-tienera] of Arch 


mological department (Doctor Vogel) has intpeoled items 
ET 413 | Rémnkd „. ) Báttár 


.. eq Valiyer y. ++ | Butramanisswami .. 
temple, 
160 СУ Do. +. | бром .. | вимтраше О, Троя Майга | 2274 Јепому 
palace, 1911, 
; 
за E D. .. Do. ej Do. = | Anda? tempie, | 26h January 
2911. 
an Ue [Minnovelly. | Хз бн. кщ 4, |, Thirurtatlwarem _ | gard December 
Bwami temple. 1910. 
363 ат De Do we .. Kotakarangalem ,, Кајацтћмиата tems | 27th Jancety 
% ТИ 
w as | Do De <. юз „ [АМ avejiivam tem-| па March 
р КА 151. 
E m | Ро. Do .. 0 | Хавана +. | Vistan temple „|a Starch 
191, 
р 
seo] во | Ра. Ре... .. ћљатавета ~ | Notliappacwamt бева. | jot March 
* РЬ. эи. 
з e | Do. Ре... ПО РУЧИЦЕ ee Varscemapetiswarae | 31st beh rer 
1 Ле, ту. “ 
m ao, ге Beo о ађан — | алат те tem | тп Angel 
| i Baller pe. 111 
i 
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-atlocted for conservation for the year 1910-1911 — сом. 


‘When the Repairs carried out during pest three years, the 
monument was present condition ard any repairs Remarks, 
last repaired, required, with probable cont. 
9 10 п 
Kot known  .. | Infairorder. Reply of the Collector of Rémn4d to this 
chalum k office No. 793 M., dated 29th March 1911, enguiring 
Overseer, Rímnád whether arrangements have been made with the temple 
aechon, Батпай, authorities to cerry out the repairs suggested by the 
and Mwy. К. Archeological Superintendent и awaited. 
Panchanatha Alyar, К 
"| Bab-Ditision officer, 
Madora, | 
To. МЕЗЕ Orders of Government on the recommendation of the 
Arehmologies! Baperintendent to have the monument 
H deleted from the lut of consorred monuments are 
awaited, Ponding these orders the exeontion by Public 
Worbs department of the estimste of Ва. 610 for 
р repaira to the tar ple countersigued by the Archeological 
Boperintendent за deferred pida thin office No, 792 М. 
dated 291 March 1911, to the Archeological Buperin- 
tendent, 
M.R.Ry, А. Arana. | Notknown .. | Ш fair order, 
obalam Pillai, 
Overseer, Rimnád 
оп. 
j- .. | Infairorder. Shroba grown in the temple were eradi- 
x o т ыд мидай for Re 330 was forwarded t 
ч эзне Needs repairs Ап estimate for Ru was forwarded to 
MERY: А. Anmar the Colector of Rink with tbis offce No. 662 Mt., 


ILR Ry. 


grace, 


Captain L, Donaghu. 
Awistent, Engineer, 
Hond-quarters Sab- 
dinuion, 


толпа аг, 
Ваһ-Отегвеег, First 


Do. 


T. N, Ath. 


‘Néngunéri. 
По. 


Do. 


Do 


1905 


1905 
1890 


1910 


392, 893 and 396 on 11th January 1911 and i 


Not known 


dated 14th March 1911, for execation by the Баје о 
Eámnád. It would appear that tbe work hae not yet 
been carried out. 


items 416 to 419 on 12th to 14th Јарсату 1911. 


X There is ко 
| اموم‎ уаде 
D паше 


Valliyur in Sétt6r taluk. Superintending Engineer's romarks,—This temple 
ie presumably за Nángunéri talak таи Executivo Fugueer's ropert on 
the last item (see alo 34). It is suggested that an erratmn be sued 
correcting the name of the ta. ок, 


very good order end requires no repaire .. wef Used as the 
ко аза Taluk office 
&üb-treasar! 
and Мапа" 
court. 
А pavement 5 feet wide all round tower base was laid in Mm 


to provent rain water entering the foandations and 
vrdertoprém nont, Tower only за bad order, Bi 


ing sett 
lms supporting roof ere cracked and veneers badging 
out. Ме cost of repairs to building arches i$ 
Ra. 10,000. 
wee eee а very good 
р" meu 
Needs  re- 
pairs. 
Ae . n ee e] о do 


eoe s на e e| The | different 

„| жо - desks of the 

whet te al : ои tower 
(3 and protection, s temple alsa requires san: тереге, 

adaptive Pes to the temple wero done Tower отг In Wer Red 
naa аера ақтаћы and the Curthudanathar wore |  eonditon. ¢ 


ted. Flooring wae done. Nor es 
repaired and pain! LN min 


Probably 
taken care of 


4 foneg and | it ie in vi 
.. | Alot of repaire to the tower wall al} rona s 5 
otber petty repairs were completed. pe к 
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Report on the condition of ancient monument: 


Number in 
the printed 
list or 
; | subsequent ' 
8 |Government| n... i i ро 
8 Order Distriot, Talak, Village. Name of monument, inspection. 
Я | aanetionmg $ 
= | the inclusion! 
3 of the 
$ | monument, 
1 2 з + 5 у 6 Ц 
369 483 [Tinnevelly. | Nángonéri,. — .. | Tirukarangudi ., | Vishnu temple. suh ену 
370 434 Do. Do. .. «| Visiamarayanam .. Alsgîamannsr tem- 12th Febrosry 
ple. . 
m 43; To. Ottapidáéram „| Kadamboor -.Prehietorica] burial- — 
ground, 
БЯ 436 Do. Do. + Ksiogumslai — .. | Rook-cut tempo on | 26th January 
the bill. 1911. 
` 
373 437 Do. Do. Е Do. +. | Groapof Jain figures Do. 
on the bill. 
an 433 Do. Do. ^ To, ++ | Kalugachalumurthi | 26th January |, 
temple. 1911 ` 
376 439 Do. то, ++|Toticorin .. . | Dutch Catchery 4, | 20th Маһ 
191, 
ES a Do. Do. tej Ава .. | Visbno templo „| 27th Коза? 
37 «и Do. Do. ++ | Panchalenkurichi.. | Ruined fort. «+ | 20th September 
1910. 
a78 “2 Do. Senkaranayinir- — | Балк - = 
КЫ ыыы и“ 
m 443 Ts. Do. Voermikamani ,, | Rock-out enres and Do. 
carvings, ` 
зво “ Do Srivatkontam .. | Adlckarallor | Prahistorio remains, | 101 Мать 
1911. 
an «us Do Do е sa | Упа temple azh Мать 
i 1911. 
за 46 n. ! Do Ltirsckendá, ce | Valllamman cave with | 12th March 
| rosk-cnt ecalptares.| — 1911. 
р 
зз i De ! op, Do ++ fEobramanfaawami De. 
| tempe : 
ЕТ «s Ре, | ге + Brvelhuntam Valhuntepates Мао ar 
i Ў баре, СТЕ 
ЫН 45 7 ы, "Теле у. Каз 
| (РУЧНА 
Н 
| | | i 
mi anm ~ ру uou De | | 
| і і 1 | | } 


—— а 
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selected for conservation for the year 1910-1911—cont. 


Manse snd dom gation | When the monn- (1) Repairs eartied out during past three years, 
with head-qaarters | ments last (2) tho present condition and (8) any тера:та Remarks, + 
atation, repaired. ‘required, with probable con. 
8 9 10 n 
XEXy J. N, аероб PNW не nef A а wall 
manaths  ‘Aiyar, waa bult for 
Bab-Orertecr, Риз "S Edd B me cu 
le, Nangunén. wall by our department, No farther repairs were done, The tower bas 
Lig eon got erden all over and requires protections of archeological and зоорь 
бота) works 
Do. о, j o. o oe eee ући is mot fa 
(eee 
- = Gon; bot 
does not require any emergent repaire, It has no flooring, Roof leaks. 
Tt реда ен ordioery repair ас 
е wise [2 оное ee es Enformetion 
3 | hu been 
called for 
from the Sab-Division officer which will be farnished on receipt. 
Captain 1. Donn- | Were never Norepsira were carried ont for the put three years In TA 
ghoe, Assintant | repaired, good order Мо repairs аге necessary. 
Enginewr, Mead 
|marters aube 
vision, 
Do, Waa never No repairs were carried oat for the past three years. In 
paired, good order. No repeirs are necessary. 
i red hout N ir needed | 
„Ку. ^ . 0 m Plastering required throaghoo! o more гере га ne 
Ман; ade for about a year more. 
Aayar, Supervisor i 
а лава, 8ri- i 
камата 
ч 9 У ire for the last three year? The nver hank on 
De Not known +, | No persis tempio standa ie being eroded An estimate | 
for Fa. 80 for a watcher to prevent the erosions by 
lanting namal will be carried oot an 2911-1911 
Pande ће £0 provided in the 1911-1919 badget. | Ordered to be 
removed from 
E | elitas 
Do, Do. s delitos per 
720," dated 
Captain Le Donahue | | gt Men 
дасци Engine | 
мери UMS ^ s extried oot for the pest three years, In 
нөл, Tinne- | Honre наш терай are pi “7 | 
boss: | good is | 
1 i 
" ү. 1 rema; deing watebed by а wateher under an 
Mage б, | eI таи. ний 
Alyar, Overseer, tion. | 
7 last {bree year. An estimate for 
Е Мо known) № еер ан дева ound the temannd tree 
Ding worked ont. А som of Ке 302 has been pro- 
ded ia the current Fear’ tadget | 
T». Do. .. No repairs for the past three youre No cepaite seated. | 
І ! 
H ру. ро. ү. Un goed tend uon | 
ining the south Fredaren wall is 
| Es РА У an а а tee of Ha $00 Pas boon, 
i жае кде en the serrent уг ет 
Captan L Перв та, у 
Asdetart Pagineety, 2 малена core ые! „as Doc the past hne yours а 
Head quarters воће | Drei" ны 
inem. } 
| 
i 


{ 
и“ 
| 
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Report eu the ennditien of ancient monomests 


mp t م‎ 


Хетт ja 


the printed 
Yat се 

эзе 

Gerernment 


Dia cf 


Гргура 


von | УУ том, Vite Nine ef m comect. 


$ 

E 

x 

© | вео 
[the teat 

i atthe 


Yrs aument. 


1 Li 3 a 


m ай Тељетћу. |Тикенцу., Калуа  .. | Троју 


Manwe , Гајар лесе! na — Marek 
Yarn pio, 171. 


Ll 
3 
a 
5 
~ 
Ў 


Tinverelly.. _ „. | Хепузрјаниоуе .. va јен 
7 


390 ELI] Do, De ne Казам! Cle; tompie of Katzen Da 
тавд. 


351 abs E Que ,, „, 
LI 


Atjego . (E e 0. о, ЈЕ Корита 
vantofe 1 


919. 


372 Set De. Néegesert u. Veliyet .. а Mared 


1911. 


393 из Гани. | Herperatalt Bagal .. ој Камни a | ath Ар. 1209 
Ц 


эн и Do. .. Do. 


Пајати раја 2 D, vo fanh „Н 


3% nt Do .. 


рә, oo | Маћетјасњанко4 ^ 
3% 16 De. 


tampe, 
Harpansballi Em .. | 26th Apt 191. 


397 ит Ре. .. Do. oo | Ravarattl ,, ee | Mallitarjonsewamt 30h „ n 
temple. 


ple. 
398 п De, Do + | Bblatewere tompte, | 3rd Мат. м 


NQgunds .. 


Oskangedargam .. | ПИ! sort and palace. | éth Apl. oy 


400 120 Do. .. | Набава анлада. | Fort „| antag 


“i 15 р. .. Do. Do. Kaliswara templo „, | 35d u v 
402 122 Do .. Do. Rangapuram ++ | Nerasimhaswami 10th Мат. ~» 
temple, 


403 113 Do. E Do. Hirai-Hadagalh ,, Кап тата temple .. | 304 Мау » 


Magalam .. |, | Suryanarayan- 10th Мато» 
блата temple. 


' 
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^ selected for conservation for the year 1910—1911—cont. 


Name and designation 


t А А 
$ d ‘When the mona- {№ Repairs earned ont during past three years, 1 
V] of Inspecting oficer | “nent was last (2) ths present condition, aud (3) any repaire” Remarks, 
$ station. repaired. required with probable cost. 
t 1 
| 
` ae E | 10 u 
' 
Captain L.Donaghue | Wero  wevor | МИ. The roofs leak and mouldings bave fallen which 
‘Assistant Engineer, | repaired. require repairs. An estimate amounting to Ез. 700 bas 
pf Headquarters eab- been sanotoned for the firet ítem and Rs. 70 is required 
division. for the mouldings. Total cost Ra. 770. Fonds Rs. 360 
i aliod in the 1911-1917 budget 
Do. 1907-1903 ..| МА In very good order. Needs norepurs, 
' Do. "Were not Do. 
repaired. 
Do. Do, Do. 
i 
i ваља tor 1909-1910 Ra. 66, Ва. 20, Walls falling down throogh action of salt 
SabCondacter pivie {1910-1911 ..| sir” Govt Of repaire required about lis. 2,000 (two 
j| anal ойон, Ber thoasand). 
madén. : 
| т. .. «+ | Repairs to the roof and otbor petty repairs (emergent 
ВЫ а aire te the, spo and обе рер тераа Се frost 
"| ‘Aiyar,Sab-Oversecr, mantapam of Valhamman bas got стадке in stone 
à zn grade, Nángu- deams. This requires repairs and proteotioo. 
nén, 
„Ку. 0, Not known — .. |(1) Nid 
E Н) rood order. No repara тену. 
асрачаћаћа, 
Д ..| а) No. 
, Pe: ш 5 Fair, 
о ropaire neoeetary. 
Do. .. Pers Г o temple of this name in the village. 
De. 
1 
у ++ | (1) мо. 
j Do ps 2) Fair, 
D eR repairs песемату. 
" >> о 
29 ps {0 Fair. 
Y m Xo repairs necessary, 
JM ERy M Maas De СО Tio. gopuram stones haee fallen down and there ie 
1 The falten 
im „ Аћаг, Bab [6] е £ evan pali tempia ЕН 
отог O Maar: (@ Estimate бараи on 16th March 1911 forneces.| be replaced 
cary repairs amounting to На. $55, and vegeta- 
| tion removed. 
| AR. 
|| Еву. O Rma) P „| Pae 
ebari, Yerseer, 3 ir . Thereian big banyan tree | This mast be 
Tarea, and €) No hog over the walls which reqoires immediate u 
{[ nig take. gromog over the walle which reqor quietly те 
| D ро. MEO AR. 
n У in Far. iis 
{3} No repaire necemary ; portions falling down. 
| № » | 
0) No repu лжет, 
ae [ALD ко. 
Г 3 d B) TT ot the мде walle already rehet and two more 
* require rebuilding st е cost ‘of atout Ба. 400. 
рә. Do. - g хо 
2 4 Fair 
for Ва, 110 le sanctioned acd if exeonted 
(9) An, the monuments efitent. Fonda are 
im) xr. S è se э sae. е 
M.R Ву. G Ranga} Ре. =] a Ín goof order oligbt repair are Deeded. 
ty Overseer, [ 
Harpanahall вео“ 
thon. | 


— — À — e 


The printed 
Jotut 
nte sent 
Üotermnent 
Orie 
НА 
the те: внса 
ef tke 
BRET ett, 


Мете б 
Рика, 


3 
р 
5 
5 


1 


413 132 Do. 


Ds 
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Jute ot 


пеге Перес. 


Marzo ef sas maet, 


Му, . Канага temple „. | 12th Apt И. 


Ака) ang ato 


Large relzot tenple 
кэ 


125 Ин. и 


ve} Well (Казы Db „ н 


Нор . «| Jembansta tony ie see “~ " 


Do. .. ++] Mabammatan tombe | ТИЋ АЈ v» 
очи је the loun, 


Thimmalapor .. | Riva tempe o eof Ath Apr. oi 


De, ++ | Gopalakrishraawamt | tih о» + 
temple. 
, 
Rompi .. e. | АП the ancient dite. 


tot remaine— 
Ganesh | th Mar, 1911. 


fort opposite 
ta — Datlabhie 
Tamsswiisi 
temple. 

(e) Tindergroand ath n n 
temple. 


(3) Maharnavami Qd. о» 
Dibba, 
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selected for conservation for the year 1910-1911—сол?. 


——————————————— 


Nano and designati " 
of inspecting oficer | When the mono- | ( 1) Baraira carried opt demna yon thre yen, 
with hoad. Е е present condition, an any repaire E 
ес дани repaired required, with provable eost ^ P. omarka, 
8 9 10 "m 
M.R.Ry. Ф, Rangs-| Not known .. |11) No. 
Shan, Overseer, (2) Fn. 
Harpsnalalti (8) An estimate for supporting а shpped intel atone will 
tection, be submitted in a week at а cost of aboat Hs, 15. 
The temple is not worth conservation. 
3LR.Ry. У, Sudar- | 1907-1908  .. (1) ли 
sanschaxi, Overseer, (2) In good order 
Publio Works (3) Scrub eradicator has been received and will be вой 
Dopertzoent, Hospet | for rooting out vegetation. 
section 
Do. 'Notknown _ .. | (1) Grouting, pointing, removing eilt and debris from the 
wall and plastering were done Rooting out trees 
on the monument was also done. 
(2) In good order. 
(3) Repairs not needed at prosent. 
Do. Do. .. | (4) Tn good order 
11) Do. 
| (2) ка. 
M RB. В. Миа. Do. .. ја) ж : 
dova Aiyar, Sub- | (2) The three tombe require nnderpioning for tho walls, 
Divisional Ofücer, | arones require grouting and, wedging and all the 
Hospet. | walls requre plestenng. The en partition 
walls have to bo rebuilt, 
Р (3) Approximate сон, Кв. 300, 
M.R.Ry. У. Sader .. | () н. 
d Su] је 8 ‘The temples overgrown with big trees badly disloca- | Immediate 
Overseer, Publio ting the x atones. Wooden Iintele of the | attention 
Works Department, gopuram ате falling бото. should — be 
н pend зу There wan estimate of Бэ. 1,540 sanctioned for this 
pet sen O) There а to work oot the estimate te | РЧ 19 thie 
к наш. 
. oe ја) 28, 
Be Te Ч) Bain temple and compound wall are overgrown with 
tig jil trees, Western verandah and portions of 
oath wet verandsh in the pavaganame have 
entirely faUen down ; walls of дорога аге being 
{габ ont of plomb, the joints bung badly widened 
by roota of trees, Tho front mowíapem ва a mans 
Wows agra of having bent forward There isan 
taumate of Ra, 2,580 sanctioned for this work. 
Do ио. 18 the following list only thosa that have been 
۴ 1 ата уме aro тїй, 
ling to retain eurt] men! а 
Des Not kom. 61) Bavgh stone "Pilate of front mantapean Bave been 
Medged in with iron chine at tattern to note it 
there ie any farther tilting. 
(3) & Gr Serab eradicator will be uwd in rootlog out 
the vegetation by the watchenea employed for tbe n 
рә. @) сойышаецов of buttresses to sapport the arches, 
ps al routing tbe arch joints, plastering, eto, were 
4 fone unter the estimata sanctioned last у 
1 
4 erseke lintels have been napported 
Ba Re: о. и] Bas baer iret ont and couple 
nearest mon fot sonde end erom 
Viae. Bem Hore api debi» have town 
stacket. 
А gegen is ont of plomb. This hes 
| 2) & Qo The retenti repackod.  Kepaire ta a cost of 
! орать ‘been collected ani arrerge!! 
Ps Ре a ты p osat the Ditbe tettom , a qsedaet stones 
peer Dibba ат» loea arranged 
in front ef tbe | Thilo mart be 


! Гы 
(aq m posed. The ineriphon Kone at 
Dite mra EPUM upper heel de ta је 
the Madres Мамеа, АП 


1 و‎ the Мы. А 
j 


IRL A EC QE QE НЕ‏ کے ج 


Хашће ја } 
the pricted | 
ода | 
. | ntenquoet 
5 бетеше 
* Order 
т | sanctioning! 
КИ СУ 
= ofthe 
у monament 
1 з | 
Рана Бе - 
Dr m 
nn зи 
at n 
Г 
418 us 
a э 
as! з 
| 
419 19 
420 16 
41 | Mt 
my ла 
4 из 
426 зн 


По. 


to 


Do 


Каба 
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Report en the condition of ancient monaments 


Village. 


ism; 


De 


Da. 


Iw 


ће, 


Amtali 


se f Kelabnaewaed teme 
tie 


| 
++} Рабаћ Ниша! 
П 


р Meme of вестта). Бн. 
i 
j | 
i ~ ~ ~ nee rennet 
ee NM UE 
А вотау ва « yas Мат ИП. 
| val uopo, | 
„бира fer e kesr 
Kawaleper. 
Матео Канада | 3715 Mae, 1911. 
Limpie with ме) 
treo ond fort walle 


| 
| 
| 
| и 


Join templo, scath of 
Vaupepatht templo, 


| 
| 


Н 
Matyeranths: 2715 Мат. 1921. 

Mee | 

pea» | 
Monolitkte statuo of | 15b. s 2j 
| 


Катыйа}а. 


Pampayathi temple, | 26th Jan. И 


8th Mar. 5 
temple, 


Tamarwami temple. [ЗЬ Ian w 
| Нан temple, 10th Мат. e 
Ка тата temple .. | 


т 
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eseleoted for conservation for the year 1010-1911—coné. 


Name and designation , 
обрео otteer | When the monn- (1) Repairs earried opt during pant three yours, 
Sith headers | ment was last (2) the present condition and (2) any repaira Бенита 

station, repaired. required, with probable cost. жаа. 
| | 
1 
8 9 10 | M 
ALR.Ry. V. Badar- | Not knows — ..|(1) Clesring debris and construction of buttress were 
sana Chari Over- done. 
seor, Publio Works (2) In good order. 
Department, Hos- (з) Nil. | 
Pet section, | 
о. 1908-1909 ..|(1) Building enpporte gravelling floor anderpinnin 
pillare кэлин к atones done p s 
(2) & (3) Гену repairs to an extent of Re. 300 are 
utred. 
Do. 1909-1910 — .. | (1) Clearing debris and cleaning pillars fuside done, 
> (2) In need of irs. The crashed up north-east cor- 
лет of the temple requires support to relieve ite 
weight, the cıroular lintel requires to be arranged 
ип position ; erscked hatels of (ront verandah ro- 
quires to be supported with pillars, 
(3) Atout Ез, £00 is required to conserve this temple. 
Do. 1907-1908 — .. | (1) Bepacking fallen portion of the temple and providing 
attresses for falling portions were done. 
(3) In need of farther repaire. 
(3) About Ка. 800 м required. 
i Do. 1909-1910 .. |(1) Kemoving debris and packing the face Мопев of the] — 
* temple доле, 
(2) борбувт is за а falhng condition. Ordered to be 
left to iteelt. , 
Do. Not known — .. | (2) Supporting the cracked lintel in south gopuram bas 
ея done An earthen. Мише with 
rough beam stones, retaining wall at the south-east 
corner is being provided, e Ботев has been done 
to Башала{айап ; portion of the eompound wall has 
been built up anew with cat-stone, sarki plantering 
hsa been done fo the roof of the temple. 
(2) & (8) In need of farther repaire bcrab eradicator 
А ‘will be пәй in rooting out the trees. 
Do. Do. |) x. Ж : 
(2) & (3) In need of repairs. Collecting and firing the 
scattered parta of the idol haa to bo done, Aboot 
ices Re 100 is required, 
„Ву, - Я oe а) xu. 
dema ame ac] © & (8) The gopuram tintes and tbo gopuram briek 

‚{ Dithtonal Обо fa have shown Dig cracks, Thess require to ђе 

supported ошату. Approximate cost, Кареев 

E 2,000 

ALR.By. V. Баат. | 1907, 1008 — .. | Balding tapports, год од fallen slabs of roof in Kalyana 
mana Charl, Uvrer mantapym and removing debria done. 
MO 2) & 3) Repairs to эп extent of He, 3,000 are required, 
Jy, du -|Notkeown +s Р) Mik i 
dera A Зи “, (3) & (3) The front compound requires proper retaining 
Оноо Dices ‘wall with team stone to prevent воот. An opter 
серен. Г enciosare with fron telling ia also required. 
“Approximate cost, Bs. 1,000. 
Dos bsc * | 0) FT) Tople in goot eondition Bot {angle around 
‘the temple requie thoroagh elerance, Removal 
of debris on ihe western side and removing and 
king plal around bare to te done азо in 
afinon to the atore, Approximate eurt, Ha. 3,000. 
ALB Ву. Б. Ragbo- Do. = {am 
Diha Chari, Grot- (2) 1o goed onder 
8 Ко round the temple and gravel epread- 
op Коца se (3) A goed аре daina to carry тыл water Ш 
f the temple 


А 
qc ha гезен of the villagers that the temple 
shoeld be provided with а sompound wall ef rough 
‘order te protect the temple frm 


tone in mod 
pepe tb Һу ие тока boye. 


being melted vi 


و و و و و و س 


* Wow D -: РАНИ 
T | ‚ APPENDIX 6.  , У 
List of Photographe. . 
Ne | Sue Deseription. | Village. | District. | Material. Age. 


2260 | Fall ., | Sonth east general view of Palace | Chandragiri .. | North Arcot .. | Etone, — rick! Dravidian. + 
and ruined Siew temple, Ы and plester. 


2261 | Full .. | Fast view of 1t gate of Chandra- | Chandragiri .. | North Arcot .. | Stone, — brick Dravidian., 


giri fort. and pastor, 

2202 | Full .. | Бем view of 2nd gate of Chen- | Chandragiri .. | North Arcot .. | Efone, — brick | Dravidian, 
dragiri fort, and plaster. 

2263 | Folt „. | South-east view of rnined Siva | Chandragiri .. | North Arcot „. | Stone, brick | Dravidian. 
temple neat the Palace. and plaster. 

9264 | Yul) .. | North-oust view of tho Кадм" | Chandragiri ‚. | North Arcot .. | Stone, brick | Dravidian. 
Palace, and plaster. 

2265 | Full .. | North-east view of the tower | Chandragiri .. | North Aroot .. | Stone, brick | Dravidian. 
corridor in the Raja's Palace. and plaster, 

2266 | Full .. | South-eaat view of the Queen's | Chandragiri .. | North Arcot .. | Stone, brick | Dravidian, 
Palao, and plaster, 

2267 | Fall .. | North-east view of the ruined | Timmapurem. | North Arcot ., | Stone, briek | Dravidian, 
Упјум templo. and plaster, 

2268 | Foll .. | Headless figare from the main | Timmapuram, | North Arcot ., | Btone, briok | Dravidian. 
shrine of the rained Pishau and plasters | оч 
temple, 


2269 | Fall .. | North-west мон of the main | Mangsporam.. | North Atcot., | Stone, brick ба 
shrine іп Kalydnavinkatefea- саз rod plaster, Dravidian. 
таврїти templo. 


2270 | Fall .. | North-west view of tho main | Sangepuram,. | North Aroot.,}Btone, brick 
shrine in Kelydvaventatelvara- and plaster. 
adm temple, 


Dravidian- 


2271 | Fall „. | Wost view of the main gipuram| Mangspuram . | North Aroot ., | Stone, — brick 
of the main shrine in Kelydpae a and ранет | Опат и, 
venkateivaraseémi tomple, 


2272 | Full „. | Bouth-west view o! tho main | Caliout .. | Malabar na | Brick + 
entrance of Tah Siva temple, wood, 


Dravidian., 


2218 | Ful) .. | Bouth-west view of tho 2nd}Cshout~ ..| Malabar | Нок...) Dravidi 
prékéra well of the Tals био ке татійівш. > 


temple. 
"DM | Full „, | North-west view of the main | Caliont „. | Malabar ..| Briok .. 7 ..| Dravidian. * 
shnze in the Tafi Siva temple. : | 
2216 | Full „. | Fragments of the Jain images |Sultan'’s Bat- | Malabar — ..|Btone.. — .. | Jain. , 
ELTE они near the Bulan's| tery. . ae - gus i 
Battery. i 


2276 | Fall .. | Foot and armless Jain fgure|Sultan'e Bat- | Malabar ., | Stone... : 
miles "hwoovered near the Sultan's | tery, Jain. 


Battery, P 
2 m ther view of Jain figure |Balțan's Ва. | Malabar — ..|Btone.. ,, 
атт | Wen Аоте ШЕ the Sltsa's | tery. а Зала, 
Battery. 
2278 | Fall ‚. | View of в beam-stone near the | Cahout .. | Malabar „| Stono.. |, 
T Zemorin'e Palace. Kerala. 
2279 | Full .. | South-enet view of tho Jain | Palghat  .. |Btalater ..( Stone, trick | Jain, 
temple. В Ў 
2280 | Fatt „. | Images and Naga stones in the | Palghat +. | Malabar ., | Stone, Jain. 
Jain temple. . 
3281 | Full .. | North view of fort bastions .. | Palghat .. | Malabar !.. Stone, brick жазаш, 
and plaster, 5 
2182 | Fall .. | North view of the main gate in | Palghat — .. f Malnbar — .. | Моле i 
2 the fort. a lane Muhammadan.. 
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‚ List of Photographs—cont. 


No, | Вие. Description. Villsgo. рини. 


Age os 


звов | Рай .. | Belectel pottery .. .. .. | KanlymptadL | Coimbatore ..| Earthen — .. | Preblatorto. 


Fall „, | Treasure frove finds of 2 lamps, | Chitragiri .. | Be А | 
п» | Taya anda tripod мага" el Пагу Вам os | Ancient Hindu, 
Poll ..|Вошћечи view of deserted | Magala ve | Ba $e 
Sue Vepugepélaemfwi templo. aea =y боле e. | Chalakyan, 
Full ., South-west view of deserted | Magala .. Bent А 
= Vessgorf'sivimi коре. (esc Безве ++ | Свајоћуаз, 
° Full .. | South-west view of а partly | Mieakota +» | Bell PEL 
8 ‘ollapeed bastion. те. ary tone .. | Hinds, 
2313 | Foll. .. Wit veals partly collapsed | Hisakota — .. | Bellary .. | Stone +s | Hinda. 
3314 |Full ., | East view of а partly collapsed | Hisakota — .. Beary — .. | tone ++ | Mada, 
bastion, | Я 
2915 | Full .,|Bouth-east view of a рату | Himkote „| Bellary — .. | Stone ve | Hinde, 
coltapeod bastion. : . 
Folt „, |Beuthweet view of a rained | Nagelaptr .. | Bal X : 
ine P bastion and a rotos hamlet, | ery Stone . | Hinde. 
281 | Fol ,. њу view of а deserted | Nagnlapar .. | Bellary ++ | Stone we] Hinda 
village. 
23:8 | Fal! .. | South-east view of the deserted | Angar .. | Beltery 


++ | Stone, brick | Chalükyan* 
ter, 


Кайфата temple. and plas 


ате |за 3777-0 "тенет а ДИО [ene сылары, 

-2220 [Рай .. Imagen of Anat ona aree Angor ++ | Beary .. | Stone oo | Chalukyan. 
Surasrati, 

тэп | Falk о | завио Ре а вата | 3986 ++ [Bellary Stone s. | Chatakyan, 
and bis wife together, 

Е RR, |i pe) er 

авав рап. отмени | Ugue, адау о. Иса | tds, 

заз | ell оона тот, 0 оде IE | denti, | вашу s Stone, brie | tind, 

asje o де um, rer tes, ett ten 

Е Е [Per ae riot | ante 


ofthe hill; guard room aud 
parapet walls, eto, 


.. | Bouth-east view of the interior | зап. Bol T 
d es ofthe raned palace onthe top|  durgum. "T er as Hinda. 
of the bill, goard room ani К 
parapet walla, ete. 


2328 | Fal .. | Bontheast view of the interior | Utesngi- Bellas; ` : _ 
af the rumod palscson the top| dargum, 7 Brrr на Hindu. 
ot the МИ; guard room ie 


parapet walle, ete 


2220 | Fall „. | North-weet view of the Лар | Uteangi- Bel} " р "n 
palaco on tbe top of the bill durgem. у Seas. сіх Hinda. 
2830 | Fan .. | North-west view of the interior | Uteangi- Ben а : 
1 the Rani риге on the top of | дагда, "y perge ing Hinda, 
the bull. 


2331 | Halt .. | Selected pottery discovered in the | Ретавкојага .. | Malabar 


+. | Earthen ++ | Prehistoric. 
сата. | 


4332 | Halt „. | Selected pottery discovered ia the | Peronkulam .. | Машљаг _ ..|Xerthen — о. | Риымоно. > 
сат, 
| ! 
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List of Photographs—coni, 


IW 
No. | Bite. Description, | Village. | Distrios. Material. Age, 
» 3 
2333 | Belt „, [Iron implements, stand, ete, | Porumkalam .. | МИ һи „| Iron . | Prehintorio. 
discorered Їп the cares, 
3334 | Halt „. | Flint stone, mortar and pestle | Peronkulam „. | Malabar .. | Stone ‚. | Prebistorie. 
бзгоотегед in the eaves, 
2385 | Foll .. | Granary on Krishangsrs bill .. | Gingee +. | South Arcot ,, | Stone, — briok | Visianagsr. 
and plaster. 
oll .. | Gate way on Кта «. | Gingee e. | Scath Arcot .. | Stone, brick | Vislanager. 
2336 | Foll .. | Gate way on Kri hill ..|Gi Scuth Arcot .. | Stor brick | Vislansge 
and platter. 
2337 | Full .. | Onter view of the prison house | Gingee .. [Bonth Arcot .. | Stone, — brick | Vizianager. 
in the Fort. _ and plaster, 
2338 | Foll. .. | Part of the Prison house at the | Gingee «. | 5081 Arcot .. | Stone, | brick | Visianagar. 
Fort. and plaster. 
+ 293% |Full ..] The other part ot the prison | Ginges .. j Both Sroot .‚ | Ston ‘prick | Vixlanagat- 
house at m^ Fort. у and Plaster. gu 
- 2340 | Foll .. | Ihe 24 Tirthankarde at Tiruxat- | Gíngeo +. | Gonth Arcot .. | Stone oe | Jaina, 
fan Kannu near the Fort. 
+ 2341} Full ., | Idols relating to Treasure Trove | Wandirash ., | North Arcot .. | Stone ve] Antient, 
case, 
3312 | Fol .. | Idols relating to Treasnre Trove | Wandivash .. | North Aroot .. | Stone ++ | Ancient. 
case. 
2343 | Fol) .. | Idols relating to Treacore Trove | Wendivash .. | North Arcot .. | Stone ++ | Ancient, 
базе 
73844 | Full ,, | Idols relating to Freagare lrove | Wandivash ,, | North Arcot ., | Btone +» | Ancient. 
3345 | Full „. | Western view of 2dmandtha. | Rameéyaram ,, | Ramuad Btone and | Dravidian. 
tvami Vimana, Planter. 
2346 | Full ,, | Eastern view of Aémandtheresmi | HAmeéraram ,, | Каса . | Stone and | Dravidian, 
Vimana phater 
2347 | Full .. | Findgakar removed from tho firat | Rambévaram .. | Вала. Stone +» | Ancient, 
grdkdra of — Edmandihareams 
temple. 
3948 | Hall „. | The two storied талрара .. | Bamsévaram ,, | Ramnad Stone +» | Dravidian. 
2319 | Ford ., | Plan of tbe proposed remodelling | Barnbévarsa „. | Ramat Paper ^ m 
of the first Рта Ац of Вата» 
ndthaseams temple. 
~ 2330 | уо} .. | Images of Тгевезго Trove case, | Virsgelar — „. | Trichznopoly.. | Metal +» | Anctont, 
2981 [топ . {Ornaments за (reascre Trove | Salivalam ., | Tanjore Metal »» | Ancient, 
p" 
. 2852 | ад о. | Sculptures of Kaehekhodirearo .. | Conjeovaram ., | Chidglepat btone .. | Dravidian. 
1 Adoni .. ^. | Bellary Stone, brick | Mubamtoadan- 
2853 | Boll ss | Бый view of the Јама or the | Adoni 7 and plaster. 
east vi Адом .. — .. | Bellary Stone, brick | Mubammadan- 
335) (Fall .. Bonth-eaat view of 144% or the | Adoni i and pester. 
1 Adoni.. .. | Bola Stone, brick | Muhammadans 
3355 |Full .. Kee f 144% or the | Adoni БА and plaster. 
; Stone, trek | Mohammedan. 
2356 | Fall .. Northwest en of Јараћ cr the | Adoni... mE nd plaster. алотпабар, 
i e or | Be Stone, brick | Muhammadan, 
3357 | Fall .. реј Taga ог the | Adon: ellery ang plaster: madan. 
Stone, briok | C1 
2358 | Fall .. Болен A of NareumAs. | Rangapuram .. | Botey | ne plasters hajakyan. 
.. | Belt «| Stove, Friek | Chalakyan. 
ава | Batt .. | Миңа caw of Weressrtbe- | Rangsparam .. | Bellery | ant plaster. "m 
~ 2360 | Full „. | Eust view of Dolmen ,.  ..|AmepI .. | Cuddapeb Stone +. | Prebistorio, 
2361 | Fell .. | Southeast general view of | Amelapalli „. | Coddepeh .. ' tone oo | Prehistoric. 
Dolmane. 
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` List of Photographa—cont, Ё 
не | вия. Description. | Village, | пена. | Materia! | an 
— ______-__| _ 
~ Nx 
$362 | Fol] .. | North view of the Trisbn house | Gooty .. .. | Ananta, Py " 
t |t the bill fort. d Nee БЕУ Hints: 
9363 | Pall .. | South-west vlew of the Prison | Gooty .. .. | Ananta; “у " 
оле at the Bill fort, 4 por ee о А 
2 we f View of a nat x Е б 
2364 | Fall resa a natoral stone Мада ны Cotdspah ., | Btone e | Natan. 
3365 | Half .. res pues of the Drespeti | Мата рать. | Chingleput .. | Btone oe | Pallava, 
«. | Boutheset vi 1 à 
2366 | Half ын view of the ргевран | Mamallapuram. | Chinglepat .. | Stone .. | Padara. 
- th. i У 
2387 | па а view of Arjuna | Mamallapuram.| Chirglepnt „, | Stone ae | Pallava. 
2388 | Half .. Northeast view of Dharmaraja | МагааПарџтахо, | Chinglepst .. | опе „+ | Рађата, 
3369 | Пи .. Sogthent general view of Tän- | Mamsllapuram, | Chingtopat .. | Stone «+ | Pallava. 
авто | таи .. | South-east general view of Natu- | Матай! ‚| Chingt 
b rs fa and пина Baths, n param, | Chinglepnt ..|Btone | Patlava,. 
зуп | Hit... | View of MabirMiwremerddAeni | Mamallaporim. | Chinglepat ,. 
| Panel from tho 2abishdeura- т a ee f Blois oe | Pallava. 
marddhani cavo. 
1372 1 Half „, | View of Rangandtherrémi panel | Mamallapuram. | Chingleput .. Ў 
22 from tho MahtiMeersmard Zhan ја и | Btone EI 
| osve. 
2373 | Halt .. Telenor- panel from Ргокран | Memallapurem. | Chinglepat .. | Stone es | Pallava, 
азн Нан. | View of Галана Avatdr pane) | Mamallapuram, | Ching! ^ 
нини from the Fardlesedmi ваја т эта is а ++ | Pallava.. 
a. | View. of Fardha Avatér pane) | Мата аратьш. | Ching] 3 
2978 | Halt ош the ладит exte. p пете Мое. ss Рашт: 
ve | Interior panel of займ from tho | Масад z wi 
3316 | Halt eros panel ol Mahe porem. | Chinglepat Stone ++ | Pallava, 
«а | Two Balcitams in front on the | Матай Chinglopnt .. 
2377 | Hall «+ | Ton aide of the Bboro temple. porem. арн | Beane +, | Pallava, 
ss {The basement of the гаја. | Mamallsparam. | Ching! " 
avs, Far Чћатћа on the west ade et ока Et Biens so | Pallava. 
the Shore temple. 
.. | Panel of Trimarti in the shrine | Махала Ching! " у 
2379 | Halt апа о! ct the Bhora temple on | =“ Param | Chinglepat .. | Stone «+ | Paltava.. 
the weet side, ' 
ih 
2380 | Halt .. | Lion ven the south of the Shore | Машь? рогам. | Chínglepnt .. | Stone as | Palleva. 
~ 
ats i тана i 
2381 | Half .. Pinel “of Kats in the Trimarti | JMamallapuram. | Chipgleput .. | Stone aa | Pallava.. 
Н 
i лет | M. i 
2382 | Hult .. Panel of Sira in the Trim ‘amallapuram. | Chingleput .. | Stone a. | Pallava. ` 
азва | Galt. | Panel of Brabms in the Zremarts | Mamallapuram.} Chingleput .. | Stone aa | Pallava 
2384 | Halt .. Forties fren view of | Mamallapuram. | Chingleput .. | Stone ve] Pellavae . 
2985 | Full. | Bast viow of the eighth entrance | Gooty.. — .. | Anantepar о. Бопы priok Hina, A 
2586 | Halt .. | Decrapzids on the lower cave... | Trichinopoly ., | Trichinozoly .. | Stone .. | РаЦата. 
2387 | Halt ., | Soulpture of the lower cave .. | Trichinopoly .. | Trichinopoly.. | Stone ve | Pallava, 
2388 | Half .. | Sealptare ofthe lower care .. | Trichinopoly .. | Triobinopoly .. | Stone .. | Paltora 
2389 | Цан .. | Boutptore of the lower esre .. | Trihinopoly .. | Trishinopoly .. | Stone ee | Palleva., 
4390 | Halt „, | Boulptare of tho lowercave — «, | Trisbinopoly „. | Triebinepoly .. | Stone um. 
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List of Photographs—coni. 
No. | Вие. Description. | Villsge. | District. | Maternal. Age. 
+2391 | Halt ..|Benlpture of tho lower сате .. | Trichinopoly. | Trichinopoly ., | Stone as [Pallava, 
2392 | Half .. | Soulpterc of the lower cave — .. | Triehinopoly.. | Trichinopoly .. | Stone 2. [Pallava. 
2393 | Half ..| Dancing figure in  Fentafg-| Krishpapuram. | Tinnevelly .. | Stone »» |Огат ап, 
оАа!арайитат» templo. 
2394 | Halt .. | Soulpture of Karna with Néga-} Krishpaparam. | Tonnevelly .. | Stone рана, 
pram. 
2395 | Half .. | Seulptare of a Kerara carrying | Krishpaparam. | Tinnevelly .. | Stone ++ (Dravidian. 
a princess 
2396 | Halt .. | Seulpture of Arjuna with Рабира- | Krishpapuram, |'Tinnevelly ,. | Stone e. /Dravidian. 
р зая. 
2397 | Halt .. | Sculpture of Koratfi carrying а | Krishpsporam.| Tinnovelly .. | Stone ++ [Dravidian 
prince. 
2393 | Fall. .. | Bonlpture of а dancing figure .. | Kriehpapuram, | ‘Tinneyelly .. | Stone’ ++ (Dravidian. 
2399 | Halt ,. | Sculpture of  Clekrapimuvame| Kuzbhakónam. |Tenjore .. | Stone ++ [Dravidian, 
on a pillar in — Zdmatram: 
Н Коти. 
1 
2400 | Half .. | Sculpture of Tandavamñrtı on а | Kümbhakónam. | Tanjore .. | Stone ++ [Dravidisn, 
pillar in Rémasvarn Кот. . 
2401 | Half. .. | Sonlptnreof бојгядтатё аот on | Kumbhxkonam. | Tanjore — .. | Stone ++ [Dravidian, 
a pilar за тагата Kori. 
2402 | Full ..|Eculpture of Coronation of | Kombhakonam.| Tanjore — .. | Stone «+ [Dravidisn, 
Bamatedms on a pillar in 
` Rémaseams Кот. 
2403 | Full „. | Panel from the north-west | Mampi .« | Bellary m. | Stone se |Уилапават. 
corner of the Maddmanfapa in 
the Hdzara Kémaseams temple. 
340 | Full ..| Panel from the north-east | Hampi ++ | Bellary ++ | Stone oe [Viziapagar, 
corner of the Mahdmanjapa an 
the Hdzara Ramasvams temple 
2405 | Full „. | Archos on tho south-east corner | Hampi ++ | Bellary «+ | Stone, brick |Vinansger, 
of the Counml hall (lower and plaster, 
story}. 
2408 | Fall .. | Kollekels on tho road to Fothana | Hampi »» | Bellary .. | Stone ++ [Vinaragar- 
bhadraredmi templo. 
2407 | Fall „. | Yzh on я pillar in Kalyana- | Hampi «+ | Bellary | Stone a+ [Vasionagar, 
manfapam ` of —Fiffalesvami 
temple. 
2498 | Fall .. | Treasare-trove cate bull .. | Ramnuthala • | Gantar — .. Stone e. |Алчель. 
2409 | Full .. баріатёіа or | Ravinuthala .. | Guntur .. | Stone ++ JAneient, 
$410 | Full .. | Treasare-trove Роябуздат, Ndga- | Eavinuthala .. | Guntar 2. | Stone ++ |Aneient. 
anya and 5идгаћтатрастат. 
2411 | Fall „. | Тгемштемтоте. _ Маћићавига- | Rannuthals „. | Gontor Stone e» Jancient. 
marddhani, Sankracharya 
Brahma, 
3412 | Fall ..| Tressure-trove Fishes, Kala- | Ravinathala .. | Guntar  .. | Stone + Ancient. 
Bhaireva and Рата, 
2413 | Full .. | Treasoro-trore  Fentetramapa-|Tedpatri — ..|Anantepur .. | Stone ++ [Ancient 
чать. 
2414 | Foll .. | Treasure trove Lakshmi .. _ ..| Tadpetri .,. Anantapur .. | Stone «+ jAnoient. 
зав | Full .. | Treasaretrove Garuda and 3Î Tadpati _ .- | Anastepar +. | Stone «+ [Ancient, 
fears. 
зав | Fall .. | Treesuretrove ease ¢ вата _ .. | Tadpitri _ .. | Anantapur .. | Stone ++ [Ancient 
зит | код „. | Tresscretrove 6 ор» se ~. | Тедрин S. |Ататљрет .. | Ftons 2. fAneient, 
„> 
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List of Photographs—eont, 


ae a‏ س 


| Village. 


Deseription. 


215 | Halt .. 


$09 | Halt o 


2120 Hatt m 


UN ран... 


3422 | Ha ., 
103 | Hat .. 
2014 | Half. 


2425 | Halt .. 


Carvings from an oM ear of 
B4rangsyánitemple, p Dieta. 
draon elephant, (2) Fada on 
Garuda, (3) Кее and (4) 
ата on ball, 


Carvings from an old car of 

Strangapdei tempta; {1) 
Krükmaeimi, (2)  Тејачата- 
пазити, (3) Narasimba 
tering  Jhreja and (4) 
аб та, 


Carvinge from an old сат of 
Sdrangepinl temple ; (1) Deira. 
galaka, (2) Lekihmtinirayens- 
arami, (3) Fatkusphanethe and 
(3) Deéropdlaka, 


Carvings from an old car of 
Sgranzapdai tecnplo ; (1) &rim- 
Mea, (1) Гени on liem, (3 
Fies herded amman, and 5i 
Vinegepd и. 


Amnis embracing the Діна .. 
Amman in penance m .. 


Vindyaker in standing posture ,. 


(1), Faturdie, (3) Aman with 
Sıra and (3) Amman alone, 


2420 | Halt .. | ЗАаиты ау .. .. .. 

2421 | Half ,. | HélasemAdramarfi m .. 

2428 | Halt .. | Bhasrarar .. Em m 

3429 | Пан .. | дуга у s sn 

` 

2430 | Half .. | Dakshindmurs ss 

2131 | Halt ., | &onth-went view of the Ріпа. 

2432 | Full ,, | Bonth-exet. view of Sidthdmrite- 
печат 

2483 | Half .. | MaAdradd Siva оп tha second 
western уёрига. 

2434 | Нам .. | Ganga Кимијачат.. О... 

2435 | Half .. | BAkshandeowr .. + 

2438 | Fall .. | South-west gonoral view of all 
the танй within the 
temple. 

2437 | Full ..| West view of the second western 


-2438 | Full . 


фита mth the figure of 
Mghóremürte 


. | Impressions of the seals, bronzo 
ring, lead coin, etc., discovered 
on tho Gurubhekthakonda hell. 


the Gurulaktakonda Jail, 


iei Half „„ | Earthen pilaster discovered on 


a ЗОН ооо и оное 


Kamthakonam. | Tanjore 


р 
КашЪЬл\браш. | Tanjore 


Rumbbakenam. 


Kambhakónam, 


Pattiivarem . 
Pattlévaram .. 
Poettidveram .. 
Pattisvaram .. 
Patt'évaram ., 
Pattidvaram .. 
Ра тата .. 
Patttévaram .. 
А... 
Ме... 
Vaithiévaram 


Кот), 


Vaithiévarem 
Кож, 


Vaitbifvaram. 
Кот], 


Tıravenkadn. 


Virovenkada, 


Типтепкада 


Hamatriam .. 


Кашаїшбат .. 


a 


| раша. 


|| 
| 
| 


Tanjore 


Tanjore 
Tanjore. 
Tanjore | .. 


Tanjore .. 
Tanjore .. 


Tanjore. 


Tanjore | .. 
‘Tanjore — .. 
Tanjore, 
Tanjore — .. 
Tanjore 
Tanjore .. 
‘Tanjore .. 
Тепјов .. 
Tanjore .. 
Tanjore .. 

Vizegapatam.. 


‘Vieagapatam , 


а 
Мана, А У 


Wood .. 


++ | Anelont. 


x | %Уоо!.. ve | Ancient, 
і 
++ | Woot .. +. | Ancient. 
1 


Tanjore m | Wood . 


ve | Ancient, 
| 
| 

Stone... [peti 
Stone... | Dravidian, 
Мел) ,, oe] Ancient, = = 
Metal.  .. | Ancient. 
Stona .. — .. | Dravidian. 
Stone .. .. | Dravidian. 
Stone .. .. | Dravidian. 
Btone .. ++ | Dravidian. 
Stone... | Dravidian, 
Кок aod | Dravidian, 

plaster, б 
эме: and | Dravidian, 
Brisk p, FPO | Dravidian, 
Metal .. | Anment. 
Metl.. — .. | Ancient, 
Brik 754 | Dravidian, 
Baok and | Dravidian, 
un NL 
Earthen — ., | Buddhist. 
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List of Photographs—cont. 


No. | Bize, Description. | Village. 
1 
2483 | Fall .. | South-west view of trick OAsitya | Ramatirtham.. 
on the top of the Durga ends. 
з ES ve | North-east genera] view of берза | Ramatirtham.. 
and Chaitya on the lop of the 
Durga honda 
s 
2465 Full .. | View of тоск inscription on | Ramatirtham.. 
(Durga сато) Dargah: 
3466 Half .. | А Jain image in two piecea on | Damatirtham.. 
Durga konda. 
9467 Fall .. | Ornamental pottery (selected) | Ramatirtham.. 
discovered on tha Durgskenda 
2468 Half ., | Ornamental Pottery (selected) | Ramatictham.. 
discovered onthe Durgalona. 
2409 Halt ., | Pottery (selected) discovered on | Ramatirtham.. 
П the Durgakonds | 
2470 Wal! .. | Pottery (selected) discovered on | Ramatirtham.. 
the Durgsdonda. 
2671 Half .. | Pilaster discovered on the Durga | Ramatirtham,, 


Џ 
342 Кай... 


273 Halt. 


2474 | Half u. 


4475 | Holt ., 


2476 ! Half .. 


2477 


konda 


Stneco ornament (selected) dis- | Ramatırtham. 
covered on the Durgakonda, | 

Portion of a Néya hood of an | Ramstirtham,, 

Imago discovered on the Durga- | 
onda. 


| 
Stone ornamenta (selected) dis- i Ramatirtham.. 
covered on the Durgakonda, 


Stono articles (selected) dis | Ramettrthem.. 

covered on the Dergukonda. 
A corper oin (front) discoverel | Ramatirtham,. 
on the Durgakonda 


Copper coin. (reverse) discovered 


Ramatittham.. 
on the Durgakonda. 


North-east view of тата» | Saripalli 


2478 | sa 


эт temple. 


Vissgapatam .. | Brick and 


atone. 


Viragapatam .. | Dilok and 
stone. 


i 
Viragapatam .. Stone ,. 


Упзазрањт., Stone ,. 
Viesgapatam .. Earthen 
У wepatam.. Earthen 
Visgi m,. Earthen 

Vizagapatam .. | Earthen 

Vimgtpatam ., Earthen 

Vizagapatam., Plaster 


Visagapatam .. ‚ Stone - 


Vizagupatam .. Stone ., 
Vizagapatam .. Stone . 


Vizagapatam .. | Copper 


Vizagapatam .. | Copper 
Vizsgapatam .. | Stone and 
brick. 


District. | Material. | 


Абе. 


А ОАО — —á'.A--—— ——— SE, 


, Вачаћје, 


Batihht, 


‚| Baddhiet. 
Buddhist, 
Вода, 
Boddhist. 
Buddhist, 
Baddhist. 
Boddhist. 


Baddhi 


Buddhist. 


Buddhist. 
Buddhist. 
Buddhist, 
Buddhist, 


Hindu. 


1716. Plan of ruined Buddhist Monastery, Dargakonda, Ramatirtham, 


1717. 


APPENDIX H. 


List of Drawings prepared. 
1715. Мар showing localities of selected ancient mouuments in the Madras Presidency. 


district. 
Deities of the twenty-seven stars. 


Vizsgapatam. 


№. 997, Ровіло, 16тн БЕРТЕМВЕВ 1911. 


GOVERNMENT ОЕ MADRAS. 
PUBLIC DEPARTMENT. 


Reap—the following paper :—- 


Letter—from A. Rea, Esq., F.S.a. (Ecor.), 1.2.4.8., Superintendent, Archeological 
Department, Southern Circle. 

To—the Chief Secretary to Government. 

Dated—Madras, the 12th June 1911. 

No.—Dis. 248. 


Y have the honour to submit herewith the annual report of this department for 
the year ending 1910-11 and to place, as directed in Government Memorandum 
No. 1598, dated the 25th August 1902, the following subjects for the consideration 
of Government. 

2. Instances of damage to monuments such as those reported on pages 3 to 5 
are becoming numerous, and these are only the cases that were noticed during inspec- 
tion by the officers of this department and reported upon by other officers. Besides 
these, it may be possible that there are other cases that have not been brought to 
light. It is scarcely necessary to say that it is not possible for me to inspect all the 
monuments in the course of the year, and that I must only rely upon the reports of 

"the officers of other departments, mostly the Public Works and the Revenue 
departments. The wilful mischief committed at one of the stone dagobas at the 
ruins of the Buddhist monastery at Ramatirtham calls for serious notice and, if a 
successful prosecution under the Act is secured, it will probably lead to this part of 
it being of somo service, instead of at present being a dead letter. 

8. Tho recent orders of the Government of India on the storage of negatives in 
this office, mentioned on page 5, have to be given effect to, and these coupled with 
the fact that arrangements must also be made on a permanent scalo for the prepara- 
tion of a dark room, etc., for photo-printing, consequent on the increase of work 
generally, and that which will arise through this department having now to supply 
the public direct with such photos as may be ordered by them, compelled me to apply 
for a permanent office building which should be of a plan sufficient for tho special 
needs of this office and thus obviate the damage likely to be done to fragile articles 
like photo negatives, ete. 

4, The question of private contribution to be collected from owners of monu- 
ments towards repairs ot the latter is one that has not been properly handled till 
now. To work section 9 of the Ancient Monuments Act means causing detailed 
enquiries to be made, which can easily and successfully be done by the Kerenue- 
department alone ; aud to briog it into operation will necessitate some funds towards 
the important work of conservation being collected from the custodians of monuments, 
On enquiry during my recent inspections, reveral custodians agreed to pay a portion 
of the cost, and so if only this is properly arranged by the Revenue department who 
have greater control over them in every way, Government is sure to be benefited. 
Unless Government is pleased to extend the working of the Act and issue orders to 
the Revenue department on the subject, there will be something always wauting in 
this respect. E x 

b. Tho excavations of the year detailed on pages 11 to 16 have been, in а way, 
brought to a close, but I should like to have been permitted to tako up some more 
of this important work, for there are several interesting sites which require being 
examined properly, and I am certain that the results would be of importance in 
revealing some lost chapters of the early history of the Presidency. I leave tho 
matter to the decision of Gorernmnnt, and in this connection I may be permitted to 
qnote the order of the Government of Bombay embodied in their 6.0. General No.4, 
dated 8rd January 1907, issued on the Progress Report of tho Arehscological Survey, 
Western Circle, for 1905-06. 
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6. The additions and alterations to the list of monuments in accordance with 
my notes under “ Conservation ” will be separately dealt with. 


7. Some of the names in the margin of the text are without vowel marks, I 
am informed that this is due to the press nut having а sufficient number of this size 
of type in stock. Anyhow, in the body of the report, the transliteration marks have 
been inserted to a certain extent, though it was impossible to got them done satis- 
factorily for want of time and the difficulty of getting them uniformly printed at the 
hands of the press, This, coupled with the preparation of blocks and plan for 
illustration (vide G.O. No. 952, Public, dated 13th October 1910), necessitate my 
again bringing to the notice of Government that the present time limit for the 
submission of the report is quite inadequate. I may also be permitted to confess 
that the reading of Jarge numbers of proofs within such a limited 
so much time that I am forced to let the rough notes, put in order at the beginning, 
remain as they were without consulting reference books which, if done, would 
‘prevent the report being submitted in time, though they might make the reports 
more interesting. 


period occupies 


8. I would also suggest the desirability of a slightly-glazed paper being allowed. 
for the printing of the report so that some illustrations might appear in the letter 
press, I had intended doing this, but the text illustrations had to be struck out and 
re-arranged in plates owing to the unsuitability of the paper. 


Ewctoaure. 
6.0. No, 4 (General Department), dated 8rd January 1907. 
. . . у ` 


8, His Excellency the Governor in Council would be glad to learn that the Superintendent 
‘has in contemplation some schemes for the excavation of the historical sites in this Presideno: 
such as Brabmanabad, Shivner, Sonda, Nagarbastikeri, Salectte Island and the vioinity of auc 
ancient villages os Halehi, Huli, Aihole and Pavangad. It is understood that the extent of 
Mr. Cousen's charge leaves him little leisure to devote to work other than the consorvation of 
valnable monuments already listed for restoration. But Government would view with regret 
the completion of Mr. Cousen’s term of service without his undertaking some at least of the 
important excavation works that seem to promise a valuable harvest. This Government would 
‘be prepared to lend their support to a request fur some additional staff to relieve the Super- 
intendent of a portion of his conservation work with the object of rendering excavations feasible 
in the near future. 


R. Е. Ехтноукх, 
49. Secretary to the Gort. of Bombay, 


Order—No, 997, Public, dated 16th September 1911. 
.  Несогдед, ~ , ~ iL ORE, 0. и а £f 
а ^ Q Thó report might ave" bécn* curtailed with "ad vantdgo atid better arranged 
but like those of provious years it maintains в high level of interest ~ The восНош 
headed “ circular letters, eto., ? might have beer greatly compressed, if hot-altogethor 
omitted and in the conservation section the details of Purnnie legends and stories 
which probably already find place in District Gazetteers could be excluded with 
advantage. Tho Superintendent should deal with his subjects in futuro in the same 
> sequence and under fixed headings and not vary them trom year to усаг. Tho pam- 
gruphs in the report should also be numbered. 

3. Consercation.—This branch of work has received much attention, The 
statement showing the amounts surrendered and transferred out of grants in tho 
conserention budget does not show the actual lapses in the grants aud the Snperin- 
tendent is requested to combine this with the first statement in appendix О in future, 
to show at n glance the amount sanctioned, spent and lapsed in respect of each work 
ая required in paragraph 3 of G O. No. 536, Public, dated 28th July 1909. 


" 
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4. The remarks of the Superintendent in the chapter on conservation as regards 

"the use of plaster on monuments and the growth of vegetation will be bronght to the 

notice of the Public Works department. The Superintendent shonld specifically 

bring to notice any cases of apathy on the part of the Public Works suburdinates at the 

time when they occur. The attention of the officers of the Public Works and the 

Revenue departments will specially be drawn to the cases of wilful damage done to 
the ancient monuments referred to in the report. 

5. Ezcavation.—'There were some interesting but not particularly important 

~ excavations carried оп during the year. Government аге willing to allow the Super- 
intendent to devote more time to this branch of work when ће has the services of an 
Assistant. 
6. The question raised in paragraph 3 of the Superintendent’s letter with regard 
^to the fixing of contributions by private owners to repairs of protected monuments 
should be made the subject of а separate official reference. 

7. Orders will issue in the Reyenue department on the subject of the issue of 
licenses by the Forest department for the removal of stone from the rock adjoining 
the Kodamurutti channel which is mentioned in part VI of the report. The Super- 
intendent will submit for orders separately the question of not granting any further 
extension of time to the Treasure Trove Syndicate, Trichinopoly. 

8. The proposal of the Superintendent to incorporate illustrations in the letter 
press of the report does not commend itself to Government. Nor can the Superin- 
tendent’s request for an extension of time for the submission of his annual report be 
acceded to. 

9. Copies of the report and the photographs referred to in appendix G will be 
-forwarded to the Right Honourable the Secretary of State for India, 


(True Extract.) 


Н. А. STUART, 
Ag. Chief Secretary. 


“To the Foperintendent, Archmological Survey (with 20 copies). 
m the Assistant Archmological Saperintendent for Epigraphy. 
„, the Baperintendent, Government Central Museum. 
1 the Baperintendent, Government Press. 

oe all Collectors. 

»» the Pubho Works department | ci notes. 


the Кетеоље department 
19 the Government of lodia, Vepaitment of Education (with C.L}. 


5 the Chief Commissioner of Coorg {with C L). 
зе the Director-General of Arebsology (with $ copies and СЛа). 


Фрањо: PE ове el Бос рга 
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List of public libraries, elc., to which copies of the Archceological Survey Reports, New~ 
Imperial Series, including the Director-General’s Annual Report, Part I, and’ 
the Provincial Annual Reports of the Superintendents are regularly supplied. 


I—COUNTRIES OUTSIDE INDIA. 


Unrtev Кімаром. 
India Office Library, London, 8.W. 


British Museum Library, Great Russel Street, Bloomsbury, London, W.C. 


Ho. (Oriental Department), London, W.C. 
Bodleian Library, Oxford. 


Bendal Library at Cambridge. 

• Birmingham University Library. 
London University Library, South Kensington, London, S W. 
Cambridge University Library, Cambridge. 


Edinburgh " Edinburgh. 
Glasgow. 2 i Glasgow. 
-Aberdeon бн aS Aberdeen. 


Trinity College Library, Dublin. 
. Folkloro Society, 11, Old Square, Lincoln's Inn, London, W.C. 
National Art Library, South Kensington Museum, London. 
Royal Institute of British Architects, 9, Conduit Street, Hanover Square, London, W. 
Royal Anthropological Institute of Great Britain and Ireland, 50, Great Russell Street, _ 
ondon, W.O. 


Advocates’ Library. Edinburgh. 
The Royal , Windsor Castle, Berke. 
Royal Society, Burlington House, Piccadilly, London. 
» ” dinburgh. 
Royal Irish Academy, 19, Dawson Street, Dublin. 
National Library of Ireland, Leinster House, Kildare Street, Dublin. 
Royal Asiatic Society, 22, Albemarle Street, London, 
Society of Antiquaries of London, Burlington House, Piceadilly, W. 
Royal Scotish useum, Edinburgh, Scotland. 
Bosiety of éntiquaries of Scotland, National Museum of Antiquities, Queen Street, 
пп! " 
Imporial Toetitute, London. 
Indian Institute, Oxford. 
Booiety for Protection of Ancient Buildings, 10, Backingham Street, Adelphi, W.O. 
"The Royal Academy of Arts, Burlington House, London. 
Hellenio Society, 19, Bloomsbury Square, London, W.C. 
Royal Colonial Institute, Northumberland Avenua, London, W.U. 


France. 
Bibliotheéque Nationale, Paris. 
Bibliotheque Doucet, 19, Rue Spontini, Paris. 
Institute de France, Paris. 
Musée Guimet, 7, Placo d'Iena, Paris. | 
Bocicte Asiatique, 1, Buc de Seino, Paris. 


Орввмахү. 


Bibliothék der Deutschen Morgonländischen Gesellschaft, Halle (Sesto), Germany. 
Koniglich Prenssiche Akademie der Wissenschaften, Berlin, W., 35, Potsdamer Biruseo 120, . 
хоум MuseurtMfor Ethnology, Berlin) 0, o, A ae 
ee ас Gesellschaft der {Vissenthfffen zu Góttibgen; Goitingdat бетивпу. 
M ^ - 
و‎ „А М aes esa aca 
Imperial Academy of Sciences, Vienna. 
Hungarian Academy, Buda-Pesth. 
` Iraty. 
e^ 1 Becretary , Rivista di Storia Antics, Padova, Italy. а 
Biblioteca Nazionale, Vittorio Emanuele, Homo. 
R. Bibhoteca Nazionale Centrale di Firenre. 
British School at Rome, Palazza Odescalchi, Piazza, Б.З. Apostoli, Rome 
American Fehool of Classical Studies at Rome. 
Fuciet& Asiatica Italiana, Firenze, Italy. 


® Haters on'y to Part Hef the Annual Перун of the Direrter-enera! of Artueology Ја Tedia. 
Y Refers enuy be Part H gf DirecorUrveral'e Anavet Report. њи 


"Sanskrit College Library, 
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Отнев COUNTRIES IN ÉvRorz. 


Koninklijke Akademie van Wetenschappen te Amsterdam, Holland. 
Royal Institute of Netherlands, India. The Hague, Holland, 
Imperial Academy of Sciences (for the Asiatio Museum), St. Petersburg, Russia. 
Royal Library, Copenhagen, Denmark. 
National Museum, Copenhagen, Denmark. 
Académie Royale d’Archéologie de Belgique, Anvers. 
University Library, Upsala, Sweden. 
3s » Christiania, Norway. 
British School at Athens, Greece 
Та Société Archéologique d'Athénes, Athens, Greece. 


AMERICA. 


American Oriental Society, 235, Bishop Street, New Haven, Conn., U.S.A. 
Smithsonian Institution, Washington, D.O., U.S A. 

Beoretary, National Museum, Washington, U.S.A. 

Field Museum of Natural History, Chicago, .А. 

Newberry Library, Chicago, U.S.A. 


Вагизн Сотоктез, 
Tho Museum, Canterbury, New Zealand. 
Literary and Historical Society, Quebec, Canada. 
Melbourne Library, Melbourne. 
"University Library, Sydney, New Bouth Wales. 
"Victoria Publio Library, Perth, Western Australia. 
Royal Asistio Society, Ceylon Branch, Colombo. 
Straits Branch, Royal Asiatio Society, Singapore. 
Museum of Arabio Art, Cairo, Egypt. 


FOREIGN COLONIES. 
Directeur de l'Ecole francaiso d'extrême Orient, Hanoi. 
Bataviaasch Genootschap vau Kunsten en Wetenschsppen, Batavia, 
Institut Francais D' Archéologie Orientale du Caire, Cairo, Egypt. 
Ethnological Survey for the Phillippine Islands, Department of Interior, Manila. 
North China Branch of the Royal Asiatic Society, Shanghai. 


ТАРАН, 


р 

Asiatic Society of Japan, Tokio. 
II.—INDIA. 
(У IMPERIAL. 

Imperial Library, Caleutta. 

Indisn Museum, Calcutta. 

Presa Room, Celoutta, Simla. 

Central Library, Army Head-quarters, Simla. 


(2) PROVINCIAL. 


Марвав. 

Secretariat Library, Fort Бї. George. 
University n — Madras. 
Publie n m 
Presidency Collego ' n 
School of Art » 
Government Central Museum, Madras. 
Christian College Library „ 

Вомват. 


Secretariat Library, Bombay. 
Universit » E " 4 
Bombay Branch of the Royal Asiatic Society, Town Hall, Bombay. 
School of Art, Bombay. 
The College of Science, Poona. 

Baxsoat. 
Secretariat Library, Writers’ Buildings, Calcutta. 
University Library, the Senate House, Calcutta. 
Presidency Coll pierre 1, College Square, Calcutta. 

» College Square, Calentta. 

Амана Socicty of Bengal, 57, Park Street, Calcutta. 
Mahabothini Society, Baniapookcr Lane, Calcatta. 
Goethal’s Indian Library, St. Xavier's College, 30, Park Street, Calcutta. 


© Director-Gocaral'o Esport, Part ЇЇ. 
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(2) PROVINGIAL—eont. 


Usrrgp Provinces. 
Secretariat Library, Public Works Department, Allahabad. 
University Library, Allahabad. ' 
Public Library, Allababad. 
Provincial Museum Library, Lucknow. 
Sanskrit College, Benares. 
Thomason College, Roorkee. 
Archeological Museum, Muttra. 
æ Panini Office, Allahabad. 


Ромјав. 
Secretariat Library, Publio Works Department, Lahore. 
Punjab Public Library, Lahore. 
Museum Library, Lahore. : 
"University Library, Lahore. 
Government Collego Library, Lahore. 


Nonru-Wzsr FRONTIEE Province. 
Secretariat Library, Peshawar. 
Peshawar Museum, Peshawar. 

Bursa. 

Becretariat Library, Rangoon. 
The Bernard Free Library, Rangoon. 
The Phayre Museum, Bangoon. 
"Tbe Vajiranana National Library, Bangkok. 


CENTRAL Provinces, 
"Becretariat Library, Nagpur. 
Museum Library, Nagpur. 


Аззам, 

-Beorctariat Library, Shillong. 
Соова. 

"The Chief Commissioner of Coorg’s Library, Bangalore. 


Native rates. 
Mysore. 
"The Indian Institute of Science, Bangalore. 
Hyderabad. 
Tho Resident’s Library, Hyderabad. 


Central India. 
yd of the Agent to the Governor-General, Indore. 
"The Librarian, Dhar Museum Library, Dhar. 
Rajkumar College, Indore. 
Bhuri Singh Museum st Chamba. 


Rajputana. 
Library of tho Chief Commissioner and Agent to the Governor-G. i 
Collego Library, Ајтег. mor General, Ajmer. 
Rajaputana Museum, Ajmer. 

Baroda. 
Library of the Resident at Baroda. 
Baroda Museum, Baroda. 
Travancore. 


Travancore Durbar, Trivandrum, 
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PART ADMINISTRATIVE, °. 


ANNUAL REPORT 


OF THE 


“ARCH BOLOGICAL DEPARTMENT, 
. SOUTHERN OIROLE, MADRAS, 


FOR THE YEAR - 


1911-1912. 


Office Routine. 


During the year, Government appoitited an Additional Superintendent, together Establish- 
with a tour clerk for. him, to relieve me of a part of the conservation work in order Tet 
to enable me to proceed with the arranging and cataloguing of the antiquities at the 
Museum. Mr. A. H. Longhurst, Superintendent of the Western Circle, accordingly 
joined me in September 1911, and after some time spent at the recess head-quarters 

о was asked to proceed to Bellary and its adjoining districts on a tour of conserva- 
tion inspection. 

2. The work done by the members of tho office was sstisfactory, and it must ba 
said that almost all of them had to attend both in and out of office hours to overtake 
the work of correspondence, etc., which hus inereased in every direction. The 
Manager, M.R.Ry. P. V. Jagadisa Aiyar, made some successful tours, in the course of 
which much useful information was got, and numbers of ancient wooden und stone 
carvings, besides some bronze images, were collected. Tho designation of the clerk 
on Rs. 30 to Rs. 50 grado has been changed into Head clerk. 

8. A temporary clerk was at work arranging the previous records of the offico 

and indexing and. bringing them into a satisfactory state fur convenient reference. 
Despite all efforts, howorer, the work has not yet been concluded. The two temporary 
draftsmon engaged for inking and completing the unfinished drawings have been 
continuously at work. But the work is laborious and progress slow and it may tako 
at tho present rato several years more for them to bring it to completion. 

4. Both His Excetlensy Lord Carmichael, and Dr. J. Ph. Vogel, the Acting 
Director-General of Archieulogy, inspected the office iu tho соштас of the year. 

They were pleased with the collection of wood carvings and stone sculptures, ete., in 
the office. 

5. The offico has been removed to п more commodious building in Egmore, which олсе 
has been taken on lease for ono year with the use of the electric installation avatlable P% 
there. Special fittings had also to be made for the outturn of photo work. 

6. Government ordered that about half of my time should be devoted to work at Archrolo- 
the Mndras Muscum in arranging the numerous archmological objects that hare eal 
accumulated as the result of the excarations conducted during post years, and to enable. Maren- 
me todo this, un additional staff, consisting of an assistant, я кигтеуог and four 
ћазсаге, have been sanctioned by Government in January 1912. The work bas been 
started, but till the shed for the arrangement of specimens is put up by the Poblis - 
Works Department, it will not be possible to get on with the work rigorously. 
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"were taken out, and these were afterwards declared to be treasure trove. They were 
-examined and found to be ancient and their acquisition for the Museum was 
recommended. 


16. While digging for medicinal plants on the 23rd September 1910 ina Thidal Patharak- 
~ (waste land) adjoining the Perumal Коу! temple of the village, one idol was found Кн ад. 
hidden underground and on further digging е more were discovered. These wero 
‘referred to me for opinion as to their acquisition for the Museum, and on inspection, 
they were all found to be ancient and as such worthy of being purchased by 
` Government. 


17. A bronze idol (plate 1, Fig. 1) and some grinding stones were found during Vada- 
some excavations in the temple of Jembukesvarasvümi at Vadaraügam of the Tanjore "1880. 
‘district. The digging was in connection with the intended construction ofa well 
within the temple and the work commenced on the 8rd October 1910. On the first 
‘day, a copper gandi (water vessel) and two brass plates were discovered ; but these, 
on being taken out, crumbled to pieces. On the 4th idem, the idol was discovered at 
ү A depth of about 3 feet below ground, and this being ancient its acquisition was 
recommended. Further excavations have resulted in the unearthing of an old well 
-of brick in mud within which were some stone grinding stones. The well has 
been found to have a profuse supply of water from an underground spring. 

18. On the 3rd December 1910, the trustee of Markuthinithasviimi temple, Maru- Marathan- 

thánthanallür, Tanjore district, was digging for foundations to erect a mantapam on the ‘nailer. 
western prülára and found 82 ancient bronze images of Hindu deities (plate II, Fig. 
Б to 9 and plate III and plate IV, Fig. 1) and various utensils buried at about 5 fect 
underground. The exact places where these were unearthed are on the north-west 
corner and the centre of the western ргйййга wall The temple is said to bea ve 
ancient one, as it finds a place in the Tamil poems, and amongst the objects found is 
an image of the Tamil devotee Sambandar who is said to have composed poems in 
honour of the deity of this place. 

5 19. All the articles are of antique make and worth acquiring by Government. 
But, should there be any similar ones already in tho Museum and should the Superin- 
tendent not require all of them, he was asked to inform me of the fact so that such 
of them as might be rejected by him might be purchased for other Muscums with 
the funds provided by the Director-General of Archiology. 

20. Treasure trove found at the Mélakandathil paramba in the Malabir district Мизан. 
consisted of а fairly complete set of Hindu domestic brass utensils similar to parambs. 
those in use at the present day. This circumstance of itself would not bo sufficient 
to show them to be modern, for some specimens of prehistoric pottery are almost 
identical in form with articles uscd nowadays. The articles were decidedly old ; their 
condition, if not their form, showed them to be such, but they could not bo described 
as ancient. There аге now no houses in the vicinity of where they were found, and 
the present owners of tho land, who hare been in possession of it for a long period of 
time, know nothing of them or their having been buried there. No recent events havo 
occurred within the past century, which would havo led to their being so hidden, and 
it therefore вестей not improbable that this must have taken place during оре of 
Hyder Ali's incursions. If a complete eet of such Malabar utensils was not already in 
the Museum, the purchase of these was recommended. A standard lamp in three parta 
and two hanging chain lamps were noted as curious. . 

21. *боше old bss and copper vessels relating to n Treasure Trove case in Kalnid, Кадай, 
South Canara district, were referred to me for my opinion, and as on inspection they 

were found to be worth acquiring, their acquisition was recommended. On 
the mouth of n large vase, an inscription in Telugu characters wae noticed, but it 
was not deciphernble and the Superintendent of the Museum may be interested in 
getting them deciphered. š 

Antiquities. 

22. The Superintendent of the Madras Museum asked if a cannon which was lying Cranes, 
half-buried on the road near the temple at Mylapore in Madras was in any way Мэрт. 
eurious and worth acquiring. Оп inspection, it was found to be of English make 
of which there are specimens already in the Mcscum, and so its acquisition waa not 
recommended. 
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once existed to carry water to the moat. In the course of certain diggings by the villa- 
У «gers, stones of various buildings, Hindu and Jain sculptures, stone wells, buildings, 

etc., have been unearthed. There are many stone built Ooranies {tanks) lying deep 

below. If carefully excavated, probably the fort with the moat may be brought to 

view. The inscriptions found therein have been referred to the Assistant Archmolo- 
gical Superintendent for Epigraphy to see if any date can be fixed. It may be desira- 
ble to give weight to the recommendations by the Collector of Башпай to declare it 
“ protected ” and to prohibit the villagers and others from indiscriminate excavation 
without the permission of Government. 


Pre-histo- 88. These lic ata distance of nearly 15 miles north of Tenkasi. The village, 
flo sites, — which at one time is said to have been very populous, has during recent years been 
Kadaya- shifted to the east at a distance of nearly three miles on account of the trouble caused 
li by wild beasts from the Western Ghauts close by. 


, 
89. The anieut of Karuppanadi in the village is said to have been constructed by 
king Sri Vallabha for tho irrigation of rae lands of the village and there are also 
found the remains of an ancient Siva temple in a mound on the eastern bank of the 
river. Itis ап eyesore as itis, such ruthless destruction has there been, resulting in a 
large accumulation of ancient pottery found there; and unless immediate steps are 
taken to save the remaining urns which may possibly exist in several hundreds, there 
will be no trace of the history of this ancient village in future years. The inscriptions 
found on the temples of Siva and Vishnu, Кадакајезуагаг and Karriynmünikka 
perumil do not appear to have been noticed by the Epigraphical Department and the 
attention of the Assistant Archeological Superintendent for Epigraphy will be drawn 


to them. 

ротай 40. This building stands at а distance of nearly a mile south-east of tho Railway 
station. It was specially built for the purpose and is under the management of the 
Local District Board. The Buddhist and Jain sculptures aud stones bearing insorip- 
tions have all been arranged in the front compound. Some of them have been 
obtained from Amarivati, Allur and other places, while others were found when the 
Krishna canal was dug. The wood carvings of the district are exhibited in the upper 
and lower floors. It might be advantageous if the District Board were to take for 
the Museum some duplicates in the Amaravati collections at the Madras Museum, for 
it will be a valuable addition. А 

Ramasvami 41. About thirty bronze statues of Каша, other Vishnu forms, Krishna, and 

1 205 — Chakrams varying in height from 1’ to 8' were found stored in this temple, and these 
devi. being very ancient were photographed. 1t is said that these images were found some 


30 or 40 years ago underground while digging for foundations near the ruined temple 
of Nadaappar Kovil which stands at adistance of a few yards on the east of this 
temple. The workmanship of these images is very good, and it would beadvantage- 
ous to acquire some of these for tho Museum could the temple authorities be inducod 
to soll any of them, and if funds are available in the budget of tho Muscum. It is 
generally said that such finds are frequent although not always reported. 
Seulptured ‚ 42. On a reference from tho Madras Museum аз to whether certain pillars in tho 
Euler, village of Köta, Nilgiris district, were worthy of being acquired, an inspection was 
made, and it was found that these pillars had eculptures of the buffalo, snake, fish 
and a rude car, besides a Kota malo und female figure, side by-sido with the names 
of both written in modern Tamil below their feet. By appearance, thoy did not 
appear to be of old date and this coupled with the fact that the figures оба Kota 
family with a modern Tamil inscription below, then existed, went to show that a fatnil у 
of the Kitas may have carved those during recent times for puposes of worship. The 
place was inhabited in ancient days by tho lower orders, and as such the personitt- 
cations of these animals may have been used in the carving of these pillars for purposes 
of worebip. Tho pillars being of no historical or antiquarian interest, their acquisition 
жаз not recommended. 


References and Publications, 


Repairs to 43. Estimates were being received occasionall: 


c ‹ у from the Public Works Depart- 
mememe ment for monuments tentatively in the conserved list and for those not included inthe 


list. As expenditare on such monuments is liable to audit objection, а circular letter 
was addressed to all Superintending Engineers witha view to instructions being issued 


to their subordinates to confine their attention Purely to monuments that nre jn the list. 


ae 
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‘permanently, and to send in detailed reports in case of any others requiring attention, 
-to enable this office to make the necessary recommendation to Government alter 


inspection. 

44. It has been ordered by Government, on the suggestion of this Department, нон 
:that notice boards should be affixed to, ancient monuments, but that they should be Boards 
‘restricted to “protected? monuments, and monuments which are Government 
property, the boards being of wood and the notices as per draft prescribed in diglott. 


i 45. The annual reports of the Madras Museum were not being supplied to this serum 
-office. On Government being addressed in the matter, orders were passed for supply Bere 
of all previous reports, as well as those to be issued in future, and the reports received 
ато kept in а bound volume to serve for future reference. 


46. Information was furnished to the Director-General of Archeology in India Јошка of 
with photo illustrations on the exploratory work done during the year 1910-1911, 23 Borst 
for a preliminary account in the journal of the Royal Asiatic Society. Boelety. 

47. The Acting Director-General of Archteology in India asked for information came ot 
газ to the game of chess iri the Madras Presidency and on my making а referenco to ^^" 
Collectors, much information of a very interesting nature was received frum 131 taluks 
in all districts of Madras, except those in the Vellore district, where the Collector 
replied that he did not think that the collecting of information of such a trivial 
nature, should be added to the duties of hard-worked Tahsildars. 

48. During the year under report, Mr. Rustanji Nusarvanji, Munshi of Вошђау, History of 
‘was kind enough to favour this Department with a copy of his ‘History of the Pek 
Kutb Minar” 

Excavation. 
19. Government not having provided funds for purposes of conducting original 
.exploration, no work of this kind was undertaken during the year. It is a matter of 
regret that it has been so, but it is likely that, hereafter, this work may be undertaken, 
as representations pointing out the necessity and desirability of continuing these 
operations each year have met with approval. 
60. The articles unearthed during the past year were sent to the Museum for 
storage there, along with a sample brick used tn the Rimatirtham Buddhist sites. 


° Conservation. 
51. The expenditure incurred on conservation amounted to Rs. 37,805-1-8 against 
the Budget grant of Rs. 0,000. There have been large surrenders during the 
усаг, but on repeated requests from this Department to utilize such sums on other 
"monuments that needed repairs during the year, so far haa been done Towards 
bettering the existing state of affairs in the matter of repairs to monuments, two 
things are necessary: the initiative on the part of the Revenue department to 
collect all possible sums towards the repairs to monuments that are under the charge 
of private individuals and that could admit of the whole or part of the estimated cost 
being recovered, and the attempts of the Public Works Department to do their best 
in the matter of commencing the works sanctioned in the Budget carly in tho year 
and not allowing lapses to occur. On both these points, Government have already 
issued the necessary orders to the Departments concerned, and it i» hoped that the 
co-operation of nll will tend to better the work of this Department during future years, 
52, The following monuments wero orlered to be declared “ Protected” by 
-Government :— 
(1) Abdul Wahab Khan's Tomb, Kurnool. : 
(2) The temples of Narasimhasrámr and ReAganithwsrami on the hill at 
Samakkal. 
53. As in previous years, applications were received for the demolition of several 
ruinous walle in the northern атма, and after obtuning informafion about the 
-extent and condition of the existing portions, permission was giren to dispors of the 


following :-- 
на .. .. se .. m .. «+ Bellary district. 
Kreekapps es -— à .. zn ла Da 
Pach: alti -- -- E .. .. m De 
Bachikondacaballi .. E .. +. oe De, 
Чеда а .. ae DS .. oe .. Anntaper district, 
Sirigepalli Цо ШШ o£. 0 2. 0 0. Ceihapah Филе, 
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Buddhist 54. Several repairs had been done during the year under report to the dagobas and. 
Ваташа, blocks repaired in conformity with the old work. There are some more works to be- 


done. The rock stairway on the west of the hill up to the main cavo has also 
undergone repairs by the replacement of missing parts of the steps, There had not 
been much work done nor was there any necessity for too many repairs to the west 
hill. A 
(а) The hill, as it contains many ancient monuments has been declared 
и protected ” under the Act. But of recent years, there have been several disputes 
between the ryots on account of their having allowed cattle to graze in the adjoming 
lands which relate to the hill. It will be highly desirable that a peaceful settlement 
should soon be made and the ryots advised not to use the slopes of the hills which 
contain the ancient remains, as pasture for their cattle. 


Narasimha- 55. This temple is built high up the side of a range of hills. "There isan extensive- 

svami flight of steps leading from the base of the hill right up to the temple. Several 

temple, gateways are observed, in one of which, called the Hanumar gate, there is a bastion, 

chalam. leading to the conclusion that there existed walls round the gates and circumvallating 
the temple. Vegetation is found on some of the walls which should be removed 
forthwith. The vimāna has been plastered up in such а manner that it blocks up all 
traces of the sculptures which exist below it. Leakage has occurred through cracks- 
caused by vegetable growths. It appears that fearing the Pindari invasion in which 
several temples were mutilated, tho vimana sculptures were covered up. The inscrip- 
tions found there, apparently have not completely been noticed by the Epigraphical 
Department, and the Assistant Archeological Superintendent for Epigraphy will do 
well to carefully note them in his next inspection. Several interesting facts in Indian 
History are recorded about the Kalinga country such as its conquest by the Слоја King, 
Kulottufiga I of Tanjore, who reigned from A.D. 1070-1118, the construction of the 
central shrine and several other manfapams and the copper plate grant during the 
days of another байра King in 1280-1281 A.D., and the planting of pillars of victory 
by Krishnardya of Vijayanagar in 1515-1516 A.D. The authoraties of the Vijaya- 
nagram Samasiünam may be addressed to remove tho plastering so as to disclose the 
architectural value of the temple vimana. 


Buddhist 56. These Но at a distance of nearly three miles north of Simhüchalam. There 18 
yemains on no direct road leading to the placo but only a jungle path betwoen Kambalukonda 
über. and the hill of Névudukonda ; the path is narrow and probably this with the physical 
konds near features of the locality, combined with tho existence of a perennial spring, led to the 
aralava. Selection of the spot. Gardens have been planted by the Vijayanagaram Samasfinam 
on the sides of the valley. Largo bricks, ete., aro found at tho site and tho people 
of атара аузт at tho foot of the pass leading to tho ruins every now and then removo 
them for house building. Tho remains are Buddhist, but I “have not yet had an 
opportunity of excavating them. ‘Tho Vijayanagaram затав лат should be addressed 
with a view to put a check upon those who are carrying off somothing or other from 
the ruins. If this custom is allowed to continuo, it will largely decrease tho results 

of future excavations by this Department. 


Rock-cut 57. This is about а milo south of Bezwada on the opposito bank of tho Krishna. 
сазо од Similar ones exist thero on the northern bank of the river. 
Bitanaga 
m. 
Four- 58. This eave is three miles to the south-west of Bezwada, and is ono of tho earliest 
storeyed of tho Drahmanieal rock-cut temples. Thero appear very wide cracks on the terrace 
care of some of the storeys which require being filled in and thus closed, Rain wator 
Undavalit, percolates through the crevices nnd vegetation appears in soveral places. Arrango- 
~ ments must be mado as early as possiblo N tho Publie Works Department to rectify 
these defects, Many pillars bearing Vaishnava sculptures aro broken and requiro (0: 
bo replaced by others. In tho course of doing во, care should ће taken not to 
а interfere with the existing sculptures. The shrines аго la: gely infested by bats and 
Н consequently are іп а more or less filthy condition. 
ише 59. Thero are two temples, one dedicated to Siva and the othe Vishnu, 
Und vali The inscriptions have been copied by tho Assistant Archeological АЕА 


for Epigraphy, Southern Circle. Some of tao inscriptions relate to the history of the 
Н Reddy Kings while other Telugu inscriptions give somo insight into the history of 
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“Vijayanagar, The people of the place agree to pay Rs. 300 towards their conserva- 
"tion, and hence the Public Works Department of the district may be addressed to do 
-what is necessary in the matter. 


_ 60. This temple lies six miles north-west of Guntakkal Railway Station. It isa Chennake- 
Мату large one and contains several noticeable parts of architectural workmanship Bvarasvam! 
tthe chief of them being the pillars of the £alyznamanfapam which have many good башга. 
- carvings, the monolithie dipastamba, the west entrance обригат built of huge blocks 
-of masonry, the four-pillared татарат with а well-carved base and pillars on the 

south-west corner of the inner court, and the vantestle or cooking place built of lar, 
slabs of stone. Excepting slight repairs, such as removal of accumulated fallen 
debris and vegetation, nothing need be done at present. The inscriptions relate to 
the Vijayanagar kings, chief among them being Bukka. The inscribed stone with 
the date, S.S. 1430, in Telugu, west of the ranfasüla does not вест to have been 
noticed by the Epigraphical Department. The rough rubble filling up the wide 
-doorway of the arthamantapam is very unsightly and should be removed at once. 
“The inside of the erthamantapam has four original piers in square, octagonal round, 
and 16-sided sections and are of gneiss. The leaky roofs should be repaired. The 
shrine on the whole is in good order and is built of stone to the summit in receding 
lines of stone cornices exactly similar to the Jain temples at Hampi. 

61. The style of tho temple is similar to the above one (Chennakésvarasvami Polesvara 
temple, Cheppagiri). The shrine tower is of stone, covered with plaster. The debris Chippagiri. 
on the floor of the back of the courtynrd within the temple, should be removed and 
the floor levelled. Excepting this, no repairs are necessary. 

62. These are two high towers about 60’ in height which were formerly part of Navab's 
tho Navab’s palace, but now form part of the western wall of the jail buildings. The Бави 
northern ono has been recently repaired ап а carefal manner and the other tower also | 
should be repaired similarly, The brick building adjoining theso towers insido the 
courtyard is beyond repair, being in а hopelessly ruined condition. 

(а) The solitary bastion of tho old fort, which once surrounded the palace, ia 
overgrown with bushes. This may be repaired and kept free from vegetation. 

(8) Tho well has an arcado around its four sides under ground. On account of 98 well 
neglect in keeping it in a state of repair, it is needless to do anything to it now, as it Fete? 
would cost а large sum to repair it. tower 

* (с) This is а square building with walls about 35’ in length surmounted by a Syed 
Targe dumo in the centro. The parapets of tho building contain some good arabesque Била 
panels in plaster work and great caro has been taken to renew some of tho missng маа, 
parts therein. This is worthy of preservation. Caddapan. 

d) This is a mosque which is in fairly good condition. It is needless to have The Jomma 
it in tho conserved list as there is nothing unusual about the building, it being like байра. 
во many others which occur elsewhere. 

(e) The Government grant allotted to it may bo used for some other better 
works such ns the Varad’s towers. 

69, This ancient temple of historical and archeological interest Нев a milo south- Sagrtvesrs- 
east of Gulijfilayam railway station. Tho temple is та ruinous condition demanding inan ih 
immediate attention. It is not possible to rebuild tho missing parta of the outer КЕРА 
courtyard as it would be very costly. The gap« and tho crevices should be properly 
repaired to prevent ТезКаде. The vegetation on the ceiling of the cimanas of tho 
shrines and the prickly pear which exist all over the courtyard should be carefully 
remored to stop leakage. Tho temple Ins no funds, во the expenses of conservation 
would have to be met solely from provincial grants. 

(a) There aro two палата (bulls) here in front of the shrino за place of опе 

only which is the almost invarinble rule cleewhere, and this exception is connected with 

another local tradition. The inscriptions have been noted by the Epigraphical 

Department and G.O. No. 538, Public, dated 23th July 1909, pago $2, gives паз а 

detailed sccount of them. 

Ot. This building stands at a di«tance of nearly 12 miles south-east of Tiruppor “The Pata- 
Railway station, On account of some good scalptures on the pers of tho лая рот ДЫП. 
attached to tho temple, it was inclad«] in the list of ancient monuments (ride page 2 Tempe," 
4f the report fer 1595-1876}. Subsequently however, on tho pretext of resorating РЕМ. s 
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Srinivasa 


the temple, the villagers have pulled down this manfapam and most of tho other ancient 
parts of tho temple, and thoro now romains nothing but the ruins to mark the placo, 
Government, on my representation, hive ordered the removal of this temple from the 
list, and the necessary intimation given to tho Collector. 


65. This templo which is situated on п hill composed of seven peaks and standing 
at a distance of nearly 7 miles on the north-west of the Railway Station hay п largo 
income of over six lakhs of rupees, Tho entranco ів through а gopuram at tho hill 
foot. On the way up, there aro other gapurams and alan several mantapams which 
serve for purposes of rest and shelter from heat nnd rain to the numorous pilgrims 
who daily throng to the shrine. The gopuram at the foot has been included specially 
in tho conserved list on account of the sculptured figures which illustrato the веспез 
connected with the history of the temple. Unfortunately the building ins been 
noglected and tho figures have partly disappeared consequent on the neglect in the 
removal of vegetation. Tho entrance itself is blocked up by prickly pear and 
pilgrims aro thereby necessitated to take n circuitous road. ‘This is most undesirablo 
and steps should be immediately undertaken to remove tho vegetation and open tho 
passago for the public convenience. Slight repairs would mend the damage caused 
by lightning strokes here and there. An observer of tho figures on the abovesaid 
gópuram would bo able to form an idea of the figures and images inside the tomple 
and it is а pity this cannot be done nt present. 


(a) The gáli or wind gapuram is also in tho list. Somo modern buildings have 
been constructed so as to completely cover the base and prevent its sculptures being 
seen. So, oven if the existing houses cannot be demolished nnd the site acquired, tho 
erection of moro buildings may bo prevented. The vegetation hero should be forth- 
with removed, lest it should in courso of timo destroy the buildings. 


($) Several of tho mantapams by the sido of the way aro in a bad condition. 
Tho terrace is full of vegetation. The buildings, since thes Servo a very useful Eien 
pose, should bo put in proper condition, 
с) The steps of the tank, ** So@mi Puehkarani ” uro disarranged and these mus 
be put Ола The silt of tho tank also requires clearance, i TE 
(8) The statues of tho kings in the mitkamantapam bear inscriptions which have 
already been deciphored by the Epigraphical Department, while there are many otherg 
not investigated. These deserve careful conservation on account of their sculptural 
work. The modern brick walls built in the Ragandyakalu mantapam should be at 
once removed. Some of the flooring in several places has also to be renewed and 
restored. There are traces of tho walls of the wiména und the adjoining walls 
being at one time covered up with brass plates though at present these exist only in 
the vimanam. Аз this із a rich temple, the whole of the conservation repairs must 
be undertaken by the temple authorities to whom the estimate of the Public Works 
Department may be sent for payment, in advance of the estimated cost. 
СА 


Remains of 66. ‘This ancient fort is situated on the northern bank of the Vasishtanathi river 


ө foi 
Attar. 


at a distance of nearly 35 miles on the south-east of Salem Railway station. The 
principal entrance is on the east, though there appears to have been others on the 
three other sides of the fortified walls. A moat at one time surrounded the rides of 
the fort on the sides opposite to the river and parts of it yet remain. 


(a) The outer faces of the fortified walls are formed of great blocks of stone 

‚ backed by а broad earthen bank, and still retain much of their original form, though 

they are densely overgrown with vegetation, The abundance of prickly pear and 

other plants and trees has caused much damage to the walls and bastions. Yet with 

the removal of these growths some of the bastions and portions of the fort walls could 
be brought to a state of preservation. 

(b) Of the buildings inside, the grauaries for storage of paddy are of large 
size measuring about 20’ х 75’ in the exterior, with brick vaulted roofs of sufficient 
height to contam large quantities of grain. At present there remain three of these, 
in one of which the arched dome fell about a year ago. Vegetation grows over 
them, and has already caused cracks in the masonry of the roofs. The preservation 
of these buildings, which are similar to those at Gingee, depends on the complete 
eradication of the vegetation. The Kalyana mahal is several storeys in height, but 


п 


this is only а part of the original building, as other portions of it have disappeared. 
It has an ornamental stone base, largely covered with earth, and it would be 
interesting to expose the whole of it on some future occasion. The interior has 
vaulted masonry roofs, the cracks in which must be elosed to prevent rain water 
getting into the building and damaging it still further. ‘There are a number of 
other pslatial buildings with vaulted corridors and rooms fully covered with prickly 
pear. "Of the one on the west, the open court-yard in the centre requires examina- 
tion after removal of the dense vegetation which covers it, as it may expose a tank 
for storage of water intended for the use of the zenanz. There are two temples 
inside the fort, one of which is dedicated to Siva and the other to Vishnu, ‘The 
former bas a good specimen of the Dravidian rimünam, and has inscriptions in old 
Tamil running around the bases of the garhhagritam and the mantapams in front of it. 
As these have not yet been noticed by the Epigraphical Department, the attention of 
the Assistant Arctieological Superintendent for Epigraphy has been drawn to it. 


су Most parts of the inside of the fort have been converted into house sites 

and cultivated fields, and care must be taken to see that the public do not get access 
to these ancient buildings and thus damage them still further. One of them is at 
present used as a cattle pen. Iron railed doors should be fitted in all the doorways. 
The buildings belong to Government, but no department has attended to their 
preservation though they are fairly complete and of some interest. There is a tomb 
to Colonel Murray in an enclosure in the fort which is well looked after. It is 
noticed in Cotton’s ‘ List of inscriptions on Tombs or Monuments in Madras.” The 
Public Works Department must ђе put in immediate possession of all the fort build- 
ings with a view to see to their proper preservation in future. 

(4) The construction of the fort may probably date to the early part of the 
seventeenth century when this portion of the ancient Kongu kingdom came into the 
hands of the Nayak kings of Madura, who began to build forts and thus strengthen 
their new acquisitions. The inscriptions of the Siva temple belong to и much earlier 

riod. Government has been addressed in the matter of putting this building in 
the list of conserved monuments. 

67. This is situated on a hill at a distance of 7 miles south-west of Sankaridrug Anthanert- 
Railway Station. ‘The hill is traditionally said to have formed part of mount Мего ene 
split up from the mother mount in a conflict. between Adisésban and Vayu. The а. 

ascent is by a flight of steps cut in the rock with manfapams built at intervals on the 6080. 
north-east of the hill. Inscriptions of Chola, Pandya and Vijayanagar, ete., kings 
exist on both sides of the path which speak net only of the gifts to the temple but 
also of the construction of the various parts of the buildings themselves. The temple 
proper stands within a hollow. There is a figure ofa fire-hooded serpent of 35 ft. 
height on tke way to the temple, with а temple dedicated to Aiyanir in ruins and 
overgrown with prickly pear. The construction of the temple is nttributed to a 
Chöla king Killi and it would be desirable to put this building in order. The 
inscriptions have all been copied by the Assistant Archeological Superintendent эп 
(1905-1908). The ага татарат in front of the god's shrine Баз well-carved 
piers with outstanding equestrian figures, and in the ceiling, lotus flowers on the 
petals of which parrots aro sitting. The bressummers are full of carvings represent- 
ing scenes from the Shándapurüus. The wooden rímána in front of the shrine із 
supported by stone pillars with a mechanical clock work arrangement in the roof for 
falling of Рига (a«gle marmelos) leaves on the head of the god, when placed beneath, 


{3 worth preservation. 

a) The arillamantapan in front of the abore shrine dedicated to Subrahmanya has 
similar well-carved piers and bressummers and ceiling with figures. There is a 
rough sculptural work representing Mr. Davis, Collector of Salem, in 1823 with hat 
in hand, placed in commemoration of his replacing two broken stone lintels in two 
of the manfaparis. There аге also other temples dedicated to Vishnu, Nalvar (Plate 
11 Fig. 110 4) (Appar, Manikkavachakar, Sundarar, Sambandar), Nügesvarar, ete. 
The idol of the temple is half man and half woman as the nume indicates. The idol, 
(Plate VI. Fig. 4) ја not made of stone or metal with pidam but stands by itselfabruptly 
on the ground and is said to have been made out of а mixture of some vegetables 
and mineral compounds by the sages in bygone days. The natural cleft at the foot 


12 


of tho dévathirtham which contains а perennial supply of water is said to mark tho 
placo wherothe goddess Parvati did penance. Modern unsightly walls for storage 
of grain havo been built round somo of the mantapams which may bo removed and iron 
ratings with doors put instead. ° This templo is worthy of preservation and on tho 
reference made to Government, it has been ordered to be included in the list, The 
income of tho temple is Rs. 3,000 quite sufficient for tho pija,ete. The trustees con- 
sent to enter into an agreement under the Ancient Monuments Preservation Act, 
if Government should undertuke the repairs. The temple is in good repair on the 
whole and no considerable expenditure on that account is necessary. 


Kailasa- m 68. This temple is situated at a distance of nearly ten miles on tho west of Salom 
n Railway Station. The construction of tho contral йда is worth noting; from Ив 
Tamman peculiar position, the sun’s rays fall on the доњу twice in а усаг— once in tho Utla- 
З rayana and again in the other half of Dakehinayana. There are several well.carved 
stones near the drajastambs in front of the temple, which were intended for the 
construction of n thoueand-pillared татарат und which was never completed. There 
aro two sacred tanks east of the templo precincts, ono called Stva-gatigat and the other 
Teppakolam. Thero is a emali island in the centre of the latter. The shrine of 
Sahasralingam has some well-carved pillars. Over tho bressummer of the татардт 
in front of the Visvanithar shrine here, there are коте good sculptures. The brackets 
of the etone pillars at the entrance to the inner court, are of good architectural work- 
manship. ‘There are huge pillars in tho inner court, bearing sculptures of various 
forms of gods (Plate VII, Fig. 2); of these tho sculpture of Rama observing the fight 
between Vali and Sugriva is worthy of notico. The position of the latter is such that 
the former can observe the latter and not vice vered. Tho massive wooden doors of 
the front gópuram with floral work requires iron straps to be fixed on. Tho copings of 
the wall adjoining the gépuram have to be repaired. The original entrance on the 
south wall has been blocked up by unsightly brick work which should be removed, 
and an iron door may be put up by the temple authorities. The terrace of the island 
in the Teppakolam deserves attention. The drainage of the temple is blocked up and 
should be put into working order. The leakage over the Yirumélappatti should be 
closed and the pavement of the Visvanátha temple be set right. The stones of the 
garbhagriham are flaking off on account of age, the cracks must be pointed with a 
mixture, suitable to the existing colour. It will be enough to do the repairs above 
noted instead of the repairs estimated by the Overseer wherein some items do not 
relate to this Department — Tho trustee of the temple agrees to pay one-sixth of the 
estimated cost and also to execute the necessary agreement under the Act. 

The temple of Elumbi$vara is on the north of the above temple and has some 
inscriptions relating to the Vijayanagar, Нбуваја and Pandiya kings, which have been 
noticed by the Assistant Archeological Superintendent for Epigraphy in 1899. The 
mounds surrounding this temple might probably contain some carved stones. The 
village officers may be instructed to bring to notice any such that may be brought 
to light during future excavations in the vicinity, 

Polman- 69. This bill is situated near the roadway at a distance of 10 miles off Salem, 

Zarada, (Survey No. 182, 210 acres, 67 cents, Nalikalpatti village) and though from a strictly 

archæological point of view not important enough to be included in the conserved list, 

still it is a fit one for preservation under the circumstance that the figure of an illusory 
stag with horns which is seen in the reflection of the sun when viewed in a certain 
position at a distance of 100 yards north from the Salem-N&makkal road, may bo inter- 
fered with by quarrying unless something is done to preserve this. The figure of 
the stag is only phenomenal and is seen only when the rays of the sun fall on the 
sides of the cleft or from coloured streake on the rock presenting that appearance 
when viewed at а certain angle only. This has some local connection with the 
Ramayana. The Collector of the district may be addressed to put up a board there 
to prevent quarrying, otherwise one worthy sit may lose its value. 
адаш, 70. This object is nothing but a formation in the semblance of a foot on n rock, and 
Aravapala- situated two miles on the north of Salem Railway Station. A modern stone mantapam 
sum has been erected over it. The site is claimed by the Hindus and the Muhammadans 
who have each a legend of their own, and each in their own way exhibit a peculiar 
interest and hence it is well preserved. The magnesite visible sll over the ground 
surrounding the manfapam has some Ramayana interest. 


Ramar 
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71. Near the above site but high up tho hill, there are the remains of fort walls Remains of 
with two bastions in a good state of preservation. Owing to its inaccessibility БОШ? 
and its being not possible of inspection, nothing moro could be learnt, but the ata, Dura. 
inference that there were traces of. village, tank, etc., at the foot in previous days, Walat. 


72. This building is interesting from its connection with the Great Fpic Вашйуапа, Kothandara- 
for Паша is said to have halted here for a night on his return towards Ayodhya after masvant 
his victory over the Rakehasas. Recent repsire have been effected and the templo СҮЙ 
with its tower, manfapams, monolithic stambam and Afjanéya shrine are all in such а Patnam. 


very good state of preservation that it is needless to include it in the conserved list. s^ 


18. The Collector of Trichinopoly referred the petition of а native of the place to Temple, 
use the temple for purposes of раја, and as this was against the orders in force оп 1814944. 
the subject, the request was not granted. 


74. Permission was applied for, to have a breach in the wall of the fortat Hésdrug, Fort, 
South Canara district, made, to enable the priest of the templo insido the fort, getting 92190: 
access to it without suffering caste pollution, by having to go by a circuitous path, 
on account of the location of the police lines. As a small opening in one place would 
not greatly affect the appearance, permission was granted, with the restriction that 
the breach should be as narrow as possible, and also that the masonry work done 
to close the opening made, should be in harmony with the appearance of the 
surrounding parts. е 

75. This temple is situated 6 miles on the west of Kadambatiir railway station and Tripuranta- 
faces the cast though the only large обригат is on the south. The огтала is of stone IAEA 
excepting the topmost portion which has been restored of late in plaster. The Uhdla Kuvam. 
and Vijayanagar inscriptions that exist on the walls of the main дагбћадт ћа have been 
copied (in 1905) by the Epigraphical Department. The sanction sought by the 
renovator for rebuilding the sbrino has been accorded, as there appears no objection 
to the proposal The letters found on the front base of the manfapam within the 
temple cannot with certainty be said to be ancient. 


76. On account of the abutting of certain wood depots on the wall, it was thought ojd town 
desirable that the spaces of ground on the north and south of tho wall should bo wall Mad- 
enclosed with iron railings, belaid with turf aud planted with trees and shrubs, 
making it a miniature park with this monument of early British occupation аза 
central feature. But Government negatived the proposal as unnecessary except the 
removal of all improper additions. 


(а) An obelisk standing on the north of this wall, at a distance of a few 
furlongs, was also recommended for being treated as a part of this monument and 
Government accordingly ordered ite inclusion in the list. A private person wished 
to purchase and demolish it, but this was vetoed. 


77. Certain repairs to maintain the Vaithinathesvimi temple, Vaithisvarankovil, Temple, 
Tanjore district, and the removal of some shops within it were found desirable, Yalthlsya- 
These were brought to the notice of the custodian, through the Collector, and infor- s 
mation has been received that the matter has the attention of the custodians. 


48. This temple stands close to Aduthorai, a little north of it. From the figure of Saryanara. 
а horse appearing here, it is to be inferred that tho sun-god was worshipped by Kulöt- Теңтуш! 
tuhga Chola I, and it is the only solitary instance of sun worship in Southern India. Suryanar- 
The sun is placed in the centre, and surrounding him are placed the eight planets kovll. 
Plate V. Figs 5 to 12; and Plate VI, Fig. 3). Тһе sanctum and the rjanfapam in 
ront, bear inscriptions of Kulóttunga I (1070 A.D.). 


(a) The joints between the stones have widened, and hence they should be 

carefully pointed. The repairs which some parts require should be done. 

19. lt was reported that a 2 агуйг temple in the village of Kavalküdam tras about Pillaiyar 
to be demolished with a .jew to reconstruction, and that there existed a stone pillar Kavi.” 
with inscriptions near the temple. On the matter being roferred to the l'pigraphiea] Ходаш. 
Departinent, the demolition was permitted with the remark that any further find 
of inscribed stones, carved figures in stone or copper, or any other objects of such 
archecologital interest, in the course of repairs, should bo brought to notice. i 
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Temple, ‚ 80. Application was received for permission to demolish the garbhagriham in the 
rarna temple of Mahilingasvimi at Tiruvadamaruthür and the renovator who applied 
for this has already renewed several parts within this temple. The walls of this 
particular portion contain inscriptions dated the 4th year of a Parakésarivarman, 
which the Assistant Archeological Superintendent for Epigraphy infers, may be 
approximately assigned to the 9th century A.D. Subject to certain conditions which 
the renovator agreed to, and the preservation of these inscribed stones, permission 


was given. 
Mayara- 81. On application received to demolish and reconstruct the Amman sbrine in the 
ا‎ M&yuran&thasvümi temple, Mayavaram, permission was given subject to certain 
i Maya conditions which were agreed to by the renovator. It was also said that any 
m. 


further interference with the ancient structures (Plate VII, Fig. 1) must meet with 
the approval of this Department, 


Viratesvara 82. This temple which is five miles south-west of Mayavaram has some purdnie 
Temple, interest in that Siva appeared in the Bikshiudavar form with Vishnu for his consort 
Уаш. before the sages of Dháruküvanam and overcame the elephant created by the sages, 
(Plate I, Fig. 2; Plate VIII ; Plate IX, Fig. 2) Close to the village are Dháru- 
k&ranam and Pandáravüdai connected with this purinie legend. The temple 
deserves inclusion in the list. The walls of the garbhagriha and the mantapams in 
front of 3t bear inscriptions which have uot been noticed by tho Epigraphical 
Department whose attention must be paid to this at once. The parapet walls of 
the tank within the temple between the nand and the god, which is unique, have 
been almost completely removed. ‘here are also some minor repairs which should 
be attended to forthwith in addition to restoring the parapet wall of the tank. 
‘The Palace, 88. Owing to the neglect to put wire nettings to the windows, bats get into the 
Tanjore dome and cause nuisance. This should be attended to forthwith. The octagonal 
The" ao. dais on the middle and the stairs inside on the four corners of the roof should be 
kept in a good state of preservation. 


Mottatgo- (a) The vegetation over it should be removed and the joints filled in suitably 
репа do to the surrounding ancient work. 3 
‘Arsenal do, (5) Rain water pereolates through ono of the side windows consequent on the 


round level having been raised to that height thus weakening the foundations. Аз 
it will make the walls sink in case of neglect to repair in time, this should be 
attended to by putting а dwarf wall ncar the open window, 


Krisbna c) The fine plaster figures on the portico requiro being preserved to preven 

vilas Тарк. further А ‘The sides should be kept in order. ee Prevent 

Sangita (d) The flooring is not in good condition and this must be attended to. It is 

Мана! do. not known why the iron bands recontly put in were fixed over the archways instead 
of through the solid masonry of the piers adjoining them which would give greater 
strength to resist thrust or tension. The leakage in the south requires being closed. 
The two domed halls on the west require being carefully preserved. In one, there 
is vegetation which should be removed and the holes closed, and no modern plaster- 
ing work must be done on the face of these. The modern brick partition walls in 
some places may be removed to restore the building to its original appearance, 


Palavana: 81. Тыа is a mile cast of Рарапазат Railway station. The building is in a stato 
пат of considerable ruin on account of utter neglect. Some of the walls require rebuilding, 


Tirapala- ns also the copings fallen from the top of the walls all around. ‘I'he curious circular 

Аршы, урпеоргу granary built by Hindu kings for the storage of paddy has a circumference 
of 85’ with a doorway measuring 2' 3"x3' 8. The vegetation surrounding it has 
damaged the building. Immediate attention must be paid to preserve this building, 
Tho inscriptions on the walls of the garbhagriha do not appear to have been noticed 
by the Epigraphical Department and the Assistant Archeological Superintendent for 
Epigraphy will bo addressed in the matter. 


a) The drainage within the temple is not properly таша 
EENG the temple has its steps much dilapidated, а ресе Манеа ње от 
terenew them. The series of sculptures on the southern jamb of the outer убритат in 
bas relief representing Haivite scenes lead to the inference that jt was Mo strurtel 
i by мото Pandya Мор. The Collector шау enquire, if it is n fact that the templo 
an has no funds. The temple deserves inclusion in the List of Conserved Monumenta. 
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‚ 85. This temple stands on an artificial mount 16’ high and is at a distance of nearly 
‘three miles east of Papandsam Railway station. The temple is at present maintained 
in good condition though its income 15 poor. Any future extensive conservation will 


Kalyana: 
sundares- 
yarasvam] 
tem 


le, 
be impossible from temple funds, though the income of the temple may be quite Nall 


-enough for sundry repairs. This temple deserves melusion in the List of Ancient 
Monuments, for its historical, architectural (Plate X, Fig 2) and archmological 
interest. The following points deserve notice :— 


(а) There аге two Шћратвоп the same pedastal, one of which is peculiarly 
bright and changes colour five times a day. 

(5) The large tank, Saptasigara which adjoins the temple is considered holy 
from its Mahabharata connection, where Kunti, the mother of the Pandavas is said to 
have bathed; and it is also in a village record that pearl oysters are found in it. 

(с) The ancient granary within the temple has been allowed to fall into decay 
and is now quite neglected. Such buildings are uncommon, and hence the temple 

-authorities should be made to maintain it properly. — , 

(d) The vimana is of stone as is tho case with a few of the Dravidian temples, 

(e) On the walls of the shrine around the йат are sculptured representations 
of Vishnu on the north, Isvara and Parvati on the west, Brahma onthe south. A 
bronze Sabhapati in а dancing posture over an asura is a good example of ancient ° 
тыр (Plate X, Fig1) The sculpture of Kunti worshipping Siva in the 
interior of the temple is worth attention. ‘The inscriptions are historically important 
in giving n detailed account about some of the Chola kings. ‘hese have been copied, 


' 86. This small Chola temple two miles north of Tiruvidamaruthürlhas nothing vedapurts- 
extraordinary or unique to deserve inclusion in the conserved list, It ison account of yarasvaml 


tho inscriptions over the outer garbhagriha walls that the Kpigraphical Depart- tin 
81 


ment recommended the temple being put in the list of monuments. 


(a) Vegetation should be removed from the small rouad gopuram in front of the 
temple, the vimäna and the тап{арат. The fallen stones of the manfapam in front 
of the central shrine may be reset in position inthe walls. Immediate attention 
should bo paid to the north-west corner of the shrine which is in a dangerous condi- 
tion on account of some stones having bcen uprooted and forced out of position. 
This portion requires rebuilding. It would be enough for the present, considering 
the cost of rebuilding, to fill up tho gaps alone. The whole terrace of the manfapam 
should bo carefully examined and tho leakage closed. 

(b) Though Rs. 700 was provided in the year’s budget for the repaire, yet in 
consideration of the fact that more money might be needed, the work was not under- 
taken by the Publio Works Department and the amount has been surrendered. With 
all the impecunious condition of the temple, Rs. 70 was contributed by the temple 
authorities. Jt is desirable that the work should be undertaken this year at least and 
the repairs done to prevent further disrepair. 


97. This temple is interesting both historically and architecturally (Plate VI, 


le, 
kall- 
tat. 


Figs. 1 and 2 Plate IX, Fig. 1). Its inscriptions show tho dates of the Chola Kampabs- 
kings, especially of Kulottuüga Г. The temple derives an annual income of over fempie 
Rs, 20,000 and is under the Dharmapuram-Adinam. It is a pity no notice has been Tribhuva- 


taken of the conservation of this ancient shrine and so many things are lost sight и 
of for want of proper care. Hence, the Collector of the district may be addressed to 
enquire into the mattter and collect the full contribution for the following repairs in 

the sito: 


(a) The cracks in the walls of the outer eastern убригат and overgrown 
vegetation therein. HT ‘ me 

(5) The flooring of the second pritira which is not in proper condition. 

(с) The western gopuram which із in а dangerous condition on account of the 
supporting stone beam being broken. This has necessitated the blocking up of the 
_gopuram by an unsightly wall. 

(8) Pavement of the inner court. Р 

(e) Leaknge in front of the mantapams iu front of the central shrine, | 

(7) Several sculptured figures, some of them mutilated, that appear in ће 
_pnitdra and the inner courtyard are of fine workmanship and worthy of being 
-eoneerved, The temple has not yet been placed on the list of monuments conserved 
Љу Government. 


Tyagara- 
gasyami 
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88. This is one of the largest of the Dravidian temples in the ancient Chola 


temple, country and it stands on the railway line between Mayavaram and Arantāùgi. Tho- 


Tirüvarur: ¢ 
hi 


entral айдат here is made of earth. This temple is tentatively placed in the list 


adjoining  butl would recommend its permanent retention as it is a monument worthy of 
an preservation. x 


(а) The temple has extensive conrtyards with gdpurams on each of the outer; 


couityard walls. The eastern one is the highest. Some stones have been displaced" 


on the inside of the tower. 


(5) The Ката аџа tank on the west of the temple has а central island’ 


with a temple built on it but it is much overgrown with vegetation. The brick 
parapet walls of the tank need repair in many places. 


(c) The houses constructed abutting on the south outer wall and the court- 


yard for a school’s latrine, etc., may be acquired if the temple authorities agree to 


ample, 
Kovilar, 


Uttara. 


У closed with brick-walls nu tho stone beams over the doorway arc broken, 


pay the cost of the acquisition as the buildings greatly mar the beauty of the temple. 

(d) The stone-car on the north-east with & representation of а figure crushed? 
under one of the stone wheels and a small mantapam with sculptured stone cow and 
a calf— the sculptured representation (Plate X, Fig. 3 and Plate XT) of an incident 
connected with the days of the Chola king who built а part of the temple—deserve- 
careful preservation on account of the existing inscriptions inside which bear 
witness to the administration of criminal justice in those days. Prickly pear has 
grown densely near these ancient remains. . 

(е) There are many inscriptions representing the teachings of Gautama, ^ürada- 
Maskara, Yaghavaliya, and the abolition of tolls during the days of Kulattunga Chola I. 
There is also a modern inscription relating to the repairs executed by the Mnbratta. 
Raja Sarabojt of Tanjore. 

(7) The temple has its date fixed from a Tamil work as the 7th century A.D. 

fg) The thousand рШагед татарат has some vegetation growing оп the 
copings which should bo removed, Modern unsightly walls intersperse hereand there. 
within the temple. 

(А) Tho shrine to the goddess, Kamalambà] facing tho exact north-east in an 
attitude of tapas (penance) with the fine pillars of the unfinished vasanta mantapam 
are worthy of preservation. |“ 

(i) The flooring of the руйййта is very defective. 

(7) Рапсћатодатв exist in the inner courtyard and the one relating to Achüles- 
vara is very ancient having been constructed во early as tho 11th century. 

(k) The Хой ағат otherwise known as the grain storchouse has some vegetation. 
growing on it, The drainage is not in working order, 7 

(2) The third und tho innermost court contains the shrines dedicated to Туйра- 
гаја and Valmikéévam. The bulls in front are ın a standing posture ns the god 
Tyigaraja is dancing. 

(т) The sculptures of the nine planets (xavagrahame) are all in а row, unliko- 
those in other places where tbe one does not face tho other. 

(яу The ceiling in front of the Valinikéévara shrine contains the sculptures of 
ashtadikpalakas with the deities of the 27 stars This is worthy of preservation. 

(o In fine, the templo though well preserved, requires some repairs here and 
there, in the matter of removal of vegetation, replacement of stones, flooring, ete, 
which should be attended to. This is one of the finest temples in Southern India, i 

89 This temple is situated one mile north-west of Muttupet Найм ау Station nnd. 
18 in good condition, Tho trustees want to have certain portions rebuilt or renewed, 
"There зв no necessity nt present for such a thing, but if they persist, they may bo 
allowed to do ко on the understanding that the parts will be restored after tho exist- 
ing plan without any alteration or addition În case the present proposed work of 
the trustees i$ satisfactomly done, the demolition of the other parts may then bo 
considered. The inscriptions in the temple are historically important. Tho liiga 
here is said to bo sayariy and the place ИзеН was originally called Sütavanám, á 

20. This temple ix ritunted ten miles south-east of Nannilam Railway Station. И 
has two courts with agdperam on ench of the four sides. Fhe eastern gopurain his been 
replacement would be very expensive, but iron stirrups may be fixed 2 кыно 
The present supporting masonry may then be еее Tho Ипра within the tempt 
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іва very ancient one, and its court floor is at a depth of about 5 feet below the level of 
the surrounding prakdra, The inscriptions found in the prákira walls do not appear 
to have been noticed by the Epigraphical Department whose attention will be drawn 
to them. There are sculptures on the verandah on the inside of the inner court of 
Siruthonda N&yanür with his family, and many others (such as the Chola king, 
Ká&davarkone, and various forms of the dancing of Siva). | 


(а) The crack on the north of the gdpuram should be closed, including the 
temporary gateway opened north of the east gopuram. The temple on the whole isin 
a sound condition. The temple agent has consented to pay the cost of repairs if the 
sum be within Rs. 3,000, and as it will not cost more, the Public Works Department 
muy be asked to send the necessary estimate. There is nothing specially architectural 
in it except that the temple is an ancient Chala temple. Ifthe inscriptions therein 
justify it, the temple may be included in the conserved list. The temple seems to lack 
management and in spite of it, the income of the temple is about Rs. 13,000 per year. 


reigned at Madura in the 17th century. There are many remnants of the once grand Mangan 
palace such as three large polished moulded black stone pilaster bases, boundary maps 
wall which formed part of the old palace, with fine circular black stone pilasters and Palaco, 
foliated Saracenio arches with stugco ornament, а pillared brick vaulted corridor i 
with an octagonal open room in the centre surrounded by massive, round brick piers. 

There are also eight massive black stone polished piers inside, and domed roofs and 
Ѕагасепіе arches. The door. to the room covering the eight massive black stone 

polished piers has got some finely carved wood work. ‘There are also other remains 

of a similar character. Consequent upon the want of care, vegetation has begun to 

appear on the roofs of several of the domes, which should be removed at once. 

There are also sundry repairs, such аз plastering work to repair some leakage, which 

should be attended to forthwith. Two cannons, $' 9" long with 5” Lore were found 

when the drains were dug in 1909, which should also be preserved in the taluk 

office closo by. There is а room adjoining tho above structure which is at present 

used for the municipal stores, which is finely domed and ornamented in atucco work 

resting on massive piers with Saracenic arches, ‘The peepul tree growing on the roof e> K 
of the extreme east part of the building, which is used at present as tho police station, 

should be immediately cut down. 


92. Nothing more need be said about this grand structure, which is important Ttrumal 
both architecturally and archrologically, except one passing allusion to the care that Бајка 
should be exercised by the Public Works Department to гетоте the peepul plants Madara. 
growing on some of the stone buttresses. There are 10 sections of round polished 
black piers north of the palace, some of which may he sent аз specimens to the 
Museum. 

98. Tho temple with its various outlying snanfapame nud the ruins of а palace икт. 
erected by Tirumalai Nüiek stand at the foot of some rocky wooded hills, and аго Madura, 
enclosed by fortificd walls. The buildings directly in use for worship are all in 
good condition and repairs to them should be done wholly from temple funds. Thero 
aro several statues of Tirumalai Niick, especially one within the small temple with а 
wooden roof inlaid with ivory and ivory lotus pendants. These form unique specimens, 
being of excellent workmanship, fit for preservation. 


(a) The mantapams surrounding the Niperagangai,a never-failing natural stream 
on the top of the hill are not in goot condition. There nre statues of Nüick Kings on 
some of the piers. There aro also some inscriptions on the northern side of the middle 
court which do not appear to have been previously noticed by the Government Epigra- 
phical Department. Inscriptions appearing on the base of the Мола #5211 
and these on the outer walls of the Srami Garbkagrikam do not appear to have received 
any nttention at the Government Epigraphist's hands The road leading to the two 
wells on the bill, known аз HasumaGirithan an} Garadalir!lam should be widened to 
afford facility for pilgrims who may resort there. The repairs to the manfapame 
adjoining the wells should be done by the temple authorities, and the well water must 
be dmined. Vegetation has tuxuriantly grown orer some of the малезрате which 


needs removal, 
5 
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(5) Near the remains of Tirumalai Naick’s palace which requires repair, thero 
їв а татарат which is being claimed by ono Alagurnyya Kaundan who neither looks 
after its preservation nor appears to have any connection with the temple now. 
Unless he produces any documentary evidence to establish his ownership, he may bo 
advised through tho Collector of Madura to leavo tho building in the hands of the 
temple authorities or the Public Works Departinent who will look after its con- 
servation. Tho temple is getting а large annual income of Hs. 10,000 and as such 
tho full ог а major portion of the cost of conservation repairs must bo paid by the 
trustees. On framing tho estimate, the Public Works Department may ascertain 
through the Collector, what portion can bo got from the temple funds. 


Rock Fort, 94. This fort is situated on a-small rocky hill at Dindigul. Some repairs have 

Dindigul. lately been dono to the first gateway as well as plastering of the walls, only it would 
have been better if tho walls had been coloured prey instead of white. There are 
three cannons mounted on the parapet wallsa little above the gateway. Over- 
looking tms, are the ruins of a house which is said to have been the residence of the 
former Navübs The walls of tho temple on the summit of the hill havo been 
repaired and robuilt by the Public Works Departmont last year in a very effective 
way, but some plant roots have unfortunately been left, and these nro again growing 
in the newly built walls, ‘Thero nro inscriptions on the cast wall of the garbhagriham 
adjoining the shrine. The shrine wall of tho extensive pillared manfapam is covered 
with finely carved pilasters and other work. There has been some displacement of 
the stones of the verandah of the shrine and leakage in this and some adjoining 
buildings should be attended to forthwith. 


Sundaraja 95. This temple is six miles on the nortü'of Dindigul. There were originally 

атша! three courts though now only two exist. In the outermost ono, the walls have almost 

аьа, disappeared execpt on the west, where some traces exist, measuring nearly 6' in thick- 
ness with brick copings. In the second courtyard there aro sculptures of the ten 
avatüre of Vishnu. ‘The manfapam in front of the Алтай shrine has some good 
sculptured statucs of ancient kings on the face of some of the fronting piers and this 
fixes the chronology of it. The Andál shrine has sculptures of various forms of 
Vishnu (Plate IV, Figs. 2 & 8 and Plate XII.) The bronze statue of the central shrine 
is very ancient. ‘Lhe outer parts of the temple are all in good condition. Except 
the Government contribution of Rs. 900, there is no other source of income to the 
temple, and in case Government is pleased to order its inclusion in the list, which 
1 do not consider necessary, its future conservation must be undertaken wholly at the 
expense of the temple officials. 


Ramanatha 96. Representations having been received from the occupants of the houses 
bow surrounding the outermost wall of this temple, that these should not be acquired for 


Rames. Devaslünam use, the site was inspected. It was suggested last year that, in order to 

box complete the work of fencing the ground for а few feet outside the courtyard walls, for 
the formation of a flower garden around the temple, these houses might be acquired 
under the Land Acquisition Act if the temple authorities did not succeed in getting 
possession of these sites. Part of the work has already been undertaken by them, 
and the position at present stands as follows :— 

(а) East Wall.—In the northern half, there are private houses inclusive of two 
mutts, one charitable and the other а religious institution. The first of these is an 
ancient pillared mantapam of the same age as the temple itself, adapted for modern 
requirements as a choultry, and apart from its charitable uses, its archeological 
interest must militate against any suggestion of acquiring and demolishing it. It 
was not against such ancient buildings as this that the proposal was directed, and if 
aflower garden is wanted at this particular part, it must be taken round tho outside 
of the choultry во that the latter may not in any way be injured. Except these two 
mutt buildings which are alone tiled or terraced, the rest are thatched. “Even in the 
choultry on the north-east corner, an open space near the wall of about 20 feet 
exists, but is used аз a kitchen for the resident pilgrims. Almost the whole space 
on the eouthern half of the east wall is under the ocoupation of the temple, 
one solitary thatched house on the south-cast corner. 


(b) South wall—The castern half is vacant ground now under the charge of the 
temple, while in the western half, thero are several thatched houses mostly occupied 
by private owners, 


except 
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(c) West wall.—The southern half is occupied by private thatched houses, while 
"the northern has already been fenced with an iron railing. 


' (d) North wall—The whole of this side has already been fenced, except avery 
little on the north-west corner, wherein two private thatched buildings exist. ‘Thus, 
it will be seen that a part, of the work has already been taken up. 


97. This lies at a distance of a few yards south-west of the Railway Station of Pre:historlo 
Kadambir. The site was acquired by Government during 1910 for the South Indian burial, 
Railway company for quarrying. Recent inspection shows that parts of the site have Kadambur 
been excavated and the articles embedded therein, consisting of pottery, ete., have all 
been completely destroyed Other parts of the gravelly ground may perhaps contain 
afew urns, but in view of the continued removal of gravel by the Railway, it is 
impracticable to conserve them. Government was therefore advised that the site 
should be removed from the list, and this was accordingly done. The site is said to 
date back as far us the 13th century to the days of the Pandiya kings. No traces of 
its former importance now remain, except a Siva temple of Регппкагапббуагаг with 
ancient inscriptions which have not been as yet examined by the Epigraphical 
Department and their attention will be drawn to the matter. 

98. This temple which is situated on the banks of the Tamraparani river, Bhakta. 
Tinnevelly District, has no income whatever excepting the amount of Rs. 30 and odd Tampio 
1 which is contributed by Government. This temple deserves inclusion in the conserved ghorma- 
list from an architectural point of view and on account of its ancient naturo. The repairs ` 
should be solely done by Government. The unfinished tower of the удритат over 
the stone base has the masonry in an irregular condition, and the joints require being 
pointed, in order that further damage may not take place. The damage is the result 
of long neglect and the temple is in such a low Jevel that all the rain-water stagnates 
within. This, if allowed to continue will damage the foundation still further and 
make the walls sink even more than they have done. Arrangements should be 
immediately made to remedy this defect. It will be too costly to put up the terrace 
of the second court which has disappeared, hence the existing leakage alone may be 
closed to prevent further damage, The decp-rooted vegetation on somo of tho walls 
should be eradicated forthwith. Some of the Tamil inscriptions on the walls do not 
appear to have been noticed by А tho Assistant Arohreological Superintendent for 
Epigraphy. The date of the inseriptions already recorded in other parts of the temple 
may be fixed at about 500 years ngo. Much of the architectural work is anterior to 
that dato. The facing stones of the second court have disappeared and a portion of 
the northern and western walls has been partially rebuilt. Other minor repairs are 
neeessary throughout the temple. 
99. This is two mules north of Ambüsamudram, having many inscriptions which Kallasana- 
do not appear to have been as yet noticed by the Assistant ‘Archeological $ Superinten- [oru 
dent for Epigraphy. It is not in tho list, but the temple authorities keep it in good Brabmade- 
condition. 5 

100. This temple is dedicated to Kulasekhara Alwar who built it, and js similar to Rajagopa- 
the Vaikuntaperumal templo of Conjeeveram in having three storeys ono over the other. ay 
A portion of the upper wall in the north of the outer courtyard js fallen and this Mannar 
requires re-building. Tho modern partition walls found in some of the antapani and 
the whitewashing of the temple are very unsightly. The custodians of the temple 
must be advised to remove the former and prevent having recourse to the latter in 
future. The stucco plaster work of the еїтӣла has begun to disappear on account 
of аде and it is desirable to replaco it in perfect accordance with the existing ancient 

work. The inscriptions on the walls have disappeared on account of the neglect to 
properly drain the rain-water. They wero copied by the Assistant Archeological 
Superintendent (ог Epigra hy during 1905. Some minor repairs too are necessary. 
The custodians of the templo may be advised to sce to tho dmining of the rain-water 
completely. The templo is not now in the list. The trustee agrees to pay the 
contribution, if Government be pleased to look after the conservation. I see no 
-objection to this being done. 
101: This temple is on the Maniyachi-Quilon Railway line of the Tionevelly Vierana. 
District. It is eaid to Бате been built by Pardkrama Pandiya who bad his capital at PUNE 
Vidainithakollai three miles north-east of the temple, on account of a vision of God Тезкач, 
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directing him to worship Visvanitha of Bonares there. Hence tho name,— Tonkāsi 
(Southern Benares). The temple authorities agree to pay a contribution toward the- 
repairs noted hereunder, and hence the Government may undertake the conservation 
of the temple and declare the monument © protected ? under the Ancient Monuments. 
Preservation Act. The sculptures on tho pillars of the daltpitamantupam are of good. 
workmanehipand extend to а height of 14 feet. The wall of this mantapam has begun 
to sink consequent on tho accumulation of mud, thus preventing the free flow of rain- 
water, which should be removed, The shrine'of Айта (ір? ат requires under-pinning 
in places, where sinking has taken place. On account of the unsatisfactory 
foundations, the stones of the Bairavar shrine have got out of position, The space at 
least should be pointed. The flooring of the inner courtyard is not in good condition 
and the joints between some stones must be pointed to put a stop to the percolation of: 
rain-water. The terrace of the tirumlappatt? on the south-west is leaky, and the 
temple authorities have begun examining these. They must be advised to complete- 
the work soon. The front gopuram is greatly damaged and is ina dangerons condition. 
The masonry on the storeys has almost disappeared. Stonebeamé have been broken 
and doors removed and the entrance is closed at present. It would be better to bind’ 
the stonebeams with angle irons to prevent further damage and then the doors ma 
ba fixed and the entrance opened. It would be impossible to attempt any rebuilding. 
The plaster figures on the gopuram are all mutilated und it is necessary to preserve- 
these at least ав they are. Some other repairs in various parts are necessary, D 
Papavina- 102. This temple which is six miles west off Ambüsamudram is well looked after, 
fervere and therefore there is no need for Из inclusion in tho list of monuments conserved 
Papanasam. by Government. 


Kumara- 103. This temple lying at a distance of two miles west of Tenkāsi Railway station 
sami, has two courts. АП the shrines are in the inner court. The outer courtyard has 
Binig been much neglected, with the result that there is a large accumulation of earth, 


The temple authorities should be advised to remove the earth .and also some. 
vegetation over the imara. The traditional account of the temple is that Siva at 
the request of the Dévas told them to worship Kumürasvümi ther 


to 1 е, who will free them 
from the Surapadmas, The sand liga there, said to be the one worshipped by the 


sage Agastya for two days is worth noting. The inscriptions of the templo have no 

been noticed by the Epigraphical Department and the ‘Adsistant Archeological Super 
intendent for Epigraphy will be requested to include them in his next tour 
programme. It is needless to include this in the list but the Collector may be- 
requested to bring the suggestions to the notice of the custodians of the temple. 


М “ 104. This temple is six miles on the north of Shencottah Railway station. The- 

ple. Tira. entrance is from tho south-side of а hill up a flight of steps. An iron railing support 

malat, has been fixed to one of the sides but it is not in a sound condition, and it is likely 
to give way before any strong pressure and might theroby cause hurt to the pilgrims 
going up. Tho reservoir on the west which is the only means of water-supply 18 
full of moss on account of the water not being baled ont. ' Tho water should bo baled 
out every year. Sundry repairs such as the stoppage of leakago should be carefully 
attended to. Though this temple, which has an income of over Rs. 10,000, is not in 
the list, the Collector might be requested to advise the custodians to see to tho 
completion of the above works in time. The construction of the tomple is attributed 
to one Chimmanangi Thovar, Zamindár of Vadazarai, with a legend of its own, He 
had a vision to construct this templo and install therein the present sculpture of 
Balasubrabmanya that lay embedded near a cluster of bamboo trees calle Pulik- 
kattalai, The village of Panpuli containing the Siva shrine dedicated to Nügcávara 
has on its northern талататаратг somo порогарноце which do not appe: 


~ ~ 6 0 ar to] . 
been copied by the Epigraphical Department. Their attention will bo drawn to these. 


105. This fort was built for the protection of trade in 1684, with the permission 
of Queen Attibgal of tho Travancore State. It was renewed in 1690. А recent 
estimate for repairs has been sent by mo countersigned, and it is advisablo that tho 
work should be begun and comploted as early ns possible. No permanent watchman ig 
necessary for this fort, but the Depu 


ty Tahsildar of the place may be adri 
order tho menial servants of the village to watch it and to removo VEO ad 


ever it appears, after the repairs аге done. Soveral portions of the fort require repair, 


Eort 
Anjengo. 
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‘The only open entrance to the fort is on the east with а watch tower over it, and 

-over the western side facing the sea is another protection wall with loopholes for 
musketry. The other entrance lies within the fort. On all the four corners raised 
platforms have been constructed with holes for musketry on the parapet wall The 
other portions of the wall around aro of laterite, all plain-bnilt The well on the 
north-east built of laterite has an abundant water-supply and adjoins the underground 
vaulted cellar. There are earthern pipes of 4” diameter, the purpose of which is 
not clear except that it may have been for a distribution of the water-supply. The 
wooden flagstaff should be preserved by an application of wood preservative. The 
tomb of Daborah, the wife of the Dutch Carnodo, who died on September 2nd, 1704. 

-as also another tomb without inscription are on the outside of the north fort wall. 
The escarp wall on the east facing the sea, with musketry holes, lies buried under 
sand and requires being cleared and exposed and the missing stones replaced, with 
mortar joints to suit the colour existing throughout. ‘The door * of the main rampart 
wall is carved. The steps leading to the previous lighthouse above the underground 
stone-vaulted room must be carefully preserved. Rain water should not be allowed to 
get into the above chamber. So, a dwarfwall to the height of 8’ or 4’ should be 
built во as to prevent its entrance. The cracks in several parts of the main wall 
require being grouted and underpinning is necessary. 


106. This temple is situated at в distance of nearly 11 miles from Батпай Rail. Mangale- 
way station, This was the place of worship of the Sétupati kings. One Mutturüma- тагат 
lihga Sétupati planned to execute two towers, one of which has been finished, the other Uttarakosa 
remains unfinished. The temple has an income of over Rs. 60,000. The walls, mangat. 
excepting those recently built, are in a neglected state, with the facing stones in 
several places fallen. The mud walis at the south-east corner put up for the storage 

-of straw, and the brick walls in several other places in the inner court should be 
removed at once as they aro very unsightly, There are ancient sculptures in the 
nandimantapam of a height of 3’ to 4’ which serve as brackets to the stone pillars. 
“The walls of tho sanctuary which have been renewed by some Nattukkóttai Chetties 
аге not in conformity with the original measurements. Fortunately the garbhagritam 
-of the goddess, the artha and the mahamanfapams have not been as yet touched. The 
garbhagrihams of the god and goddess are built of granite while the remaining parts 
of the temple are of sandstone. Some great stono pillars of nearly 30’ in height have 
„good floral carvings. These were intended for the gzpurams which were never built. 
During the last renovation of the temple, the inscribed stones were removed and 
placed at random. It is hoped that this will be rectified at the next renovation, 
The temple authorities should be advised to store them up for inspection of the 
Assistant Archeological Superintendent for Epigraphy before they are set up. The 
place has the name of Adi Chidambaram (or old Chidambaram) on account of the local 
tradition that Siva as represented in the shrine of Nataraja known аз Aanagasabah 
performed his mystic dance there in camera prior to his doing so in public. The 
stone car with wheels and horse in the north-east of this shrine with the dancing and 
other figures on it is worthy of preservation. The missing parts must be searched 
for and reset as far as practicable. The tank at the north-east of the temple known 
гоз brahmatirlam has its walls sunk in several places. The Collector of the district 
18 said to have issued в notice to the temple authorities calling upon them to main- 
tain it in good condition. ‘The inscriptions on the walls were copied by the 
Assistant Archeological Superintendent for Epigraphy in 1905 No renewals are 
necessary for some time to come to the garbhagrtham as also the manfapams in front, 

107. Information was got that some of the well-carved stones at the tank within Nayab's 
the Navab’s Palace, Trichinopoly, had been removed by the Public Works Department $4355. 
to certain other works, and on the Collector being addressed, it was reported that these Poly 
stones were made use of for a flight of steps to the upper rock-cut cave inthe Trichi- 
nopoly rock, and that the Executive Engineer has been requested not to remove any 

-others. It was desired that the stones, if any, met with in future, should remain in 
situ and not be utilized for any other works. 

108. This is situated north of Trichinopoly rock, and is in a fair state of preser- Preston's 
vation, The monument is fenced with iron spikes, but as it has not been provided with Бант 

га strong lock by the Public Works Department, it affords facility for nuisance being poly. 


* One of the counterparts having been lost already, the other has been removed to the Museum. 
N в 
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committed. A warning may be given to the perpetrators of the nnisance, for- 
affixing cowdung to tho walls of the monument, und to prosecute them for any infringe- 

mont under section 16 of the Ancient ‘Monuments Preservation Act. Aw has beon: 
pointed out, in other instances, the vegetation, if not at once prevented will retard the 

flow of rain-water and thus damage the rampart walls. Tho Public Works Depart- 

ment should be a little moro vigilant in removing vegetation and thereby preserve 

the monument. 


Temple, 109. Application was reecived from the renovator of tho great temple at Јеш- 

Xesenram, bukeóvaram, Trichinopoly district, for permission to demolish the Kartar Mantupam, ns 
it obstructs tho putting пр of certain largo modern piers at the place whero it stood 
in accordance with the plan on which he is renovating the place. It was inspected 
and found to contain nothing of spesial architectural work, Оп a photo being 
taken, the permission applied for was granted and intimation was also given that 
tho demolition of uny further aucient parts within the temple (Plate V, Figs. 1 
and 2) must be with the consent of this Department. 


Do. (а) The temple wasinspected. It has been undergoing repairs by the Chettics 
for several ycars past, ав can be ascertained from a perusal of previous annual reports. 
Tho work 18 progressing no doubt, but the whole temple enclosures present the 
appearance of an enlarged mason’s yard where the carving of stones is in progress. 
It scems probable from all appearances that this must continue indefinitely for many 
years (о соше. How pilgrims can perform worship at such a place, and how the 
income of the temple from such sources will suffer or benefit is probably best known 
to those concerned, but it is to be hoped, that the works, such as extension, demolition 
and reconstruction now takeh in hand, will be brought to completion with all. 
possible speed. Probably the present generation will not see this end attained. 


Bojeswara- 110. This temple is situated nino miles north of Trichinopoly. It was built by 
БЕБИ the Hoysala Bellalas early in the thirteenth century under the name of Vikramapuram 


Samaya- іп order to commemorate the victory of tho Hoysala Kings over the Cholas. The 

puram temple itself is in a state of decay, and only the court yard wall with a gateway and 
the central shrine, where there are some inscriptions remain intact, the remaining- 
portions having disappeared. The отапа contains good carving and architectural 
moulded work. In the recent repairs of 15 years ago, сате was not taken to renew the 
stucco plaster figures: It will be enough in future conservation repairs to гө-пдјиві 
the debris lying inside the court yard in such a way, that by giving а slope to it,. 
the rain-water may not percolate, but rın down smoothly into the drain. There is a - 
dense growth of vegetation which, it has been suggested, should be removed 
forthwith. The leaky terrace roof should be repaired, and excepting this, no other- 
works are necessary. Н 


Ancient 111. This placo marks the once extant large fort of the Hoysala Bellala Kings, 
gt hya- and for purposes of future excavations this was included in the conserved list. It has 
Puram. been found in recent inspections that the lands adjoining the site are held in patta 


tenure and that the ryots of the place have completely excavated and removed all 
the foundation ‘stones. Hence, it is submitted that this item, as it may not serve a 
useful purpose, may be removed from the list. 

Muktis- 112. This. temple has been totally neglected by the owners and it is almost in 

Tora ruins, thero being scarcely anything worthy of conservation, and even if conservation 

Mahalkud be undertaken, it would be only rebuilding the temple which does not form the work 
of this Department. There are some inscribed stones in a displaced condition in the- 
southern wall of the manfapam 3n front of the garbhagriham which do not appear to 
have been examined by the Assistant Archeological Superintendent, und he must see 
to these soon. The lands surrounding the site have all been brought under wet 
cultivation, and in a short time it is likely that the owners of the lands will encroach 
on the present deserted temple and thus efface all traces of it from the site, - 


Mahakalt 113. This temple, though comparatively less interesting from an archæologi 
Maple, ^ point of view than those mentioned above, is being carefully looked after Ъу (be 
puram owners and the numerous pilgrims who throng to the temple, and hence it is needless 


to have it in the congerved list. 


Ujjatva- 114. This small temple stands on a hillock of 35' in height and is now t i 
ны in the list of monumente. The inscriptions here all relate tothe Chóla MAE 
‚ Teint? have been copied by the Epigraphieal Department. Besides the stone wall enclosed 


ч 
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in the hillock, there are two courts on the rock itself. ` There are cracks on the eastern 
entrance, which have caused the stones to fall in many places. The prāłāras are kept 
in such a miserable condition that rain-water cannot drain through them. The stones 
of the side walls of the tank within the temple are fallen and require resetting. The 
flag stone terrace around the garbhagriiam has leakage which requires being closed. 
The temple authorities do not seem to care about the conservation of the temple and 
as there is nothing to warrant its conservation by Government, it will be removed 
from the list. А 
115. This place, which 13 27 miles south-east of Sanknridrug Railway station was 
one of those built by the Naick Kings of Madura. who also held sway over the Койдо 
country. The joints of the stones of the walls are all very accurately set and the 
whole fort itself is in a very good state'of preservation. Some minor works have 
been done this year, including plastering but it is a pity that the plastering over the 
parapets and copings is not coloured. The leaky portions of the temple in the fort 
should be carefully attended to by the Public Works Department. The powder 
magazine and several of the water reservoirs are all in good condition. The southern 
entrance should be closed lest the monument be interfered with by people who may 
otherwise get free access to it. The rock-cut temple of Narasimbaóvàmi including 
Hirangasamhüram, Vaikuntanürüganan, Vamana and Trivikrama аушатат containing 
several carvings are worthy of preservation. The inscriptions found in the temple 
have been copied by the Epigraphical Department. 

(а) The monolithic figure of Hanumár is worth preserving. There is also a 
rock-cut image of Renganitha lying on the hood of Kárkódaka. It is finely sculptured 
and is locally said to have been formed by Visvakarma, the celestial architect. 

$) Owing to the excellent carvings within both these temples above mentioned, 
and their location in the rock. they have been brought in the “ protected ” list as the 
custodian agreed to the proposal, and also consented to meet а portion of the cost of 
future repairs, should any become necessary. 


А. REA, 
Superintendent. 
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Conservation reports from Public Works Department officers, etc. 
FIRST CIRCLE. 


Ganzant DisTRICT. 


(8) Gangádaraseámi and Jagadésvarasvimi temples on Bugüda hill, Kottakolla, 
Goomsur taluk. Repaired last year und aro in good condition. 


"VizAGAPATAM DISTRICT. 


(5) Buddhist monolithic and structural remains of a monastery on the Bojannakonda 
hills, Sankaram, Anakapalle taluk. Repairs were carried out in March 1912. 
Dagobas have been repaired as far as money has been allotted and eaves kept in good 
order. 


(6) Buddhist structural remains of a monastery on the Bodikonda, Gurubaktha- 
konda ond Durgakonda hills, Ramatirtham, Vizianagaram taluk. The monument was 
last repaired in October 1911. The path was mended lust усаг and may ђе done 
again next. 


SECOND CIRCLE. 
Kistwa Drsrrior. 


(18) Cave, west of Bezwüda, Bezwüda, Bezwāda taluk. Rock-cutting, forming 
and removing shrubs were carried out. Present condition: good. 


(21) Rock-cuttings on the hill including five caves, Bezwüda, Bezwüda taluk— 


(1) Govinda cave—Repairs such as rock-cutting, forming pathways and 
removing vegetation was done during the year. Present condition is good. 


(ji) Наталија Bilan.—Hough stone pillars in place of those wanting were 
Constructed and repairs to cracks aud removing vegetation done. Present condition 
is 6004. 

(iv) Akkanna, Madanna caves.—Removing rubbish on the top of mantapa, 


repairing the same with concrete in surki mortar and making proper pathway and 
removing vegetation were carried out, Present condition is good. 


(v) Twin caves south of Akkanna, Madanna halls—Removing large portion of 


‘rock debris fallon down in front of the openings, clearing shrubs, ete., has been done. 
"Present condition is good, ` 3 


(22) Narasimhasvami temple, Konduru, Bezwāda taluk, Last year, prickly-pear 
and jungle were cleared by the owners. It is in good condition. No repairs are 
required. 


(28) Hill fort and palace on the hill, Kondapall Bezwüda taluk. Р ickly-pear 
removed and front gate walls repaired.” Some portions near the gate at top lavo 
fallen down and require to ba made up. 4 


(24) Caves on the hill, Mogalrájapuram, Bezwada taluk :— 


ening tont ila, sag were caved et fa ПО No epi aro rito lo 
a ШС) Cave on the south of Mogalrajapuram village.—Cloaring shrubs was carried 
out in 10053510 n Boe are required for the present, 8 | 

апа айы ае to drain off rain water wilt be pita ut in 19/5 391. the pillars 
мар 50 the extent of Ts 4 d Vinesaraümi temple, Ghantasala, Bunder taluk. 


(29) Buddhist chailyas and stupas and all the rocl-cut caves, Guntapallo, Elloro 
taluk. 5 jungle round about the caves has been cleared and the vegetation, roots 
cte., clinging to the stonework has been removed. 
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Gustor Юпзткї@т. 


| (46) Four storeyed rock-euL cave, Vundavalli, Guntür taluk. Верга commenced 
‘in March 1912 for replacing fallen down pillars, stopping leakage, and closing cracks 
in roofs, repairing the worn ont pillars and other sundry repairs. If the above are 
earriod out, the cave will be in ® fair condition. — ~ 

(48) Kopatesvara temple, Chejerla, Narasaraopet taluk. Shrabs in compound 
wall and main temple have been partly cleared and whitewashiug done to some por- 
tions of the temple by the owner. 

(52) dmarisvara temple, ‘Amanivati, Sattenspallo taluk. Repairs to upper 
floor and whitewashing havo been done. The compound and main walls of temple 
-eontain gaps and cracks which require to be closed with masonry and conereto. The 
walls ато overgrown with vegetation which requires t» bo rooted out and destroyed. 

(53) Mound containing а Buddhist stupa and other remains, Amanivati, Sattena- 
palle taluk. Repairs to watcher's shed done at а cost of Rs. 11 in March 1911. 
‘The shed roof is damaged by white-ants. This requires repairs and an estimate for 
Rs. 55 has been sanctioned for the same for this year. 


THIRD OIROLE. 


Сорраран DISTRICT. 


149) Temples on the Pushpagiri hill, Cuddapah, Cuddapah taluk, Ап estimate 
for Rs. 2,960 has been completed. Repairs to Vimana аге necessary. They will cost 


over Rs. 10,000. 

(167) Fort with the ancient buildings enclosed therein, Siddhavattam, Siddha- 
vattam taluk. Removal of jungle growth, underpinning the stone lintels broken, 
repairing the terrace of the main gate, mosques ete., placing in position the large 
„arch head stone, raising tbem from the moat and fort walls. At present, no repairs 


are necessary. ка | 
169) Kothandarämasvãmi temple, Vontimitta, Siddhavattam taluk. Repairs to 


apura of Uanuman temple were completed and also the plastering 
‘Gra walls including underpinning ; the terrace of main tomple, 
Kalyana mantaya, Yagasala, arcades ure also made completely water tight. Girders 
are ready at site. They should be fitted to süpport east удрита. At present, no 

152) Fort with the enclosed ancient buildings. 8, Ranganiithasvim? temple, 
Gandikotta, Jammalamadugu taluk. Gravelling the pials in front of the temple, 

ion of which remained to be done was completed this year. Grouting and 
lastering the loosely set retaining walls of pials, в portion of which work also” 
ed incomplete was completed during the year. Actual expenditure incurred 


during the year on the repairs to Gandikotta temples is Ез. 200. 


(154) `Майһагаретитй1 temple, Gandikotta, Jammalamadugu taluk. Plaster- 
ing the cornice, & portion of which work also remained incomplete was completed 


during the year. 
Сніттоов District. 


(160) Vishnu temple and Devajusthambam, Sómpalle, Madanapalle taluk. The 
temple premises, compound wall and драга, etc., were repaired in 1904-1905. For 


further repairs required, ап estimate for Rs. 1,030 sanctioned since and is put in 


hand. - 

(170) Fori Gurramkonda, Vayalpad taluk. Repairs for fort were completed 
during the year. Most of the repairs ‘carried out were for such items which have 
added to the interest of the fort and to open up the place more. Present condition is 
Дай. 

BELLARY DISTRICT. 

(128) Kalliseara temple, Hirebadagalli, Hadagalli taluk. Covering the roof with 
eonerete, re-fitting the displaced stones, and removing vegetation are in progress. 
The templo is in fair order. No further repairs are mecessary,at present except for 


.gopura. 
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(127) Well (Sülaibhavi), Melapanagudi, Hospet taluk. Grouting, pointing and' 
removing silt from well: done. The well isin fairordér. A suitable approach from 
the road with a gateway is necessary. Approximate cost, Rs. 55, 

(182) All the ancient deserted remains, Hampi, Hospot taluk— 


(i) Ruins uf Vijayanagar citadel and Maharnavami dibba—The scattered 
ornamental stones have been arranged in a line and the dibba cleared. Itis in good 
order. 

(iv) Dibba near Mahürnavami dibla.—Repairs completed. This dibba bas. 
been newly exhumed and the basement repacked. It isin good order, Some more 
repairs to improve the appearance of the structure have been suggested by the’ 
Additional Archeological Superintendent during his inspection of the structure in 
November 1911. Approximate cost, Rs. 150. 

(v) Underground chamber, Vasanta mantapa.—Ropairs just completed. The 
open yard has been cleared of the fallen beam stones. It is іп good order. А para- 
pet wall round the opening is necessary. Tho inside walls too are in need of repairs. 
Some minor repairs have been suggested in addition to this by the Additional 
Archreological superintendent. Approximate cost, Rs. 200. 

(187) Krishnasvami temple, Hampi, Hospet taluk. Removing debris and 
Supporting roof with pillars: done. Ther gépura front entrance is in a bad state of 
disrepair It is likely to fall down at any moment. To avoid accidents, this gateway 
will be closed and a fresh entrance will be opened on the south side. An estimate 
providing for the same will be submitted. 


(138) Malayavanta Raghunathasvami temple, Hampi, Hospet taluk. Repairs to 
main temple gopura and Rümümaküla are completed. Repairs to Lakshmi Divt 
mantapa are in progress. Fallen and falling chip stones have been laid and parapet 
built, Repairs to parapet are in progress. The monument is in good condition. 


FOURTH CIRCLE. 


COIMBATORE DISTRICT. 


(182) Sangamésvarasvami temple, Bhavani, Bhavünitaluk. Broken beam stones 


are being replaced. Terrace was redone where leaky. The monument is in goo 
condition. У 5 


(188) Temple, Pérur, Coimbatore taluk. Usual annual repairs are bring dono 


every year prior to the annual car festival by the temple custodian. The monument 
is in good condition, 


" (185) Jain temple, Vijayamaugalam, Erodo taluk. Terrace was- repaired 
where leaky, and broken beam stone replaced. Damaged compound wall was repaired. 


Matasan Disrricr. 


(189) Siva temple, Boypore, Calicut taluk. Tho monument is kept in fair 
condition by the owner. Henco no conservation from public funds is necessary. 

(191) Narüyanamürli temple, Cheruvaunur, Calicut taluk. This is kept in 
good order by the custodian and no measure of conservation is necessary. 

(206) Pate Я Jerk, Connanore: Chirakkat taluk. Avorage annual repairs 
amounts to Rs. 500. The monument 1$ in military i intained i 
Eid conditions гу occupation and mointained in 

(207) Mosgue, Kunjamangalam, Chirskkal taluk. Th is i 
condition. Repairs have lately been carried out by the ОН Ја а 

: (217) Fort, Palghat, Palghat taluk Vegetation was removed from the walls. 
twice and crude sulphurie acid was tried to ersdicate the roota. Coloured pointing 
tic, Was done wherever found месевчм Veakages in the root of front entrance 
were closed and о levelling course of concreto Isid over cutstono roof. Tank insido 
wns repaired. 

(225) Лат temple, Sultan’s Battery, Wynmad taluk. An e«timato for Its. 30 
for clearing jungle, cte, was worked out in 1911-1912 and a similar amount will be 


required thie year. The monument is in fair condition. No repairs to the building 
are required. 
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Меткі DISTRICT. 


(221) Fort, Hullikaldrug, Coonoor taluk. ‘The necessary jungle elearin 
been completed for: 1911-1912. The notice board bearing а ита ЕУ 
and Tamil has been fixed. The monument is in fair order. ' 2 


Norra Arcor DISTRICT. 
Padaved, Polur talus. This is just repaired under ап. 


. (254) Напитаг temple, 
estimate of Rs. 170. The present condition is good. 
(259) Ramasvami temple, Nelvoy, Vellore taluk. The gépura and compound 
wall were repaired in 1910-1911. It is now in good condition. р 
(260) Fort,..Veellore, Vellore taluk. This monument is maintained by the 
Public Works department at an annual cost of Ks. 400. ; 
- (261) Jalakantzsvara temple, Vellore, Vellore taluk, The temple is kept in 
order by the Public Works department at an annual cost of Rs. 850. i 
(263-A) Siva temple, Sholapuram, Vellore taluk. The compound wall has been 


re-eonstructed and petty repairs done to 9брига. 
ellore taluk. Vegetation was removed last 


(263) Siva temple, Veppampattu, ү 

year. i 
Sarem District. 

(271) Fort and temple on the hill, Sankaridrug, Tiruchengode taluk. Props 
have been provided аз far as funds permit for dangerous places of prākāra of Varada- 
raja temple and thick growth of bushes and prickly-pear from bastion walls are 
cleared every year. 

TrientworoLy DIsTRIOT. 

(275) Fort and buildings on the hill, Namakkal, Namakkal taluk. Petty repairs. 

to walls, coping and temple well and clearing vegetation have been carried out. 
FIFTH CIRCLE. 


Nerrore DISTRIOT. 
(72) Hill fort with all ancient buildings, Udayagiri, Udayagiri taluk. Somo of 
d Вашђарра of 1,000 steps havo fallen down and aro being 


the walls of the granary an р 
repaired under ап estimate for Rs. 800. 


d (78-A) Cave, Daséripallt, Udayagiri 
year. 
Mapras. 


329) Old Town wall, Madras, Repairs done in 1911—Pointing, cement 
pointing, earth filling, removing vegetation and repairing tho face with country brick. 


Turfing over the entrance of embankment. 


330. Cornuallir Memorial, Madrat, 

pointing, removing vegetation, ete. 
(G.0. Хо. 1836, Public, dated the Sth December 1911.) Obelisk boundary of OF 

Madras Town wall, Madras. This is being repaired under an estimate of Rs. 35. 


taluk. Repairs were done for Rs. 10 in the 


Repairs done in 1911. Colour washing, 


Cnixotxrur DISTRICT. 

(292) ¢ Ther Mahal? used аз aab-jail within the Reformatory school, Chingle 
сабира taluk. Repairs have been carried out daring the year. gleput 

(300) Large Siva temple, Tenneri Conjeeveram taluk. Repairs are being executed. 
‘Walls on the northern and castern sides have been reconstructed. The parapet wall 
has been renewed. Flooring in Kalyana mantspa has been repaired. 
; (309) Varadanijaperamil temple, Сопјезтегат, Совјсетстата taluk. Patch 
repairs аге being earried out by the trustees themsclres every year. Vegetation was 
being removed. » ~ 

(320) Tanda Jrearar tenple, Perumbair, Madurintakam taluk. Керай 
teen executed to the temple proper. Plastering with specially-prepared ‘Sueur ja is 
progress. à 

5 


30 


(325) Siva temple at Trirülam, Pallavaram, Saidāpet taluk. Repairs hare been 
carried out during the year. B RS 


‚ (828) Vishnu temple, Tiruvallür, Tiruvallür taluk.—The northern wall has been 
repaired. The trustees are carrying out the repairs themselves. ` 


SIXTH CIRCLE. 


МаАрџвА DISTRICT. 


(395) Ten pillars, Madura, Madura taluk. A sum of Rs. 65 was spent in 
removing the shrubs, ete., in March 1912. 


(402) Fort on rock, Dindigul, Dindigul taluk. In 1910-11 and 1911-12, the 
cost of repairs done amounted to Rs. 1,874 and Rs. 28 respectively. 

(403) Métiupatty cave in Sithármalai, Méttupatty, Dindigul taluk. Steps in the 
hill cut and mud walls inside the cave demolished and cave cleared of all debris. 

1 

: АМКАР DISTRICT. | 

(417) ltamanüdasvümi temple, Ramésvaram. Rāmnād taluk. Portions of this 
temple are being repaired by the trustees without reference to this Department. 


TINNEVELLY Dierzror, 


(451) Vishnu temple, Krishnapuram, Tinnevely talus. leakages in the roof 
were closed at n cost of Rs. 700 in 1911. ` 

Типовткороту Distrior. Е 

(457) Ralnésvara temple, Ratnagiri, Kulittalai taluk. Repairs were executed in 

"December 1911 and January, February and March 1912, epairs done aro:—A 

fallen parapet wall west of Amman shrine has been rebuilt. A badly-dilapidated 

parapet near madapaile has been removed and rebuilt. Leaky manfapa has been 


repaired with concrete, brick-laying and plaster materials for railing have been 
Ба ноћу Total expenditure Hs. 398. Р жылы 


(462) Swa temple, Puratukovil, Kulittalai taluk. Recently repaired by the 
trustees. The trustees have very well repaired it, leaving the stones bearing iuscrip- 
tions in their own places. 


(463) Korangandthan temple, Srinivasunallir, Musiri taluk. The pathway toit 
has been recently acquired at a cost of Rs. 3,450. 


(466) Hanjangudi Sort, Ranjingudi attached to Tovaiyur, Perambalur taluk. 
Vegetation has been cleared in and about tho citadel this year at а cost of Rs. 220. 


(407) Машара containing tombs, Shams Khan mosgue, Valikondapuram, Peram- 


m tnak, Total outlay on repairs spent this year from January to Магећ 1912 is 
8 


(468) Temple, tank and mantapa, Vulikondapuram, Perambalur taluk. Repairs 
for Rs. 1,000 were done in 1911-12. 


(169) Mantipa containing a tomb, Vallipuram, hamlet of Bramadesam, Peramba- 
lur taluk. Work was done in February and March 1912 to the extent of Rs. 80. 

(470) Shamas Khan mosque (Yoktisar mujid), Vallipuram, hamlet of. Broms- 
desam, Perambalur taluk. Floor has been renowel at a cost of Ks. 50, and vegetation 
has been removed and the tank in front cleared at a cost of Па. 10. 

(415) Sica temple with inscriptions, Kilnpaluvur, ‘Trichinopoly taluk. Recently 
repaired in full by the trustees, E 

(478) Fort with temple and intcriptiont, Trichinopoly, Trichinopoly taluk. 
Feneing һал been done to the Preston's Inttery in 1911-12 at a cost of Rs. 110. 
. (479) Siva temple, Tiruppalstharm, ‘Trichinopoly taluk. The whole of the 
intule ahrine has been renewed by Chetties. » . 

(485) окка ая tenple ant rock anteriptions, Tirnertlarai Trichinopoly 
ğaluk. Works done sinew October 1911 arc—repaiz to roof of main temple, building 
up the compound wall and collecting materials for manfapa, Cost, Re. 256. 
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(490) -Bojéevarasvami temple Samayapuram, Trichinopoly taluk. The inside has 
een sloped towards the drains round the temple and ео drain constructed. 
'egetation has been removed. All these were done at а cost of Rs. 170. 


(498) Siva temple, Tiruvédangulam, Trichinopoly taluk. Repairs to terrace in 
nantapa in front of amman shrine and вуйшї shrine were partly, done at а cost of 


t8. 285. Vegetation is partly cleared. 
(501) Brikadisvarasvami temple, Gangaikondasholapuram, Udayarpala: 
aluk. Some roots were removed in Магећ, 1912. | си 
(503) Jain statues, J ayankondasholapuram, Udayürpilayam taluk. The pedestal 


of one statue that was badly їп need of repairs has been rebuilt at a cost of 


Rs, 17-12-0. 
SEVENTH CIRCLE. 


Sowrn ARCOT DrsrRIOT. 


(384) Remains of Fort Saint David with old tombs, ete., Devanimpatnam, 
Cuddalore taluk. South-west bastion underpinned and prickly-pears removed. No. 2 
bastion and wall partly dug out. 
` TawionE Disrator. 


(354) Nagésvarasvami temple, Kumbakinam, Kumbakénam taluk. In 1911-12, 
the compound ‘wall in rear requiring reconstruction has been dismantled and materials 


are being collected. 
(356) Sürangapanisvami temple, Kumbakonam, Kumbakinam taluk, Tho 


fluors, beams and joists of all floors of the tower at entrance are in a dilapidated 
«condition. Necessary joists and planks were bought during 1911-12. 

(353) Banapurivarasvamt temple, Kumbakonam, Kumbakónam taluk. In 1911- 
12, terracing the roof of the manfapa їп front with 3" concrete and a course of bricks 


and plastering over was done. 

(369) Chakrapánisvámi temple, Kumbakonam,, Kumbakónam taluk.  Manfapa 
in front of the svami shrine is being renewed by private charity. 

(860) Malligárjunasváni Temple, Kumbakónam, Kumkakónam taluk. Slight 
repairs to the compoun wall inside and plastering to the manfapa in front of the 


avimi shrine wore done by private means In 1911-12. 
(366) Svaminathasvami temple, Sviunimalai, Kumbakonam taluk. The temple 
has been completely repaired by а Chetty and is in good condition. The outer com- 
pound wall requires its coping to be made up here and there. It seems that the 
repaira to the compound wall will be taken up by private persons shortly. 

(367) Atravatéscara temple, Ратавигат, Kumbakónam taluk, The стала is 
being repaired by tho trustees of the temple 

Tiruvadamarudür, Kumbakinam talok. The 


(358) Mahalingascámi temple, T 
temple is in good condition and is being renewed by а Chetty. The mantapa round 
syimi shrino kas been almost completed. In other portions, materials aro being got 


ready. 

(369) Dansborg castle, Tranguebar, Mayavaram taluk. Plastering was done 
to all wings of the Dansborg inside and outside. Porch for south wing was соп- 
structed, Passage in rear of front gate in fort-wall was plastered. Cement-washing 
to all wings is in progress. Plastering 18 required for the fort walls and the ground 
floor and roof of the Dansborg аз it has all disappeared and the bricks crumble to 
ponder by the effect of вед nir. The front door in the fort wall also requires refitting. 

intimate for Ra. 5,550 was sanctioned and the work completed in 1911-12. 

(370) Máguranalaririt temple, Mayavaram, Mayarsram taluk. Renewal of 
the Amman shire is being done by a Chetty and for repairs to other portions 
materials are being got ready. ' 

(337) &згайодапй arrini temple, Тагарапдог, 
wen thoroughly repaired by private efforts. 


Shiysli taluk, The temple has 
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+ (878) Јаше fort enclosing the great temple, Tanjore, Tanjore taluk. The two’ 
„Blips of the escarp.wall have been taken up and one was finished last year. The other 
is being rebuilt how. sea , 
(880) Grilapurifvera temple, Tillasthànam, Tanjore, .taluk. Supporting the- 
lintel stone of the gapura at entrance on the east side was:done ip 1911. . > s 
(882) Panchanadésvarar temple, Tiruvàdi, Tanjore taluk. Stone floors of 
. mantapas in front of вући and amman shrines require resetting and are being done 
by a member of the public. : МИ КЕ 
Я Tanjore Palace building, Tanjore, Tanjore taluk. (9.0. No. 198 W., dated 8rd 
February 1912.) fo: sow. 
(1) Sangita mahal.—Repaired recently. The building still requires improve- 
ments of its floors and also provision of window shutters. Necessary repair estimate: 
, Will be framed. 
(2) Clock tower.—Repaired recently. lt is in fairly good condition. 
А (388) Мапјара and inscribed stone, Kodiyakadu, , Tiruttüraippündi , taluk. 
Recently repaired. In good condition. ‘ У 
(385) Siva temple, Védaranyam, Tiruturaippündi taluk. The trustee ‘of the- 
temple has repaired itin 1911-12. Everything is 1n good condition. Е 
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Pay of Superintendent and Additional Superintendent 


APPENDIX A. 


Office expenditure during the year 1911-1912. 
BS. А. Р. 
18,683 12 11 


Travelling allowance of Superintendent and Additional 


Superintendent НЕ .. .. v .. .. 3,051 12 0 
Pay of establishment inclusive of temporary staff .. .. 6,52 011 
Compensation for dearness of food-grains — .. = Pes 166 3 5 
Travelling allowance of establishment inclusive of temporary 

sae... а. 3449 0 0 
Supplies and services .. Е ES «+ ss А 4,596 4 0 
Contingencies 0.000... 8325 0 4 
Coronation bonus T es .. .. ЖУ vs 94 0 0 

Total .. 33418 3 7 


Ж В.—ТЪетә has been а receipt of Ва, 52-8-0 by the sale of Photo prints to the public. 


APPENDIX В. 
List of places visited during the year 1911-1912. 
Distriet. T'or conservation, ' ^ For exeavation. For рот ate indat sites, 
Uu 
ا ا ا ا سس‎ 
Anakipath Au Se 
Viregopatem А Барија по 
ы. D 


-Chinglepwt .. 


North Aroot .. 


falem .. 


Coimbatore .. 


Salary 


Scramengelam 
Attar и 


у Bellaheniai. . 
Tán baraba!ll 
Bun. 


кыш lU 
Rayadreg | 


Asal 
Азган 
Halts 
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а 
Distriot. Kor conservation. For excavation. | For, ie ч siten, 
Anantspür ка en 
d КТЕ Kalyandrag. 
Kembsdora m Mudigallu. 


Tüdpwri - 
Gooty .. .. 
Penukonda.. = 
Palseamudram ++ 


| 
„Ал | Gorantla +: DN 
Зонара ces | СыкагызтаШ - 


Demaketiapalli. 


Lepikshi 
Flindupur s. 9 5 
Madakasira .. 


Vanavola + 


“Сода... | Caddappah.. + ° 
p | тадиворау -- Я 
Turavejamd — e : 
EON | | thvrordokkeve) 
‘Trichinapoly.. — «44 n Orayar 
| Samaysporam < Mh 
Ranga в Uyyetondáu Tirumalat, 
Tanjore E Sie 
Kumbakonem + Д 
кайг. 
Ош. 
= rakkahitattal, 
Tanjore M m | и 
Vajaver, 
Mannéegndi — e aver 
Mayavaram + 
f Рараравата е5 
Madara o s7 s 
Melam — E p EU ‘Tagikkombe. 
* ` | Alagareonil m en 
AER S сы за 
аката) s e | | Ramtsraram m m 
Uitarakeaamangel eta 
| me Coartallam. 
E Flangi, 
E Tirumalst, 
Ambiamodrim, 
~Tinnevelly s 4 Ern 
Kadayxnelltr, 
Qulon 7 с и 
саш s з i 
Созо, 
Ы Колі, 


Џ 
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А е 
APPENDIX С. 
` 
Expenditure incurred on conservation of ancient monuments during 1911-1912. 

}—- 
већа |, i ИР Amount | Amonnt ks, 
namber. | ‘Name of monument. Village. Taluk, Distriot, | sanotioned. spent. Remar! 

First От. 
юз. A. Р. | RS. А.Т. А 
І | Абока? inscriptions .. | Jogada „. | Berhamptr ., | Фаб]ала ry i 6 0 0 | Work in progrett- 
2 | The Siva temple on|Kotakolla  ..|Goomsàt ..| Do. ES D ки. : Do. 
Bngada Hill, 
з | Ruined monsetery — ..| Ramatirtham. | Vizianagram. | Vizagspatam. | 60 0 o во 0 о | Pay of watahman- 
4 | Buddhist remains at|Satkaram ,.| Апакараје ,. Do, 60 0 0 65 0 0 Do. 
Éadkaram 
5 | Buddhist remains — ..| Ramatrtham. |Vizisnsgram. Do. vs 125 0 0 
6 | Buddhist remains et|Sahkeram — „. | Апаквраје .. Do. 24 89 0 0 
Setkaram H 
Sreond биси. 
7| Éiva templo .. .,| Ghantafala .. ) Bundar +» | Kitna " Ni. 4 60| Bx зёцате, up tor 
late, T 
8 | Rock-eut cares ++ |Undavalli .. | Guntar ++ | Gantor 100 о of 105 0 0 | Work ал progress: 
9 | The Buddhist stop, .. | Amaravsti .. | БаМепараЦе.. | Do. 65 б of 60 о 0 | Pay of watobran, 
10 | Tho Hull fort 1] | Корфара1н :: | Reewada Keston P 19 © 0|Owüsy upto daté 
ый а, . 
u Do. vs Do. m Do. • | Do. ee 0 | Pay of watchman, 
18 | Воск cuttings on the | Bezwada Do. ө Do. 3 00 7 
hi including тә f 
caves. " D 240 0 0 
13 | Repaira to the twin o .. Do. •. | Do. Ve. 
pn situated to the | Las 2:0 
south of Akkanna and / 
Madarna caves 1 
14 | Buddbist caves — .. | ОодјараШә ..}ЕЮш» =. | Фо. 1 aso о о! 133 001. 
Third бей. 
18 | Kallévara templo .. a Hadagally .. | Bellary wf 1000 48 0 0 
16 | Ancient deserted | Hampi ++ | Hospet. -.| Do. ..| 500 0] 9 00 
remains — Маћагда- 
чаш Dibba. H ire 
17 | Ancient leserted о. ^| Do. E 5 > 
umani. Queens Do. ..| 130 0 ој 1000 
neient deserted | D 
18 | Ancien sert o. e| Do .. У 
теала ее о. Do. ..| 200 0 0} 701 0 0 
round passage near 
subarea вњ, > EN 
19 | Water aoqueduc! is o. 25 Я „| Do. 
20 Adbotasartysnarrko Do. | Doe. | De i 1,300 HH 188 НН 
empio, 5 
n ыцы temple near Do, ^e] De. ..| Do «| 260 0 o| 2500 
Ину "плашта | Do. | Do. “| Do. e| 15 o o| 107 оо 
emple 
и ot! Mi ^] Do. "| Do. „+ [1,650 о 0]|1462 0 0 
А ta - Do .. Da Sa Я 1 
+ и temple D | De. ++ | 600 0 oj 725 0 0 
gS | The Hampi гора Я А fio. ^l De af 
34 | Kock fort Сому С Ooty :: | Anantapar з оороо каа re for м 
1300 0 0 t lone 
nj г Do. Do a Do. оо mn газ уно of 
ap iamasrini temple Трал тера i i. 
eM tengelow with Anantapür Aebup 2 “а "s IEEE v тп, 
3% 0. .. Do De. 210 o ој mos o o! 
зї Мазон Urersboots .. бәлу... Бо | ase ро} зи © ol 
vu (rot њена le Lepakshi .. Hinds, Џ 
E Araire vell а Yenekosda ее |. De. e о 661 
Cabana Mahal | Da, S0 Do e. 9 | tes о еј за 0 6| 
3t узета Мина Da. .. De. Do. . 90 0 о) 418 во} 
38 Anneni мошти |, Лем Aii -o Deary К: z к оа) 
Ре es el Su cen , i 
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Expenditure incurred оп canservation of ancient manements during 1911-1922—cont. 


Већа) | р ү ZR X: 
enomber. | Name of monument. Village. | Talak. | District, | sanctioned : а Remark. 5, 
тата Cirele—cont. 
. А эз. а. ep RS. А. Pe 
37 | Mahara eU .. | Adoni e. | Адом .Beley ..| 65 0 0| шоо 
38 | Powder magazine onj Do. <. | Do. | Do. ej 100 oO] $5 0 0 
Jambanathaa Hill. 
39 | Anciont monuments ..| Do. ‚| Do. .. | Do. .| 530 o of 220 0 0 
^ 40 | Kothandaramasvami Vontimitta ..|Siddhavsttam. |Садзараћ ,.| 50 0 0| 568 0 0 
temple, D 
41 | Mauhavaperama] temple | баз ко .. x Dd Do. ..ј 250 0 0| 199 0 0 
44 Sdabarattam. Буцан рә. ..| 800 0 0| 792 0 0 
43 Do. ej 100 0 0} 2200 
“ Grreskogla: poe Chittore Ба ДОРА 19 0 0 
45 Temple ол the Pushpa: | Cuddapah — .. apah =, | Саддараћ ..| 200 0 0 260 0 
il 
46 SE Ahmed Seheb'e Mo. s. Do. Do. eso 0 ој 50 оо 
id. 
47 En towers e| Do ie Do. „Азоо о oj 350 0 0; 
48 | Nameimhasràmi temple, | Gurramkonds. туша Chittore ..| 100 0 0 56 00 
49 ` Vishnu te ple „I Sompalle — .. | Medanapallo По. ..! 10092 99 0 0 
Fourth Circle, 
50 | Jain temple .. — .. [Doltan’a bat- | Wynd =. [Malabar | 39 0 0j 22 0 6 
tary. 
5; | Fort .. P PT терет ..| Kottayan ..| о. ..| 100 0 0 95 0 0 
52 у m Do m e| De . 4000| 41900 
ts [ret Palghat —- p Z[ De | oso 0 o| 600 o o 
255 | Bokal fort m Века] «+ | Kasaragod. Beath Облака 1 0 | 1000 
55 Mangaladori temple Mangalore .. | Mangalore. 11410 0 oj 866 0 0 
48 | dain temple .. Solten’s bate | Wyma — .- меду s | 500 Removing vegeta- 
tery. j 
5 |“ Do. R укука. Frode e [Coimbatore ..1 6 0 0| воо) "^ 
E 
..|Tandopi ~» | Karar .. | __ Do. „| 30 00| зоо 
$3 | Book-cat carvings о | поду и | боже | |МШ а С] 30 00| 29 00 
, -60 |Baogumdévaratvivni Bhavani. | Bhavam  .. | Coimbatore ..| 340 0 O| 337 v 0 
templo, 
n |Р” | matnasirug s.j Cooncor _ s j 3 0 0f 18 9 0 реч notin 
62 tiriog two insoribed | Kuntar .. - Do oof 1200 uon 
sleds 
оо. | Viylsmanges | Frode.. ..| Coimbatore .. 
ёз | Jain temple KS 8 ae = Р ИР ЖОГ 
-64 | Kook-pat carvings Wndoni ..| Karor. s "e lh 
E ^ Bankandrüg .. | Santariteag .. | Salem «| 50 о ој 62 00 
Фа PHU EOR о Raia!” + | Namakkat е 2: | Гиомаорају :: | № 60| £1 0 0 
Do ve Do. ..| 30 0 0| 310 Of Providing notion 
‘boa: 
Krichgagiri .. woof woe " 
Wm CE SEHE TE 
lo. . А 5 
Arcot .. 2. | Wallajab ++ Do. | 48 9 0| 48 © 0 | Pay of мата. 
Do. MEUM : бо: $9 0| «0010 
5 | ane palace 2: | ctaadragin: > | одн <: ро. 260 o o| asp о 9| n tx 
ча | Hock-ent temple И | Siyamangslem. | Wagdiwash . рог "2 о о HH оо А 
^18 | Ancient monuments .› mm M c 9 6 00 Providing notion 
. 36 | Temple P pee 0| Do. p» о of ву oo] I9 
Uu Hanuman temple m e E L4 m A 2 18 s Н 
в (Fort e ou = . | Peortiog iron rast 
роги, 
| у t9 the жыз 
“а Матау, 
| 5 wn to 
АЛЬ Crete, 
29 |The Shore temple ety Mésnsitepuren. ( Chinglepat .. | Chingtepat Ed 15 | 
11 5 
80 Аа предања at De. Do . Do "| 130 | 
«ob re People «t| Params .. Вере ве, |. | 
Тиччойьа. © * Н 
»2 | Ancient wxnaments.. | Sale Chinglepet De .. 
- T Conjeererem -: De во 
8 ETRAS | Бем. ЭШ xo | fe proe 
emp] 
эз Tw ты Tapdsolevarac| Persmtalr .. Ма4атёмА%аэ ; De. S In pre 
Y temple fre 
ae Te Mea" s. aa | Chingleput „Сијера .. D .. 
7 [Ancient monuments ei | 
the bill Cort. йаз -. Сатен Nellore 
п | The Care „| Л 
ву [Tio о ла чай Medrta 
$9 [The Grasis мете | Da 
tal. 
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Expenditure incurred on conservation of ancient monuments during 1911-1912—cont. 


а р Amount Amount 
Bid Name of monument. Village. Taluk. | District, | опе. spent Remarke. 
Sixth Circle, А 
| Л Ba. A. Р. Rt. А.Р. Й 
91 | Srahadiévarazvámi tem» | Gaágaikonda- | Udaiysrpajai- | Trichinopoly.. | 600 0 ð| 505 00 
ple. éb)aporam. ^ 
92 | Jambunathan temple .. | Tiruvealrai .. | Trichino| ly es Do. ..| 306 0 Of 256 0 v 
93 | Templo, tank and map- | Valikonda- Pemmbaitr .. Do. .. [1,000 0 911,001 0 0 yug 
tapa. puram. xis 
94 |Jainatatues ., — -- | Јауаћкорда- | Tricbinopoly .. По. ..| 2 0 0| 100 
sholapuram. 
95 |Маџара containing | Valikopda- Perambalar .. Do .. | $00 0 0| 402 0 0 . 
tombs, Rhûm khan | pursm. ` 
moeque, EAM 
96 | Ratnedvaratemple .. | таува > .. | Kolittalai .. Do. ..| 450 0 0| 396 60 
97 |Éwatemple o + Tirarê tate Trichinopoly .. Do. .,| 966 00| 265 0 0 
gulam. 
98 | Bojesvaranvami temple. | Bamavapuram. Хо... Do ..| 168 0 0) 168 00 
99 | Putting up iron-corru-| Trichinopoly. ae Do. — ..] 108 0 0| 105 0 0 
gated palings. 5 
100 | Rab iet godi fort «+ | Radjaagadi, | Perambalar .. Uo.  ..| 226 0 0| 220 0 0 : 
101 | Ancient monuments Perambalür Do. a Do. ..| 200 0 0 3 0 0! Providing noties 
section. boards. 
102 | Котайрапаїһал temple. Мазий m Do Е ze 700 | 
+ " 
103 | Ancient monuments .. .. PS $0 00| 38 0 0 | Providing” notice- 
à boards. 
104 | Forton Rook . '.. .. | Паф „| Madura — .. 66 0 0 | Рау of watchman. 
105 фо, tow Мы . Бе | Do. про o of $a o orm 
106 | Mettopatti cave ,. | Mettapatt: Do. | De L| 6 0 ој 6500 
107 iva templo .. +. | Kiranr Маат. бо. is 2v 300 
108 j Temple .. .. Жора Do. Do. 2 700 700 » 
109 | Ten pilare — ,. ..|Майш» Madura o. :| 65 о of 600 
110 | Ггоћимоле remains у. | Ádicbansllür.. ^Brivmikuntam, | Tinnevelly «¢ 60 0 0 60 0 о | Pay of watchman, 
111 | Vaikontupati temple .. | Srivaikuptam. Do. о. L| 600 о о [2,127 0 0 Contndatign 45 
| templ. . 
О ., s Alvtrisrana- Do. De. | зоо b| мв о о Conte nation ott l 
- tem) lo, He. 109, 
ns Do, erus кб барата. Tipnevelly ..| мо „|660 0 о| 699 0 o серија 105 
е, Ағ, 140. 
n Do. . — «jAgmm — ..|Sarilopottar. |, Do. BEES E 
Ub | Ancient n onuments .. | (Ertveikuptama. xem E 65 0 46 0 0 | Providing "0006" 
fab-divinon), boards, 
Seventh Онай, 
118 | Fort at Gingo.. — ..|Gingso ++ | Tindivanam .. | Sonth Arcot „. | 180 0 toh men. 
"T Fort Sy Ded ns tien Cuddalore zs Caddalore zb | 1600 236 $i dnd 
М ttle Fort (repairing | Tanjore „. | Tanjore wal о: . |26 . 
the rampart wel) g j j anjore 2.520 0 0 |2,488 0 0 | In progress. 
119 | Little Уо (oonstruct-] По, . Do. «| Do +r | 480 0 ој зво 0 о По. 
Sng а compound wall), 
120 Mi on (maintain-| По. .| Do. ed De e| ма о 0| 14 о 0j Pay of watohoan. 
ing). 
уп | Banspurteramsrami Kumtaktgam | Romtekópam, | Do. > Contri« 
аде. бра pi lo. 600 0 0| 592 0 0 Inprogrees denial; 
n ‚200. 1 
132 | Nagedvarasyaci temple. Do. De. De. „. | 430 0 01 430 0 0 ны Contri- 
.| bution Ите, 
" Re, 440, 
122 | Strntgeptoiaram Do. Do. De. пи [3,500 o o|xics о 0 | Contribution levied, 
4 Ra, 3,400. 
1n poet a элё | Trangnetar .. | Maysvarum .| De. ++ 11,700 0 0 }t,601 0 0 | in progres. 
HI Мађара and invorited | Kedigekkada. | Tiratorsiptygi.! Do. ..| 290 0 0; s90 з 6 
sionn _| 
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Eatunates countersigned and relurned—cont. ` 


From whom received, | Name of monaments. 


ef ee 
i Arooart of 


Village. | Talak, ђин, etfal 


Exeoutive Engineer, Chingle- | Tirupaliévaratemple .. .. .. | Vayalor,. — ..|Chingleyst — .. | Chinglepat.. tto 
"ut, 

p 1 do. Vadmalledrarar tomple Q[Ongpdm .. De. ^r Do. .. 250 
ро, do, Old temple with napis] ора Mapiroatgalam, | faldapet.. — .: ће... 809 
Do. do. Ancient monuments . Mamallapuram „, Chingleput РА Do. E 290 
Ро. до. Ching? = Dn, p Do .. 00 

Executive | Engineer, e Madma V n, Maine ,. uL] Madras ss 40 
dency Division, 
до, ОН Town wall So eb» . .,| om . Do . зо 
No, до, Oboljak noar old town wall... «. | De. p Го. 35 
Executive Enginver, Nellore .. | ИШ Fort Мати — i Nelom .. 339 
По, do Ancient monu gran 'otice окна)" Nellore s, . Nel 2 Рә. 5 214 
Saperintending Fngiame, УИ Tiruosial Nayak's pala .. e | Madore. .. Madura n, |Миа sn 3120 
role. 
Do, до. Brihadidraranvainl lemplo .. .. Cangstboo ds Udayarpalsiyara, | Teichinopoly, ме 
р 4 машат" n 400 
lo. lo. .. E .. .. rombavor . eram] m Jo. Im 
Do. do, x wa А : paler ЕРЕ 640 
De. do, ee se oe | Kimarseavalll |. По, .. 2,230 
Do. do. ic pese ee e| Tiravellaral ,. De :: $0 
Do. do. Chola temple of Маја Кајебтата — :: | Tiravanakke Do, Я “Do, .. 136 
Do. ao. Anjatgo Fort « „е е . TIE is Ж Амдо «. | Апјећбо > 2.00 
о, lo, итв tomp! s +. .. | Тичтоја дат, ehe € М, 1 
Do. do. Ти По По тна АДА на | Я 
Bo. do, Mahabali tero: ^ ae Do. 1,809 | 
do, Satrabman: M s. | Пат | .. 

Erotis Enginocr, Madura, | Tirumalat Nayak’ ^ fof Madute ṣe 1,546 

Ро. до, Ton pillars o. ee L| бе — ya б 
To. do. Fort оп rook . kn Do. e 25 
Do. do. Notice boants to ancient тортеп, d2 Do. а 50 
Do. do. Temple on bin e oe ө о ПР o L| De s 33 
Зане Engineer, Tinno- see e oe АЖ . По Anjehgo.. 2. | Апјећо у. зз 
Ро, Дф: Notice boarts to ancient monuments. Srivaikuntam .. | Srivafkuntai m 0$ 
Do. Прома Nyak's palace e. «= Brivihportar :: | Виа с: Bana о. 16 
Superintending н, Vl|Charepipieramitemple = -. +. | Kambakonam ©; | Kumbekonam ;.|Tanjore <; 200 

Collector of Tanjore ., — .. | Haildings near Tanjore palace Tanjore .. IET 7 
aon o e Bars m ај | Dro co e ef dm | aM 

laoo 

1 ES Ра Меку tower in Tanjore palace — .. Do. 25 1,860 
Engineer, „бамтету. Rivagatgs Little Fort "о Ро .. 4,630 
Palace Duldings — S ee «| Во, 1. TERT 4,604 
Exccstina Engineer, мы ‚| Bri Unnstapurievarar imple ^. | Melattor ,. д ро. m 40 
Fort + sr +» | Arantangi {Атый ..| De n. 35 
жне" Engineer, "Зо Do. ee ж рај .. .. | Tinjivanam <. | South Arcot. 10,800 
Do. do, Fort Bt. David s. ++ | Cuddalore Codd: . 180 
^ Do. do, Reti of arly Поди Fadlory 1: | Kunimeda — :: | Са 7 Hoe 30 
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Last of photographs, eto.-—cont. 


No, | Вы». Description. | ‘Village. | District. Material. Age. 


72623 | Full .. | Siva dancing ın Kailastnatha- | Tarematgalam.|Balem.. .. 
svāmi temple. 
= 1614 | Foll .. | Lafigétuhanur in Kaildsanaths- | Téramsfgalaw. | Salom . 


.. | Dravidian. 


„. | Dravidian. 


втапи temple. 
2525 | Full .. | View of upper water fall near | Kuttaiem — .. | Tinnevelly .. «nd | Natural. 
temple. 8 
2526 | Fall .. | View of lower water fall near | Kuttalam — .. | Tinnevelly .. „. | Natural. 
temple with teppakulam. ~ 
2527 | Fall .. | Plan о! temple .. | Кинај а +} Tinnerelly . 0 Stone . „.. | Dravidian, 
— 2528 |Full .. | Dvarapalas pointing (о  sago|ÉKutitlam — .. "lınnevelly .. (Stone .. 7. | Dravidian, 
| _ Agastya's entering the temple 
2529 | Fall Esser view of  gzpura іл | Tenkaé ++ [Tinnevelly ,. | Stone, brick | Dravidian. 
Viárantthaestoi temple, and plaster. 
2580 | Full .. | Western view of gépura за | Tenks& ++ | Tinnevelly Stone, brick | Dravidian. 
Vigvandthasvami temple. * £ and plaster. 
— 4581 | Ful .. | ira dancingin Visranhtharvami | Тевље | . | ‘Tunnevelly Stone, 1, | Dravidian, 
temple. : 
— 2512 | Full .. | Kengslanathar in — УМталаћа- | Tenkaé: ++] Таапетећу . i Metal . .. | Dravidian. 
svami temple. В 
— 2633 | Hal .. | Vanayakar with eleven bands ın | Tenké + [Tinnevelly .. | Stone .. Dravidian, 
Viávanathasvā mi temple. б 
2534 | Half ., | Bonlptural work in progress .. Аштод Tinnerely  . Stone .. .. | Modern 
10, 
2535 Fimdna of temple .. Mannarkovil .. | Tinnoyelly .. Stone, Nd Dravidian. 
and pla 
2536 | ull. | View of wator fall nest temple, | Papanaéam .. | Finnevelly Btoue Natural, 
- water, 
2537 | Full .. | North-west view of simana amd | Sharmaderi .. | Tinnevelly ., | Stone, — ћисе | Drnwdian. 
mor court I jn Bbakta- and plaster. 
ы vatsalor temple. > 
2538 |Full ‚| North view RA the sanctum and | Sharmadovi ,, | Tinnevelly .. | Stone .. Dravidian, 
rd barnantap™. . 
2688 | Hef .. | ce af И Бо anctum walt |Shermadori <. | Tinnevelly . | Stone .. ., | Dravidian. 
2540 | Halt .. | Inner view of the northern outer | Shermsdev: Timnevelly . | Stone .. „. | Dravidian. 


1). 
2541 | Fon. „. | Outer new of southern outer wall, | Shermsdevi .. | Tannevelly .. | Stone .. 


e | D > 
2542 | Full |. | North outer view of the temple| Uttarakoss- | Ramnad — . | Enok ravidian, 


and | Late Dravidian. 
including palace, ete, madga. taatai: 
2543 | Halt .. | Two eastern gõpuras with а | атаћока- Rawnad ..|Btone, brick | Late Dravidian. 
modern wall between matigai, and plaster, 
254 | Half .. Hose stone plani са the west of VM: Bamnad -. | Воде... — ,. | Tato Dravidian. 
the taaipte. 
2645 | Halt .. | Kanakesabhd of Малија .. има: Rámnid .. | Біовә .. — .. | Dravidian, 
9546 | Half .. | Northeast view of stone car with | Uttarakosa- Ramnad Stone .. .. | Dravidian, 
whee} and horse, m»fgat. 
— 2547 | Halt .. | Colsssal figures of hore and elo- | Ramnad = .. | Ramnad — .2| Brick and | Lato Dravidian. 
phant in Ayyanar temple. . plaster, 
— 2648 | кой .. | Henumar delivering the two Rameévarem, | Кама — ..| Мер 27, | Late Dravidian, 
Tàgams to Rama. + 
eA 2519 | Fall .. | Узро with Ma two оопвома, Namaéivaya- | South Arcot ..| Metal .. — . | Anoent. 
= 1550 | Full .. | Krishan and a tripod Я: South Arcot , | Metzl.. — .. | Anotent. 
puram. 
2561 | Halt .. | North-west mew of the sanctum | Tirovadamaru- | Tanjore — .. | Btone .. Dravidian, 
of the temple. dar. Я 
2552 | Пам .. | South-east view of the валогмт | l'iruvadamaru- | Тепјоте .. | Btono . .. | Dravidian. 
of the temple. dar. 2 5 


4663 | Пан .. | Sovth-sast view of the sanctum of | Tiruvsdwwmaru- | Tanjore — .. | stone, bri ш 
the ermdna of the temple. Ü end tare | Draeidian.. 


dar and plaster, 
3551 | Half . | Plan ct the proposed rebuilding | Tiravademaru- | Tanjore NR 
of the contra! shrine of the | dor. 2) 


temple. 
2555 | Halt | North view of the vimine over | Tiravadymara- | Tanjore — ., ' Brick 
|н the Makamba] Amman shrine | dor. | quilt ee Work: 
2556 | Malt .. | Sooth-weet view of the simira | Tiravadamars- | Tanjore oe | Brick а | Late Үү, 
м over the Makamba} Amman | dar. alae | ae оце 
9657 | HaM .. æ of Süryanártyaga- | Богувраткотћ, | Tanjore — .. | Brick and | Dravidian 
aram temple plaster. 
~ 2558 | Нам. | Planet * Bun ' ın Fargaparayapa- | Baryansrkovil. | Tanjore Metal. .. | Ancient. 
в 
2559 | Halt . | Planete, бакт, Ketu, | Ботуалахкотй, | Tanjore Metal .. we | Ancient ы 


Chandra, Апрзтаћи, Budha, 

Sani snd Gorn. 

3840 | Half . | Eastorn view of the front gopa- | Mayeraram | Tanjore , | Brick and | патио. 
та, Mayrensthayvami tem- plaster, 


ase | tat .. | Weetern view of the front кбра- | Mayararam | Tanjore... j Brick and Осака, 
та, MuyQranathasvaci temple, planter, 

1061 | Half .. | Perot western view containing | Мауататат .. | Tanjore — ..|Bnek ana | Dravidian, 
‘the figure of the Amman in the plaster 


bape of peaccak worshippin; 
ТЫ Liege, May renttbaertant 
tomple. | 


List of photographs, ete.—cont. 
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so. | Bize. | Desorption. | Village. | Dustriot. Material. Age. 
1563 | Halt... Утын over the centra] brine | Msyavaram .. | Tanjore — .. | Brick and | Dravidian 
а " laster 
2564 | Kalt „| Southeast view of the Goddes- | Májavsram .. | Tanjore — .. влек and | Dravidian. 
se's central shtine, Mayurana- plaster. 
ibasvami temple. 
2565 | Half .. | North-west view of the Goddesse’s | Mayavaram ..|Tanjore .. | Brick and | Dravidun. 
*| ceutra! | shrine, —Maytrará- plaster, 
tbasvámi temple. 
2566 | Half .. | Govri Lila view of the Goddesse's | Mayavaram .. Tanjore .. | Btone «. | Dravidian, 
contral shrine, AMaytreráth- 
asyam: templo d 
2567 | Halt .. | Bomasūtra view of the Goddes-! Maysvaram . j Tanjore .. | Stone .. | Modern, 
Я : 
вета central sbrine, Mayuraná- 
thasvamni temple. 
2568 | Half .. | Eastern view of the outer ворога, | Tribburanam. Tanjore .. | Buck and | Dravidian. 
‘Kampsharesvara temple. plaster. 
2669 | Halt .. | Western view of the onter | Tribbuvanam. Tanjore . | Buck and | Dravidian, 
d gopurs, Kampabertevara plaster. 
temple. i 
2570 | Пам .. | Eastern now of the inner | Tribhuvaram Tanjore Brick and | Dravidian. 
göpura, Kampabesvera plaster, 
temple 
4671 | ные . [Eastern view of the  течећу | Tribhavonsm | Tanjore .. | Brick ала | Dravidian 
gópura, Kampábarésvara. plaster, 
temple. |: : 
2572 | Halt .. |Boutb-ovst view of tbe vimana | Tribhuvanaw. |Tanjors — .. Brick and | Dravidian, 
over the contral shrine. И | plaster. 
3573 | Half .. | North-west view. of the vimuna | Trithuvansm. | Tanjore А nde and | Vravidian. 
' over the central ћи ве. : 1 plaster, 
зата | Half .. | View of tho buso baying веп1р. | Tribhuranam. Tanjore +. | Stone .. | Deavidian 
ture» за rebof, Kampabares- 
yara temple. из 
2575 | Half .. | View of the base having seal. | Tribhuravsm. Tanjore — .. | Stone . | Dravidian, 
fures, in relief, Kampaha- 
тебтата temple. 
2576 | НАМ .. упита the base bavmg soulp | СНЬБоталат. | Tanzore Stone. . | Dravidian. 
fures in rehet Kampaburên 
ата temple. Я 
4577 | нам .. | View of tho base having scalp. | ‘Trbhuvacam ‘Tanjore Stone ++ | Dravidian. 
um tures in relia Kampabares- 
vara temple. 
.. [View of tho base having seulp- | Tribbuvansm. | Tanjore. Stone . | Drandan. 
sanat tares, in relief, 'Кашраһатеа- 
vara temple. a 
asyo | пам .. баара Remmpabareérara temple | рата | Tanjore — <. | Dravidian 
w= 1600 | Half >. | Kamale Drarspalaki Kampihs- | Tribbuvanam. Tanjore : | ратама, 
resvara temple 
e 3551 | Half .. | Female Рута ki Kampaba. |Tribhuvanam | Tanjore РА Dravidian. 
résvara temple " К 
1592 | Balt .. | Nége puller in Каули Simbackallam. | Visagapataw. Oriseian. 
yam in the templo. 
2683 | Melt . NIA ew othe элит. | Simt acha. | Viragayatam. | Stone Mm 
2053 | HE. :. | North vow of tbe Bhogamanta. | Smbachellam | Умаварајат. Stone | опвата, 
3585 | Half .- vibe of gateway with remwins | Swabachaliem. | Vizagapatam, | Stone .. | одеал 
Е fortification. 
3585 | Felt одак near the old Madras| Madras . | Мала — .. | Боев and | Medieval, 
м 7 1. р 
ser | run. | бока viow ође бана | Troma | Vellore Drovifun 
"ротой templo. NER Vai 
2588 | Fall .. | Front view of the onda enr, | ‘Virumalai ., | Vellore Modern 
За i x А 
atao | Yol Smet iem of the Tirpélitori f Tanjore Dravidian. 
је I temple М % 
ано [нг | обе io be temple -e | Tiropalsturai. | Tanjore Dravidian, 
2591 | Half .. | Sealptares in relict represonting | Tiropalatural. | ‘Tanjore Dravidun. 
°" || the scenes of Sıva tomple- Tespre 
= 2602 | Half .. | Chandracharar + . Tue 
= $593 | ум .. |Robrebmanya + =: Tanjore 
94 [d asi E - 7 i T ore 
-1 a tl э 5 
doe | Hai Ganon near the ack ii mani | DRI .- Tanjore 
а 
deer appears i Biene Dravidian. 
239^ | Fati View Of bastion and remains of vidian. 
Fort walle ın ТЕ yiya. Salen ML . | Denvidion. 
2309 | рад , | Кајуада meeps fa рабат В 
temple не. | Аздаув- Kelem ML .. | Derdan, 
1509 | Fell. .. | Pitat with home brackets, e! Ы patoa 
de the 89645 Been Stone + | Dravidian 
Sen FS. [ьш sone treat. "eam Salem Eton "| рш 
. 5 -- - - “в. 
aso | ron n, | niea honea, eto at se tbe pie | vun. 
e Н 
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List of photographs, ete.—cont. 


ка. | Size. | Description, | Village, | District, Material. Age. 


2684 | Fa ..| Portion of Боб] mentapa in | Hampi e|Behy a. f Stone o dv Я 
front of Асһуцуагауазташі 3 om Vijayanagar 
temple. у 
2688 | Buli .. | South-west view of Bhtmoérars-| Nelagonda ..|Bollary .. Chajakyan. 
Fall таваны th side, | Nelagond: 
2686 | Fall „, | Details from Stapi on south side, | Nelagonda ...| Bollar, 2 
‘BhimoSvarasvami temple, 2 Chajokyan 
== 2687 | Full .. | Image of Barasvati from Каре. | Bagals n. [Boty —. Chajokyan 
: А . 
— 2633 |Full .. | Imago of Shanmukhssvami from | Рада! ost Boll 4 
тр Р [а агу Chajakyan. 
~ 2689 |Full .. | Image of Parvati from Kalles- | Bagels .. | Bella ~ 3 
е Tarawa templo, Ы ога. Cha]okyan. 
2690 | ый .. | Images of біте and Carvati from | Bagali .. | Bell 
Ralltiearsertmi Temple. Н Е “nF 2 Chajokyan. 
e^ 20 n іра from Ки : 
image of : у A z бз. SP uns Bellary єў Chajokyan, 
the si f the i РА 
BUT of the side wall of the | Hampi a. | Bollary x Vijayanagar. 
‘est viaw of shore temple Manallspuram, | Clungh ^ 
North-west view of shore tomple | Мата араа ји НЯ 
A~ Portion of 5 Kathas ++ | МалаПаритат, | Chingloput |. Тапа. 
A —Portion cf 5 Rathas Mamallepurum, | Chinglepat .. Pallana. 
Cannon near Mylapore Mudras и e ana, 
| General view of Soundararaj зын” Ancient, 
вап | orga] temple. а - Dravidian. 
- 2899 | Full .. | Chakkarattalvar, reverse and|Tadikomba .. ‘Gh 
hack, SOnadararājuperama} ca Madore Lo Dravidian. 
temple, 
2100 | Foli ..|Poykar Alvar, Botattalvar, | Тафкошђа *, | 3 
- арии Petia Alvar; Role: | онна. | Майа. Dravidian, 
Sekhare Alvar, Topdaradipadi, 
Tiromafgeimannan, Tiroppan 
Alvar, Korattalyae, Madora- 
Като А}тїт,_ Маттајтаг, a 
Udaiyavar and Garudi]v&r. , 
2701 | Fall .. | Garudal esr and Fakkarartiz]&r. | Tadıkomba .. | ır 
= He | Boll U | Магынава tearing the Шаруа. | Tadikomba 7: Madar >. | Stone .. Dravidian 
E алги oj В. .. jan. 
10 Жы erie < Penn . | Madam | Stone jl ред. 
2704 | Va. | Plau of tho Mayaveram templo., | Мајатагма .. | Tanjoro P 
~ 2165 | Рой .; IRE z ePaper... 2 
105 am И Матија. | Taojore Мем. ZI] Amcleot 
= 7 i E + 
2706 | Fall .. ê trove images = Matodantta- Tejore | меа), ., | Anotent, 
« 2107 | Full .. | Treasure trove images .. .. Магадана Tanjore. | afte... | anoient. 
Navib'stowers .. ++ | Caddapah .. | Сазаараћ .. | висе and | Ancient. 
the N: "x plaster. 
2709 | Fat Weston m near "s ЖЕ Pun se | Cadlapih — „| Stone... | Ancient. 
di " 
4710 | кап ..|А Noon et we e в таћ .. | Соддараћ | prick sui Kesk: 
зли | Fell „. | ал near the Navab'e tower, | Созазраћ .. | бавацаћ | д Ancient 
ата Full „| Syed Ahmet Sahiba Mesi =. | Coddapab =. | савалађ | расла | Ancient 
z a îa Thiraparanatha | Ка i Plaster. 
та | Fell үтүе кожа B ram Chieglepot .. | в:оы .. .. | Ancient 
ine ia 7 randtha- 
mu nb - шады ти 5 ки Chinglepat , | Stone КЕЯ 
2715 l .. | Modem acalptore work іа Thira- Фуа. vM H > 
mJ e (Mea pathakesrer timple. т Chingleput <. Í бра... | Modem. 
3716 | Fan .. | General view of the Maseum .. | Deawada. + | кд +o | Brick Баал 
= Paster, 
2017 | Fan .. ИРАН se Meum — sda n. f Eriga — . pats „| daha, 
2118 | вап .. | St е with mi а = ада О, 
|: sod деко al ha oer aides- НИ Блазе ++ | Stone .. .. | Buddhist. 
2719 | Full ,, | Boddha image iande the Aasen: Гы .. | Kris Ө 
2119 | Yali :' | Бошой osto а, | Venderelh :: | КБА Мано .. Bolt, 
7121 | Half .. | General view of the demolished | Рачгуће Coimbatore E ^» | Anclent Hindo. 


tample. 


brick | Dravidian. 
229: | Half .. | бољем view of the уаз 


Eeryapäļayam. | Coimbatore е. 


ni тадара of Барптётаг» back | рта, 
ер мй and planter 
йз | Malt .Q| Nortb-eeat view’ of the тема | Veryapijayam, | Coimbatore 


and mappa. 

3726 | Най ,. | General view of the interior of 
the temple with two bals and 

the maytape 

3115 | Bait .. | Scotptune abore the door-way of 
the Arihamag lope with two 

| Palla иза toe magpapa, 


-- j пе, — briek | Dran tian. 
5 and plarter. 
Coimbatore .. | Stone,” brick | Draridiun, 


| and plaster. 
| 


Peryapalsyam. 


Paryapttayam. | Coumbstore биш, brick | Dravidian. 


mnt plaster. 
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‘List of photographs, ete.—cont, 


не | Sire, | Description. | Ville; 


| Dütrict- 


2768 | Fall ,. | Boath-west view of the Searu'e | Tirnchotkaf- 
shrine. Sag 

9769 | Full. .. | North-east view of the Srami's | Tirnchehkat- 
shrine, {айдоф, 

~ 2770 | Halt .. | бтамордаг with family, Kada- | TirccheAkat- 


yarkons king, etc. абва. 1 
~ 2771 [Half .. | Narimokba Vignaévarer is ‘Teas т 
udi, 
~ 9772 | Нам ..| Ardbanartévarar .. ad зә Tirnebehtat- 
fangudi. 
~ 2118 [Half .. [Siva Dancing .. .. +- | Tiruchenhtt- 


[od 

= 2774 | Halt ,. | Darokavana Bhike арјатаг ++ mie 
udi, 

~ 2175 | Halt .. | Bhikuhandavar .. Ss тие, 
gudi. 

~ arze | на .. | Ка dsncing 0. | Tirooheñkaț- 


4494 
~ 2117 | Half .. |Sivadancing a n wwe m ekat 
~ сата [Halt .. | Viratesvarar .. .. «| Тигосћећкај- 


tahgadi. 
3719 | Halt .. [Interior view ct third prakara | Ramdiveram: 
{wost sidi 
2780 | Half .. | Bouth-east view of tbird inrer | Rameévaram 
entrance. 
4181 | Fol) .. | South-west view of third inner | Raméévaram 
entrance. 
9192 (Full .. | Northeast view of the Sezmi’e | Ramtirecam 
Уатта. | 
2783 | Fall. | Viealakshi shrine .. «+ | Bamesvaram 
2784 | Full ., | South-west view of Sabrshman. | Rameéyaram 
2 ‘Yasyaen shrine, 
~ 2185 Fol Natarajan .. Ramtéveram 


= 2188 | Halt :; | Boolptare in tho stone car of tho | Гагатајаг 


temple. 

= олат | Halt .. | Stono tar with a Chola prince | Tiraralar 
trodden by & wheel of tho templo 

2788 | Full ., | General view o? entrano to large | Tamarahalli 
woll from the oast, 
2189 | Full .. | General view of ontrance to largo | Tamsrahalli 
well from the north-west. 
2190 | Foll 


large well from the west 
2791 | Full + юки view ofthe anterior of j Tamarshalli 
well. 
27191 | Fall ..| Painted archway over the well | Tamarshall: 
Passage from {һа east, 
~ 2793 | Full. .. аии Sres Tanel fii entrance to Tamarahalli 
well. 
2794 | Full .. | General view of prehistorio | Kadatini 
moand. 
3795 | Full ,, | Basement of prehistorio mound ., | Kedatini 
2796 | Full ‚, | South-east view of Bie Thomas | Anantepor 
Manro's bouse, 
Portrait of Sir Thomas Munro | Anantapor 
from anold engraving ja his 
o k 
lorth-east view of large Dolmen | Kal: iru; 
on в rocky hillock north-east “ш 
ot Kalyágdrug. 
Remains of a large oblong cairn | Kalyaodrog 
to the north of the rocky 
E ni 
етапа of а large oblong esirn | Kalysodra; 
to the west of tbo rocky bullock: | 704795 
Group of prehistorio mvnuria! 
stones to south-west of the 
rooky hillock. 
9802 | Fall „, | Hindu memoris) stones, outside 
+ the temple at the foot of the 
Devadalabetia Hall. 
2803 | Fol) „. | Small dolman with carved baok- 


Kalyagdrag 


Kalyandrag 


2804 | Fal) .. | Small oblong cairn, outside the | Kalyaodrog 


Davadnlsbetta Hill. 

зто | Ful .. | Stone emng frame, outside the | Kalyaoirog 
{ temple at the foot of the 

+ Devadulebetta Hill, 

2806 | Full... | Prehistoric memorial atone, out. | Ка!ўїрїгөд 

sido the temple at tha foot of 
| the Darsdatatetta ПШ. 
› 


.. | Cirealar archway in entrance to | Tamarehalli . 


Tanjore 
Tanjore 
Tanjore 
Tanjore 
Tanjore 

Tanjore 

Tanjore 

Tanjore 
Tanjore 

Tanjore 
Tanjore 

Ramaed 
Ramnad 
Ramned 
Raronad 
Ramoad 
Ramnad 


Rannad 
Tanjore 


Tanjore 
Bellary 
Bellary 
Bellary 
Ballary 
Bellary 
Beltary 
Bellary 
Bellary 


Ansntapor 
Anantapûr 
Anantapor 


Auantapor 


Anantapar 
Anantapür 


Anantapür 
Anantapar 
Anantepor 
Snantaptr 


Anantapor 


تي يد 

Material, Age. 
H 

e. | Brick and | Dravidian. 
plaster. 8 

.. | Breck and | Dravidian. 
Plaster. Я 

ee | Metal .. | Dravidian. 

+. | Btone „+ .. | Dravidian. 


Stone «+ ‚. | Dravidian. 


Btone .. — .. | Dravidian. 


Stone .. _ +. | Dravidian. 


Ntone .. «+ | Dravidian. 


Stone. n 
Stone... . 
Stone... . 
Stone se H 
Stone .. « 


Stone .. . 


faster. 


Jaster. 
биво. > 


Me. 


Stone ., 


plaster. 
aparas ++ 


Stone ,. 


Stone and 
earth. 


Stone sod 
earth. 
Btono and 
earth. 


Stone .. .. 


Stone .. 


Btone ., .. 


‚| Dravidian. 
‚ | Dravidian. 
a | Dravidian, 
« | Modern. 
. | Modern. 
e | Modern. 


Brick and | Dravidian, 
Brick and | Modern. 


«| Modern. 
+ | Ancient. 


Stone se — .. | Dravidian, 
Stone +. «e | Dravidian. 
Stone а... | Vijayanagar. 
Stone .. — .. | Vijayanagar. 
Stone ,, — .. | Vijayanagar, 


+o | Vijayanagar, 
Stone .. .. | Vijayanagar. 


Probistorio. 


Prebistoric, 
Modern. 
Modern. 
Ancient, 


Prehistoric. 


Prahistonos 
Prohistorio. 
Ancient. 
Ancient, 
Prebistoria, | 


Accent, 


Prehistoric. 
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List of photographs, eto.—eont. 


| Hire, Desoription. | Villsge. | District, | Material. 


2849 1Р0] .. 
2850 | Fall ., 
3851 | Full .. 
2852 | Full .. 


Entrance of msbamaptapa, | Goractis .. 
Visbyn temple. 

Pillar from tachamsptape, Vishye Goragtls E 
temple, 

Lion pillar on east aie of maht- | Gorantls .. 
mantapa, Vishou templo. 

Pillar with base from mah&mag- | Loptkehi 
tapa on the east entries, 
Virabbadrasvsmi temple 


Anantaptr .. | Blore .. ^. | Ancient Hindo 
Anantapûr „. | Stone... — ..|Ancient Hinds. 
Anantepür ., | Stone .. «+ | Ancient Hinds. 


Anantapür .. | Stone .. — .. | Ancient Hindu. 


2853 | Full .. | Piliey from Kaly&pamaotspe, | Lepskshi ., | Апапфарбт .. .. | Ancient Hinds. - 
Virebbsdraevami temple. 

28564 | Full .. | Pilar from Тараки „. | Anantaptr e. | Ancient Hindu. 
Virabhedreevami temple. 

2356 |Foll..|Pular from Kalyionm Lapiksbi — ,. | Апамарбг .. ++ | Ancient Hinds. 


2856 | Full .. | Pilar from Ralyagamagtapa, | Тараз} — .. 
2857 | Fall „. | Pular trom Kalyagamaytapa, | Lepaksbi 
2858 | топ .. | Pilar from Kalyapamagtapa, | Тарак 
2359 | Fall .. | P: 
2860 | Fall .. 


2361 | Full .. 


Anantapor ,, |btono .. — .. | Ancient Hinda. 


Anenteptr .. |Btone .. 2. | Ancient Hinds. 


Amantapür ., | Stone ,. +. | Ancient Hindu. 


are from Kalyapamaptepa, | 1ракаћу Amantspar .. | Воле .. — .. | Ancient Hinde. 


Detaile from north nain entrance, | Lopakehi Anantapür .. | Stone .. 
yaba dramai temples | = 
"Wars from Jot court yord on ЗЫ a. | Apentapte .. | Stone +» 
emt aide, кава артап | 7 у me 
temple. 


s. | Ancient Hindo. ~ 
«+ | Ancient Rinda. . 


2862 | Full South ow of Monolithic Ball .. | Loptkshi Ansntapür . | Stone .. lent Hindo, 
2863 | Fall Details from Monolithio Bull .. pr ahi Apantaptr “~ Stone . ЕЕ Hinda; 
2864 | Full ,, | Inscribed stone from v field Hafitide Eellary =. | Stoni Ancient Hindu. - 
ی ا س اه‎ eS a 
. 
i B 
APPENDIX F. 


List of Drawings prepared. 


1718. Pafícbamukha Vinayakar in tho templo at Jembukésraram, Trichinopoly district.. 
1719. Do. si i do. 


Liüga in * do. 
„1720. Wooden Vimans in the temple at Tiruchengódu, Salem district. 


No. 1038, Posto, 20тн Avavsr 1912. 


GOVERNMENT OF MADRAS, 


PUBLIC DEPARTMENT. 


Rrap—the following paper :— 


Letter—from А. Rea, Esq., 7.8.4. (Scor.), Superintendent, Archreological Departe 
ment, Southern Circle. 

To—the Chief Secretary to Government. 

Dated—tho 14th June 1912. 

No.—Dis. 238. 


I have the honour to submit herewith my annual report for 1911-12. 


9. Of the monuments newly inspected during the year and detailed in the report, 
separate letters have already been sent to Government in the case of some of them. 
and in regard to certain others, they will be submitted later on. 


Order—No. 1039, Public, dated 20th August 1912. 


Recorded. 3 
2. The report which Government have perused with interest evidences much 
useful work carried out by the department during the year under review though it is 
to be regretted the Conservation budget grant of Rs. 40,000 was not fally utilised, 
Though considerably curtailed in obedience to the instructions given last 
ear d mih better тареп, the report is yet capable of further abridgment and 
the statements made in paragraphs 67 (а) (about the composition of the idol), 70 (the 
magnesite has..-.-++++- some Ramayana interest) and 78 (the only solitary 
instance of sun worship) suggest careless editing. In future reports it would be well 
if the conservation notes pertaining to the same district were put together, and not 
scattered ut random over the section. 
ү sals in paragraph 29 with reference to the Rayagopuram and 
Sita unl ab пода өгө being dealt with separately. The Government await а 
further report from him on the subject of the Siva temple at Kadayanallur. 
5. The attention of the Collector of Vizagapatam is invited to tho remarka of 
the Superintendent in paragraph 56 of the report. | 
6. Th the “ Dutch Сатподо > in paragraph 105 is not understood 
for Deborah wer the wilo of the East India Company's factor, Jobn Brabourn. 
(Cotton's Tombs, page 263). ы ‚ 
7. Tha Government hope that the progress of work at the Museum will allow of 
Mr. Rea undertaking some excavation work during the current official year. 


ү 


2 Nó. 1089, Ponte, 20rn' Avover: 1912. | 


8. Copies of' the report and the photographs referrod to in Appondix E will be 
< forwarded to tho Right Новопга о the Secretary of Stato for India. 


(True Extract.) 


` А. 6. CARDEW, 
Ag. Chief Secretary. 


Й 


"lo the Buperintendent, Archmological Survey, with 20 copies. 
а 


the Antistant Archzologiea] Superintendent for Epigraphy. 
w the Buperintendent, Government Central Museum, 


n the ^ M Prees. 
m Wl Collectors. 
n the Publio Works Department. 


n the Government of India, Department of Ednention (with C.L.). 
у the Chief Commueioner of Coorg (with O.L.). 
n the Díreotor-Geueral of Arohmology (with four copies & O.L.). 
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PART I,—ADMINISTRATIVE. 


- ANNUAL 
PROGRESS REPORT 


OF THE 


ARCHAEOLOGICAL SURVEY DEPARTMENT, 
SOUTHERN CIRCLE, MADRAS, 


FOR THE YEAR 


1913-1914. 


PART I. 
Work at Head-quarters. 


Mr. А. Rea, the late Superintendent of this Circle retired from Government 
service and made over charge of this office to me on the afternoon of the 16th Octo- 
ber 1918. Ав per the orders of Government contamed іп 9.0. R. No. 568, Public, 
dated the 20th October 1918, I was appointed Supermtendont of this circle, with 
effect from the 17th October 1918, sce Mi. А. Rea, retired, Durmg the year I 
was granted one month's privilege leave as рег G.O. В. No. 401, Public, dated 
the 18th July 1918, and my Head Clerk was in charge of the routine work of the 
office during my absence. 

2. The Manager and Head Photographer who had been deputed to assist 
Мг. А. Rea with his special work at the Madras Museum returned to this office on 
the 17th October 1918, on the retirement of Mr. A. Rea. 

3. The appointment of C. S. Sundaram Ayyar as Head Clerk in this office was 
confirmed on the 16th July 1913. I'he services of C. 5, Swaminatha Ayyar, typist 
in tbis office were temporarily transferred to the Revenue Secretariat on the 9th 
September 1913, and №. Kamachandra Rao was appointed to act instead. The services 
of the temporary clerk were dispensed with on the 17th October 1918, in consequence 010181 
of Mr. А. Rea’s retirement. 

4. At the request of the Superintendent ofthe Madras Museum, the Manager 
was deputed on the &th December 1913 to assist that officer with the superintending 
of the packing and despatching of the duplicate antiquities belonging to the Tinne- 
velly prebistoric collection. ‘Ihe Manager returned to this office on the tst April 
1914. 

5. The services of the tno temporary draftsmen were dispensed with on the 30th 
September 1918. There are still a number of unfinished drawingsin this office 
which were commenced some years ago, but until these are required for some definite 
purpose as illustrations to special articles ог monographs, it seems unnecessary to preparation 

engage special men at present to finish the work. In many cases, photographs might UN 
be made to take the place of some of these drawings as illustrations, snd аз photo- 

graphs аге far more accurate and less costly to produce than hand-drawings, the 

former should always be employed in preference to the latter whenever possible. 

With the exception of a few plans aud sections of the cairns excavated at. Siru- 
mugai in the Coimbatore district required to illustrate my report on the work carried 
‘out there during the year under report, no new drawings have been prepared. 

6 Аз perG.O. No. 649, Public, dated the 26th May 1918, the Sccond 
Photographer was deputed to go to Siml: to take delivery of all the old photo- 


negatives taken in this cirele which were stored in the office of the Director-General 


of Archeology in India, there. He returned with some 1,900 negatives, all of which 

have been rearranged and classified and new numbers given where necessary for in- 
Photo- corporation in the * New List of Photo-Negativos? which has just been published 
graphy’ and made available to the public. 


7. During the year under report, we received 13 applications from the public 
and we supplied 190 photographs at a total cost of Rs, 97-3-0 which has since been 
received and paid into the Bank of Madras to the сгод of Government. 


. 8. Twenty photographs of architectural details from important monuments in 
Southern India were supplied to the architects of New Delhi through the Director 
General of Archeology. Я 


9. Mr. А. Rea was supplied with 230 photographs and а large number of plans 
and drawings to serve as illustrations to his work onthe “ Seven Pagodas " which he 
is preparing for Government. 


10. The Assistant Archeological Superintendent for Epigraphy has been sup- 
plied with 150 more photographs of sculptural subjects to serve as illustrations to his 
handbook on the © Iconography of Southern India " wi ich he has been requested by 
Government to prepare. T have also supplied him with a number of drawings in this 
connection. 


11. At the request of the Superintendent of the Madras Museum, the Head 
Photographer was deputed on the 8rd December 1913 to work at the Museum in 
connection with an illustrated catalogue of the duplicate antiquities belonging to the 

р зш: prehistoric collection, Не returned to duty in this office on the 16th 
arch 1914. 


12. The services of the temporary Photographer sanctioned іп G.O. №. 1281, 
Public, dated the 8rd October 1913, will be dispensed with on the 16th April 1914. 


15. A list of the new photographs taken during the year under report is given 
in Appendix A. 

14. During the last hill recess, the Director-General of Archeology was sup- 
plied with и brief resume of tho progress of Archeological work in this Circle during 
1912-18 for incorporation in Part I of his Annual Report, ond for Part Il of the same 
report, 1 prepared illustrated articles on the following subjects: “The Tülapurusha- 

ubica dina ceremony,” * The Cmder Mound at Kudatini in the Bellary district,” and 

eu “The Kota temples at Kotagin in the Nilgiris?. It is understood that these articles 
will appear in due course in Part IY ofthe publication mentioned above. During the 
year under report a new list of photo-negatives in this office has been published and 
made available to the public. s 

15. The old list of ancient monuments in this Presidency, dated 1910, is now 
under revision and I trust that ıt will be possible to issue a new and up to date list 


List of sh „Цу, but there still remain a vast number of monuments awaiting inspection before 
anciens a thoroughly complete list can be prepared. The tollowing is а list of additionul monu- 
ments, ments that have beon selected for conservation :— 


List of new monuments that hare been mcluded їп the Standard List of Ancient Monuments. 


No | Taluk. ‘Locality. | Name of monament. Jem for | Owner, Reference, 
| 


| | Кита District. 
р 


* 

To jBemad. , | Beawate Foar pillars in the ruined manda- | Памонаа) „. | Private .. | (Protested) ОО. 
3 Fam in Jammidoddl. No. 40, Ро, 
5 КО ИДИТ 
2 January 1913. 

4 Guntár Deairict. 

$. 

EQ |Narncaropet | Kenderidu.. | Qozinathasvaind temple in the| Mlstorical..|Private ../G.0. Мо. 768, 
= T. tor and the adjoimng Jenda Pablo, dated 
22 containing в cirealar sah and Bth Joly 1911. 

= | _ a coment pipe. 

a Do. Ds. The IN Fert . . | De | De n |00. Ne 1424, 
E Foble, datei 
2 по November 
в 191, 

В э, ро. ..|Vibnu tomple end other} По. „у De ,, | Endorsement Ме. 
3 Tonaine, Jot, Раме, 
i sah PA 


EM 
Јазљату 1914. 


i 
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List of new monuments that have been included in the Standard List of Ancient 


® Clans J.— Monument which from their present condition ет histories! 


in permanent good тераш. 


arehuelogiml wales сафы to 


Monuwents—coni. 
ко. | Telok. | Locality. Мало ot monoment. | Beton | Owner. Reforence. 
Anantapur District, 
Hindupur.. | Gorrepalle „. | Oater enclosure wall of the | Historical .. | Prite ..|60. No. 933, 
Mahalakshmi temple Publie, ' dafed 
LA 15th March 1913, 
Penukonda. }Pennkonds,. | North gateway of Penokondy Arebites- | Government. | Y 
town. tural. 
Do. Do — ..|OMsambhain thecompenndof| По. Do. | 
tho Sab-Collector'e office, | 
Kalynodrug. | Kslyandrng | Large dol пеп on the sammitof| Do Do. 
the rocky hillock abong опе and - i 
s ball miles northeust of Kal- |G о, мо. 915, 
yandrug. $ Publi, dated 
Do. Го. ‘Two oblong сайта on the north | Do, Do. ^ 4th lAugum 
and weet sides of the hill above 1913, 
referret to. 
Do. no. Group of rme cioslar сайта Do. Do. 
situnted about calf а mule dus 
north of the inspection bunga- 
low, Kalyandros. ых 
Do. Do Group cf three large cairns Do Do. J 
tasted abont two miles north- 
esst ol inspection bungalow 
ot Kalyandrog E 
Bellary District 
Hedagali,.|Angura — .. | Balleevara temple e a [Arehiteo- Private , |G.O No. 901 
= tara), Public, dated 
26th July 1912. 
Bellary о. | Kndatini Prehistorie moun!  known| Do, Government, | G.O. No. 98, 
(two mile | Jelly a» = Шай Бапан,” Public, dated 
to the west 2374 January 
Hanpi (tor. Vitale rempl 4| D 013 2 
Hoqet . | Hampi (for-| "ада temple . .. .. Ао an o. .0. 46: 
са Жейу Cite Hutoriotl. Patio, ` dated 
ancient city 10th Apri) 1913. 
of Vijaya- Furst class. * 
nagar). 
Do. ро, РаНаћ Rama temple Do Do. Do. 
Do. Do Achwtarava templo — .. Do. Do. Do. 
No. Do Krishna temple | .. o. Do Do. 
тю, Do. Ananta nayana temple .. o Do Ye 
Do. Do. ‘Ganagitt: lemple (Jana) Do. Do Do, 
Vo. Mo, Chandra Бекага temple По, Do, Do. 
Do. Do. Kads'sokallu Ganess temple Do Do, Do. 
Do. Do. Malayavants Ragunatha temp! Do. Da Do, 
Do. De Narasimha statao 52 Do. Do, Do, 
Do. Do. King's balance ., Do. Do. Do, 
Do. Do. Insented Viehnt temple Do Do Do. 
Bo. Do BHaxara'Hamicbendra temple. Jo. Do Do. 
Do. De ‘Throne platform ал. УИ ро Do. 
vo. Do, fuese of King’s audience} По Ре, De. 
all. 
De n Do, Elephant stables .. .. ..| Do Do. Le, 
Ре: Do. Guard house fos: а. Do. Do 
Do. ~ De. Large stone trough .. .. Do. Do. Do. 
Do. : Do, Large stone door... — .. | Шо. Do. Do. 
Doo ol Do. Lotus Mahal pavilion. | Do Do. Do, 
De Огу Te. В.Е vwatebtower ın слава Pn. Do. 
enslovare 
Do .. Do, Basement of Queen's palace] Do. Do. го 
Zenana enoloente, 
бе. De. Xorth watchtower in Zensna| Do. Do, 0.0. No. 461, 
enclotare. Pablo, dated 
10th April 1919, 
Record clase. 
р у. ro. Gard toom, Zenans enclosure Do De Do. 
Do, Do. Water pavilion. do, Do. Do. Do. 
Do. Do. W. gateway do. Do Do. Го, 
E RE а <| & |Е | = 
- Do. а und, ind temple 
Do. De ие а рим ро De. [os 
Do ‘Undergrocnd ebnne chamber .- Do. De. Do. 
Do. Watchtower in Dannaik’s enclo-} Do. Do. Do 
sore, 
De a Baud tower in Deanask's enalo- Do. ро, Do, 
ware. 
D n Mosque үп Dannaik's enchante .| Po Do. ро, 
De $. Sone basement за Dannsik'a | Бо. Do. Eo. 
г. о Do. De Do. 
Do У 
Bo: De. Do Te. 
tis. Ba De. Da 
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List of now monuments that havo been ineludod in tho Standard List of Ancient 
Monaments—cont, 


| 
Reason for 


eonservation.] Reference, 


Хе, | Talak. Locality. Name of monument. 


Bellary Diutriet—eonl. 


ере u. {Hampi (fore | Uroap of small Jain temples, | Artistic and |Governmint. | G.O, No. 4672, 
‘merly thoj south of l'ampwpsti temple, Historical. Poblio, dated 
ancienteity . 10th April 
of Vijeys- 19:3. Beoond 
nagar). elass,” 

Do. ‘ae зо, Пери mem 40 the exit uf the по, Do. Dos 
titade! 
Ро. oe Do, Fort gatoway on the Talarigatta Do. Do. Do. 
tond. 
Do, or Do. Mandepa ina feld nesr Tatari- Do. Do. Го. 
getto road. 
To. вы Do. ботата temple on а rooky bfl- Do. po. Пе, 
осу, 
ро. РЕ Do. Saraswat! temple near the water Do, Do, Do. 
channel. 
Ре. Do. Rangaawarottemple — .. 0. Do. ро, Do. 
Do. oe Do Kkandikesvara temple .. ., Do. Do. Do. 
Do. ve Do. Linga temple near Narasimha По. Ро. Do. 
дө, 
ро, " Do. тха! Ganea temple "Я По, Lo. Do, 
Do. ES Bo Vishnu Pad temple С. Do, Do. Io. 
Do. e Do. Vishnu tem) le No. 1 i. Ho, Do. о. 
Do, .. Ро. Do. No2 . . Do. Do. Do. M 
Do. " Do. Do. No. 3 E Do. Do. ро, 
Do. es Do. Jala e on bill sido (near the Do. Do. Do. 
last), 
Do, % Do. Old fva templa (near Vittala Do. Го. 
templo). 
Do. yi Do. Ruined temple gateway (near Do. De. 
Vittela templo). 
Do. Do. Monohthic bull (Hamp! basaar), Do. Do. 
А Do. De 7 wo-atoresed snandaps (Hampi Do. Do. 
алаг), 
Do. Do. Hampi buraat — E "m Do. Do. 
Do. Do. Boolaj bazaar m sé 28 Do. Do. 
Do. Do. Коса) well Do. о. 


Muhammadun dargah and tomb. 


По, Do. По. 
Мадар... | Tambraballi, | Ancient well P ^ a. | Arebitectnral Private. 


Rayadrug ,, | Rayadrag Targ dolmen near the talok Do Government. 
offo» 


Cuddapah Dutriet, 


Kamala. Cbilamskuru | Agastyesvara and Vignesrara Do. Do. 
puram, temples. 


Coimbatore Dastriet 


24th Febi 
mu 


Avanashi .. ++ | biva temple P ik .. По. Prirate ../G.0. N 


904, 
dated 


Publio, 
26th July 1912. 
„ 0. |Kamyam- | Prebistond mtes popular! Do. Do. ..|00. Мо, 298, 
ка pun. XnownsePendare gives Publio, aated 
24th ' Maroh 
1911. (Proteo 

ted, 

Do, . |Tummuru- | Morvgansthaswam temple .. | Historical ..| Do. — ..}@.О. No, 904, 
geopandi, Vublie, ' dated 


26th Joly 1912. 


(1) The талой Mahalmgesrara 

temple with two in&onbed 
dur sabe 

Reel, | Renee (2) A mutilated anseribed slab 


9.0. Ко. 746, 
on the tank bund оп the 


Pabhe, dated 


| 
Do. Do. .. 
| 


pM 


‘Rollegal Binganallor road Bth July 1011. 
кир Рата. 

Coonoor .. | Banacadi Groap of large dolmens .. — .. Do. Government. . No. 1938 
Shole of able, Чан 
Jakkaneri, 185 — Aegmt 
three miles 1918. 
south of 
Коми. 


X" Tam Di js which it fs now only porrible or desirable to вате from forther decuy by seh minor measures 
аси $5 tho eradication ot терена, ‘the exclusion of water from the wells and the pA 
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List of new monumonts that have been included in the standard List-of ancient 


monoments—tont, ` 
" т 
= | Taluk. Locality. Name of monument, мека | Owner. Referenoe. 
E» 
South Arcot District —eopt. 
Ginjee Narasi nga | Outside the Fort — ; : 
Tayan (1) Fattsbirema temple із | Historical |Government. 
pettai. Narasingarasanpettsi. and Arohi- 
(2) Twelve-pülared mandapa} tectural. 
in Neraeingeragonpettei. | e 
Do .. | Sirakadam- {3} Twenty-four Jain figures 
bor. in two rows, а standing 
rude figure, two frag- 
ments cf a sitting figure 
and two inscriptions on 
"Thirunathsnkunmnu in 
: Birakadambur, К 
Tanjore District, 
Muyavaram. | irak- Amiriaghatesvara temple » | Historical.. | Private ., | (tO, No. 1231 
kadaiyor. Publi dated 
rd October 
1919. t 
Nannlam .. | Nanmilem .. | Mathuvencavaratempte.. ..| Do. —..| Do.  ..|G.O. No. 904, 
Public, ` dated 
26th Jely 
1912. 
Do.  ..|Tirnkkan- Pasupstisvara templo ,, ..| Do. ..| Do. s Do. 
disvaram. 
Do. .. | Tarmchehan. | Cttarspadesvara temple ,. +. | Historical Do, .. 16,0. Мо, 819, 
: gattanguda and Грі- Publio, dated 
graphical. 2nd Joly 1918. 
Papunasam . | Molattor .. | Unrathaporisvars temple with Epigraphe" Do —..|00. No 746 
insoniptions, cal. Publi, datod 
А 8th July 1911. 
о. .. | Avar .. | Pasupatisvers tenple ,. — ..|Hiwtorieal | Do. . | 0.0, No, 904, 
Раъно, ' dated 
D Nall Ks} 4 Epigraph- | D КАКА 
ю. .. ur „. | Kelyanvsunderan temple 1 | Do. —..| 6.0. No. 80 
* а ар" Publio, dated 
Bhiyal Буа! Втаћћ His 1..| D САША 195, 
biyah .. | Shayali таћтоврштеуате temple ++ | Histonoal ..| Do. .. | 9.0. No 904 
7 d У Pathe, datod 
26th Jaly 1912 
Ro. ..| Tiravenk bvethsrangesvara temple ze Do, ..| Do. .. По, 
^ На) Вазвића Bishal .. .. 
(2) Mubaraja Sabah or The 
Патет Hall. У 
(3) The Statue Hall m 9.0. No. 150, 
3 (5) Tpo Clock tov г Ink ed 
(5) The Clock tower ا‎ " 1 obras: 
{бу Kehna Vila fank sath tho | [Historical 4911 and б.б. 
Twnjore .. | Tunjore .. wooden water pavilion in | arehiteo. | Government. | No. 108 W, 
it. a a 
(7) Israthkhana (sqaare building | 7578) Febuary 
with largo domo). 1913, 
g Mottmgoparam a . 
| 9) The two domed halla en the . 
west of the Sangithe 
t Mahal, 
Madura District. 
sttoppatti | Jain statura, rock [necriptions | Historial ..| Private .. | 0.0. Мо. 
Nitakottar | Bettuypatti | Je Panchapauders bode са ам ay 
the hill. Bth Joly 1911, 
Madura — . | Rohkkedi.. | Jain statues, ant roek Inecrip-{ Do. j De... De. 
- tions on the ВеШродата сате 
оп the Ummspama!si bill. 
2. биат atataen atul (паста оса. О 
on the top of the same bill at 
Yechchipallem abore the 
Wanders Pode, Jal] 1 Do. Do, 
Panctapandava РА ala о. چا‎ ЭЕ, 9 
Менә. К. Brahmi and Vatter 
lutto inaerijtiona en the Pan- 
ebepundaee matai, NE à 
. | Kongers _ | Рапођајелјата bel а ә 
И AK йыл» ‘Brabus периш in the 
alam. cavern tm the bill, 
Madam ..| Madars Remsina of Qosen Slangazucsl's Q.O No. мм. 
um and төшө, dated 
geivata, теь Јају i912. 
Veris | Vttemepalee | Karsrpen terram: rook and [Epiph [Government |G 0 Nes dre 
узе. аа Kolptates. ~. Public, дәбә 
леа. March 
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List of new monuments that have been included in tke standard List of ancient 


monuments—cunt. 
No, | тїзї. ташу. Name of monument. penser, Owner. | | Reference. 
Ваттэй Dutriet. 
Bivaganga .. | Капак ді, | The boulder, etone bets and | Hitori] — .. 0,0. хе. T46, 
Brahmi inscriptions on the bill Publie, dated 
sud the rocket temples with E 8th Jaly 1911. 


dntenptions. atthe foot of the 


Tinnerclly District. 


Ambasamad- | Sermaderi .. | Bakthavats lar temple .. ++ [Architeo- Private ..|0.0. No. 376, 
ram. tura]. Pablic, ^ dated 
mn February 


Monuments that are tentatively ап the list ordered for permanent retention. 


Namber 
Name of monument Беќег. 200. 


Сану т distract. 


а | Sompeta акессу — Mahendmgui .. | Three tewpleson the bil) .. 9.0. No 321, Pablo, 14th 
March 1914. 
| Fisagap dam битте | 
9 | Vizagspatam — !Sumbaehollam ,, | Vishnu temple .. . 9р, No о, Роше, set 
al b 
as Я Вее у. | Воб фа romaine on the bl ..| De: dos 
13 | Pathaporam odavali 351 Badthintremains =... 0. 50.0. Ко, 904, labo, 22th 
Jay 1912 
| Кефаз dutryet, 
18 | Boewada .. | Berwada | Insonted piller and slab in Мале | 0,0. No. 40, Tobie, 110 
vara temple. Заачагу 1912, (Protected), 
Biliary duteut, 
146 Harpenaballl .. | Marpanabal | Fort „у. у. Tube, oth 
пој on ER ML do. 
из | пећ „| Bppn ~ тне, ot мо ae gor fo, к 
PEI, Гаю, tih Oetoler 
. ` 3910. 
ға батыт, 
тїї | Coonoor a — .. | Ба{!з4а Aedenl, a | Оговр of сп); 13754 Dohsene [со No, 1015, Hele, th 
hamlet cf Kota- | Аек 1913 
т .. x у: эу sp OM. Хе. 1142, Mathes, ath 
219 | онака ‚|н Река essai m 
| Зара бе 
ata] Osale o., | Татмезараћи .. | Кајли tarps > a 9.0. do 313%, Meda 20 
р 
SDESSE gs 
d 
ш Nepeystam — | Tiene e Tpemjenm temps wth aub OO Ха 23, Ређе, та 
Aegon 11: 


И 1 Kamanje 


рее байын t 


: 
VES | ZORTI] as | Nomad bo? an Tee k'i ont the ИУ O СИТА Pate, 
i^ Xomuehe aed fn Bsapirate — rica date 1911. 
| | = i 
Rd MM — : 


8 . 


Monuments deleted from the list of ancient monumente, dated 1010. 


17 | Beawade 
19 Do. 
40| Ро. 
33| Do. 


во | Sattenapalli 


во Polar .. 


10 


Do. 


26 | Penckonds 


89 


Do 


Do, 


Do 
Do. 


300 
101 | Tedpstrt 


105 


Adoni ., 


120 | Hadagatts 


ли 
we 


110 
11 


as 


184 


зи 


Bellary .. 
Мә 


Do О 
Do, .. 


Cuddayeh 
Dharaparer? 
Chittoor .. 
Tmdiyanan 


Puttukkattai 


Ostapidaram 
Sriveikuntam 


Trichinspe!y 


Beawada m 
Do. P 
Do. .. 

Kondara M 

Рао ес .. 


Kondaveda m 


Dukkapatnam ,, 
Penskonda — ,. 
De. .. 


Ро. .. 


По. .. 
Chukkalari .. 


Adoni . m 


Hevinshsdsgalti. 
Bellary .. .. 
сазана ~ 
Do. - 
Uo. .. 


Sivapallies s. 
Padiyar e se 
Erekampet — V 
Melcheri „a 
Pattokkottei .. 


Кашезттато ., 
Го 


Kadambur .. 
Tanobalskurichi 


Tope n 


Name of montment, Heforenze, 


Kitas Dütrict. 
eo oe [G-0. No, 954, Pablo, 26h 
АН Hosein Darge 9. Nos #74, , 
Mallikarjena temple ..  .. 5. | 0.0. No. 612, Publio, 1 
Мау 1913. 
Nagareevara temple on the bill aide, Do. 
Namaimbaaramiteujl n ~ Го. 
50 Gunter District. 
Mounds... .. sul ee .. | 0.0. No. 904, T'oblio, 26th 
Jaly 1912, 


еее District, 


TUM Fort with lines of fortifications | } These two monnments sro 
and other bafdinge. - | incorrectly “entered. а 

$ Nellore district and Млоо 

| tren transferred to Gantér 


Vishnu temple .. Зале. 


Axantapur District, 
Old placa ^ .. 


e e 90, о. 642, Рао, Ist May 

3. 

Ancient wells at Penokonds except a | U.O. No 115, Publio, 28th 
well olosa to the led fond | January 1913. 


m .. Ро. 
Kalohatty Сана way Жө Do. 
‘Tombe near the palace m .. Do. 
Sher Ali ınonque . M Do. 
Chennakeerara temple .. .. Do. 

Bilary Dutrict, 


Ramzan Afesyd alone (oat of thom | G.O, No. 180, Public, 234 
ipande in stem Мо, 105 io tho Febroary 1911, 
x 


Fort .. .. .. -. | 9,0. Ко, 115, Pabhe, 28th 


january 1913. 

UM Fort ... .. о... | 9.0, No. 943, Fable, ond 
August 1912, 

Bojeswara temple - + 199. Na. 626, Pablie, qub 
June 1913. 

Cbinnskesara temple .. .. "M Do. 

Jain temple .. . К Do. 


Cuddagah Dütret, 


Visvanatbasvami temple m «. | 9.0. No. £24, Раьно, 25th 


Арт 1913. 
Cormbatore District, 


Badrakali Amman temple — .. .]9.0. No 348, Paoblic, 20th 
ы March 1912, 


Олен ост District. 


Peramal temple + ss | GO. Ме. 904, Pattie, 26th 


July i12, 
South Arcot District, 


Ruins of fort, palaca, etc... — ..|G.O No. 904, Patho, 26th 


Joly 1912. 
Tanjore District, 

Блада of fort, ete, .. ж ae Do. 
Rimnéd District, 

‘Tanjore Maharaja's chattiam ро. 

Sethamathn Катаћпра temple жа о. 


Tinnersily Distrect, 


Prehistorie buria? ground + 180. No. 457, Pobho, 17th 
April 1912. 
Rumsd fot .. o, + «| GO. Хо. 110, Pobho, ard 
March 1911. 
Trichanopoly Desteret, 


Siva temple or Maktovrart temple .. | 4.0. No. 


. 676. Pablle, dth 
June 1913. 


5 


. 18. A list of new books and publications acquired during the year under report fee, 
48 given in Appendix B, 
17. The following excavation works were sanctioned by Government, but the Ereame 
-only work actually taken up this year was the excavation of the cairns near Mettu- 
alaiyam in the Coimbatore district. An illustrated report on these excavations is 
given in Part П of this report. 


List of excavation works sanctioned, 


No. Deseription and locality. Ar ony | Reference 


Certain cairns nesr Mettupalsiyam, Coimbatore 
District. 

Certain caine in the neighbourhood of Kelyan- 
dmg, Anantapur District. 

Certain graves near Vinukonda, Guntor Dia. 


100 | 0.0. No. 195, Publie, dated the 12th February 
500 6.0. No. 132], Publis, dated the 23rd October 


13i 
100 6.0. No. 1534, Publi, dated the 12th December 


= وو = + 


trict, 1913. 
Certam tombs at Gajjalakonda, Markapur talak, 100 9:0. No. 1535, Public, dated the 12th December 
Kurnool District. 1913. 


18. The following is a list of treasure-trove cases brought to the notice of this Тувачт = 
department for an opinion as to whether any portion of the treasure should be trove- 
-acquired on behalf of Government for museum purposes :— 
(1) Find of a large treasure in Kodur village, Nellore taluk, Nelloro district, 
G.O. No. 657, Public, dated the 26th May 1913. ‘Received and filed. 

(2) Find of 23 treasure-trove articles at Kunneru amsam of Chirakkal taluk, 
Malabar district. Not found worth acquiring for museum. 

(8) Find of three stone images at Mallavarpalaiyam, Ponneri taluk, Chingloput 
district. Proposed for acquisition if they are given free о! cost to museum. 

(4) Find of four metal images, one metal chakram and a stone image within 
tho fort at Vellore, North Arcot district. The four metal images and the metal 

-chakram were proposed tu be acquired for museum. 

(5) Find of six granite images at Melakarandai village, Tinnevelly district. 
Found not worth acquiring on behalt of Government for museum. 

(6) Find of some metal images and chakram at Srinivasanallur village, 
Trichinopoly district. Only the idols and а chakram found worth acquiring for 
museum. 

19. As per the orders contained in С.О. No. 1452, Public, dated tho 28th Tours 

November 1912, а monthly statement giving the dates and other particulars of tho 
tours undertaken each month has already been submitted to Government. Altogether 
147 days have been spent on tour, and the following districts have been visited :— 

` Vizagapatam, Guntir, Chiugleput, South Arcot, Madura, Triclunopoly, North 
Arcot, Coimbatore, South Canara, Bellary, Cuddapsh and Anjengo district. 

20. А list of the archeological worka proposed to be undertaken during 1914- Toar 
15 is given in appendix C. Besides these, there are still a number of monuments Rem 
awaiting inspection before any repairs can be carried out by Government, as it is not 
yet kuown whether they are of sufficient architectural or histoncal value to justif: 
anyRubvention by Government. If time permits, I hope to take up some of the amall 
excavation works already sanctioned by Gorernment and mentioned in paragraph 
17 above, 

21. А statement showing the expenditure incurred on conservation works during. Erpeziizre 
the year under report 13 given in Appendix D. Tho sum of На, 43,000 was provided ЊЕ Cec 
in the budget out of whitch а total sum of Ра. 33,13%-5-4 wae spent up to the Slat Works 
March (114. 

22. With the exception of the wideresebing scheme of consrrratian still in Qeomentic. 

rogre«s among the vast remains of the ancient royal city of Vijayanagar, popularly 
I as “Hampi Ruins", few of the other works call for special noure. The 
3 
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provision of notice boards, the removal of vegetation, the pay of watchmen and 
sweepers, and the usual annual repairs to prevent decay to monuments entered in tho 
Standard List of Ancient Monuments, constitute tho main works undertaken during 
the year under report. А list of these works will be found in Appendix D. The 
more important repairs are described in Part IT. 


28. The expenditure of the Southern Circle of this department, during the year’ 
under report, has been as follows :— 


Ез, А. Р. 
Salary of the retired Superintendent .. .. .. .. 6,388 11 4 
Salary of the Superintendent .. is ve 56 .. 7300 0 0 
Travelling nilowanees of tho Superintendent .. 32, .. 1827 10 0 
Pay of establishment inclusive of temporary staff M .. 44 7 7 
‘Travelling allowances do. 4 ~ 759 11 6 
Supplice and services — .. m es m . e 157 14 6 
Contingencies — .. EP m .. “Ж а . 2832 0 0 
Compensation for dearness of food v As e А 246 11 6 


Total .. 25,250 


- 
= 
~ 


A. H. LONGHURST, 


Марнав, Superintendent, Archaological 
8181 March 1914. Survey Department, Southern Cirele.. 


n 


APPENDIX А. 


List от PHOTO-NEGATIVEs PREPARED DURING 1913-14. 
CLASS A. 
Primite Stone monuments and Antiquifies. 


t 
Subject. Locality, District. 


„. | Two Мора Virakals at Virsbhadra temple. | Ipara «. | unter. 

++ | Stone images of а female bira worbipper | бо. oN] ве 
seated in а dolmen at Viral] 
temple. 

++ | Teo memorial stones of Бата worshippers Do. oh 

::] Gonera) view of a large сата . Sirnmuga: 

.. | Types of pottery discovered ín the same . Do, 

Е .. | Dey 

з Do. 

2: | Genera) view of в тпай сайта m De. 


Вола! Urn found (n the samo 
Pottery atensite found in the uam 
Баљу]. Ura (broken) fend bw а wma] Ре. 


of the homan stul) and lunes Do, .. 
a. | tane and iron implements foond inthe} ро, e e] 2%. 
same. 
.. | General mew of a large cairn Jo. MT € Do. 
«+ | Foar sk Urn (broken) found in the Do, ни Э Do. 
, Pottery (broken) fund ín a large oirn . Do, eccL. 5 


Џ 
+ | везани 
E found ia the ватре, 


CLASS C. 
daw Art and Architecture, 


Fast view of main entrance, Chandranath | Мадан Roath Canare. 
Jain terapia. | 
€ в ~. | Rovth-oast penera? slew of Chandranath Do. aa Do. 
Juin temple. 
с = Rooth-east view of main shrine, Chandra- | Do .. .. Ре. 
rath Jain temple. 
an ++ | Inletior view of the Chandranath 2а! ро, эё 205 Do. 
lem 
сз we] тийме from northeast comer of Hira | De s 1 De 
p „певане, China Jain | 
С. 39 fle. .. . Piller Um tosth-weet corner of Eire De. د‎ aa De. 
devi mardape, Chendranath Jain 
tewple 
U 4 [De .. . | зе trom nerthwset comer of Бре | По ils Do 
deti mandeps,  Chamimmath Jus | 
temple, 
©. а фро e e | Piller trom эмен corner of Hiv} Ра и гә. 
таздар, Cherérenath Jela, 
EK 
a apm, . . soe] Fave e£ Ehirs dori man ера, Cham De, . n. 
Dee n das teapa i 
n o ај. E P d! wi Реса trem the т ba 
Пуља! mandepe, Chandre- П 
1h Jom нара 
€ ube. € eel eth Qu Da . „ 
et Боља mas 
satt Jaia ватре | 
c u he . [Dev trea tere mb ны in De ть 
онча арата үз, (азбы АА Jais | 
узе. 
се. oo. ге ~ | ве 
© ате О ах р Da [nu 
Sitat Jace temple. i 
a aje . [imwa from реек ia etat) D Q0 
Oath Jea at | Н 
СЗС И СИМ СУ И Jer} ode . Dom 
ч L а теа 
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Jain Art and Architeoture—ront, 


Subject. Locality. Djatrict. 


с, D| Foll .. = Momsrsal stone in Chindransth Jain|Madabidri ., +. | Bonth Canais, 


M temp) 
с. Sl | Do • se | Wooden ar in Chandransth Jain Do .. m Do. 
temple 
с. $24 Do .. «+ [Usrved wooden рат from Choutar’s Do .. .. Do. 
Palace, 
o 03|] Do > .. | Details of elephant panel from carved Do. .. ^ Do. 
wooden pillar И, Chou 
€ 54| Do. „ еа wooden pija: . Do. E .. De. 
се, 
©. үйө... 5 of horse panel from carved Do. ZH és Do. 
wooden pillar in Chontar’s Palaco 
с, 56 Do ~ . | Plain wooden pillar from front verandah По, yk mm Do. 
an Choutar's Palace. 
с. 67| Do ~ a. | View of Jasiu old bridge ..  .. Do. ^ © Ро. 
©. 5] Do .. „. | Group of Jain Priests Tomba — .. Bo. s E Da, 
O. 69] Do. .. | View of jorge Jain Pricat tomb — » .. Do, 
С 60| Do .. : | Siew of two Juin merchantetonba — .. Do. По. 
Q, в По. .. — ., | View of memorial stono noar Jain toma, Do. р Фо. 
0. 62| De .. .. реш view of Little Chandranath Jain Do А p. 
empia, 
с. 63| Do. .. .. |Bonth-enst view of Little Chardranath | Po, vk. tds 10. 
Защ templo 
с. Gt} De -. „, | Capital of Merastunbha in front of sittle Do, T Do, 
Chandrenath Jain temple. 
© e| No. ~ Model of Nandi Tithaska in Little} Da, . - Do. 
Chandranath Jain temple. 
с. 66| Ue. -. Model of Panchaparamesbti in Little | Do . Do. 
andrsnath Jain temple, 
©. 67| Do -- „. | Model of Brita in Little Chsndranath Do. m .. Do. 
Jain temple, B 
с. 68] Do . «. | Paper impremion of a memorial etone Do „ө Do. 
from a Jain temple. 
©, 69) Бо. .. .. | Faat view of Manastumbba In front of | Karkal m m Do. 
Neineavara Jain comple. 
с. 10| Do. .. .. | Details from Manastambha in front off Do. e n Do. 
, Nomesvara temple, 
o TÎ Do .. o Sonth wert view of Chatharmakha Jain | Do, eur наша Do. 
imple. 
с. 72] Do. .. | Sovtbewost view of Manactambhe ia front | Do. . u ро. 
of Gammsteerara Jain statue, 
o m"m s. ren view ct Qummsteewera Jan} Do. ie o ve Be. 
ue 
<. u " зоте wiew of Саомоа(евтата Jain Do. .. Do. 
пе, 
€. % .. | View of bast of Gummatervara Jain] Do. Е Do. 
statve 
<. в] п... [General view of Gammutewara Juin | Уепаг Da. 
atatue. 
O. 17} ро .. Yroni view of Gummatesrera Jain} Do. .. Do, 
statue. 
с. tel ve. North-esst view of Gommatesvara Jain | Гю. ENDS Do. 
- statue ‘ 
с. 19|Do . . |е mew of балета Tain} Do. rr Do. 
миле 
€, 80| po .. n eod view of  Gnromatesvara Jan Do. Me Do. 
statne. 
a. 81| Do. .. .. | Bust of Gammateevara Jain ata tute Do. e e Do, 
©. 82| ро 7. 1 | South view of Bsntesvara ahrino in| Do. M vo. 
й ‘Gummatesvara Jain temple, Ü 
€. 83| Do ..  ..]| View of memonal atono m Gummates-| Do. uu Do. 
T тата Jain temple, 
с. | Do .. .. | South-oeat view of Mausatamtba in front | Do. TS Do. 
à of Guinmatesvara Jain statue. 
с. 85| Do .. .. [General ww of Santesvara о Јаја | Do. s й Do. 
temple. 
о. |. .. | View of Manastambba in front of Чел- | Do. - Do. 
2 tesvara Jain temple. 
с, 87| De. Detuils irom Nanastembha in Iront of | Do. б . Do. 
Santeravara Jain temple. 
с. sal De. .. Inscribed stone in Bintesyara Jan | Do. - Do. 
em] 
с. 89| Do e € Southenst view of Витовта Jain | Goravayantari —. ро. 
tample 
с. во | по. West ew of Santervara Jain templa Do. { Do. 
ся №. .. Бш gat view of Chandranath Jain Do 2. 
zaple 
€. 92| De .. a. | West view of Chandranath Jain temple .. Do. Po Do. 
$: 3933] De. 1.  ..|Norh-west view of fve pillared man- Do Do. 
T Фара in Ranteavars Jam templo. 
с. | бе. .. .. Detaita from five pillare? mandaps in Do. © Do. 
Dantesvara Jain terople. ; 
с. 95| Do „e | View of Manastambhain front of Bantes- ро. : Do 
тате Jain temple. 
с. 9&| Do - .. | Details from Mansstambha in front of Do. 5 по. 
Santestara Jain temple. 


с“ 
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CLASS D. 


Hindu Art and Architecture. 


wire Jats tonc glo. 


7 
- | Landcare view from neat Gumeates-' Tecor " 
D 


ашп Бие. Sotyect Locality. District. 
D. 670 | РП .. „| North-oast view of Бтајмјашђћа and | Chippagiri .. — .. | Cuddapa 
mandspa. 
T. 671] По ..  ,..| Naga groupe in the temple ё .. | _ Do. Г ро 
, 698 | По, .. +» | West view of Ganesa temple. к +. | Chilamkuro |, ps ho. 
. 699 | по .. ., | North ess" view of Ganesa temple .. По, s Do. 
D. 700| Do, ,. +» | North-west view of Ganera temple M Da. З E n. 
701 | Do. ..  ..[|A pilar from Маћатапдара, Agastees- Do Ve. Reo Do. 
тата tewple i 
D. 845 | Do. .  .,|Iletulsofaeculpfure from а pillar in| Madara .. | Madara, 
Minakshi temple. t 
D. 848} Do. .. . .| Бо. ро, 
D. ви | 1 | Beulpture of Karaikal Amman (Femsle| Do. Vo. 
derolre of Siva) Minsksbi temple. 
D. BB | Do, ,. —..|Soulpforee of devotees of Siva, Minakebi| Do. . [| Do 
temple. 
D. $|Do. . 5 .| Do ке; ees o 
850 | пе, ;. .. Stone imago of Viri hadra in Virsbhadra | Ipura .. es | Gunter, 
temple. 
D. #51 | Do . .. | Cary stone lamp {а Virabbada| Da. e e| Do 
temple. 
D, #52 | По, .. — .. | North-west general view of Nritya Sabha, | Chidambaram ^. [South Aroot. 
Мабагаја 1өшро 
D. s5|D .. .. North-west view of NrtyeBabba, Nateraja Do. ү? Do, 
temple. 
D. вијро.. .. Sıva playing on а five-roouthed pot from Do m Do, 
‘the base nf Nritya Sabha. 
D. ве | Do .. .. | siva and Parents Кот a nich on the мен Do. Do. 
aide of Углуз Baths. 
D. 80 | Do, , — , | Lakshmi Фет, relating to Ттезиого Trove | MelsXarnnia . | Linnevelly. 
сз. 
D. 87| . .. | Valhamman, relating to Treasure Trove Do. A Te. 
ease, 
D. ssf | Do, . 3 Sabramani vami, valsting to Treasure Do РХ Do, 
M . ene. 
m. 889 |. та and mouse relating to Tres- Do a Do, 
ws базе. 
D. 366 | Do, .. .. arar, relatiog to Cressure Do. ta Do, 
D. s61 | Do. .. | Elevation of a five-mouthed metal drom, | Taravanuikayal — ., | trichi d 
Jemhokesrs a ау . T ply 
D. 862] lo .. .. | бољетај new of Ibayumanavar temple | Tniobinopaly d Го. 
. 865 | йо, 0. Details of the opper oare of Thayamana- Do, 25 Do 
Yar temple. 
D+ ма | Do. .. .. | General view ot the lower cave of Thaya- Do ^ Do. 
manavat temple 
CLASS 0. 
Hutorical Forts and European Monuments, 
Geral ^ " 
member, Bite. Sabject. . Locality. Рино 
O, NEER n | Saori tsa Biddy Ha Roped Righe [Мей 0.2000, ) Medren 
пете l'rinos of Wales at the commence- . 
ment of the Vladras Harbour Worke | 
IQ. 120} Do. a» | Fact view of Jumalebad Hook Fort. „ | Near Baltangadi South Canara, 
а. MID... j Wert new of the main gateway of the | Telebinopoly „ | Triebinopely. 
ott. : 
О. Ui Do, .. хоне view of the Preston's Bes Do 4| то, 
tery. 
Pod “Т | _ 
CLASS 1 
n Muscathinecus, 
7 i НА a bod Gare: 
Badject j Leeality, Ihanet 


a бов Casan 
Џ 
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APPENDIX В. 
The following ма lal of boots a Мей ta this Office Library during tha year 1013-14. 


1. Indian Antiqusry (Current nambers), 

2. Epgraphis Indien ( m ү 

3 Tho indian Roview ( s In 

4. Tho Madras Christian College Magazine (Current numbera), 

5. Tho Journal of tho Royal Avintis Societr (Quarterly). 

6. Tho Journal nf South Indian Astocintion { du, °) * 

7. Tho Journal of Indian Art and Industry Хо. 121. 

8. Repertone D'Art Archologio (Quarterly). 

9 Visvakarins, Parts 11160 Vf, ћу Ur. А К, Coomaraswamı 

10. Tho List of Villages in tho Madras Uresidency := 
Өзујлт, Vizagapatam, Tanjore and Coimbatore. 

11. Civil Account Codo (Reprint) l'art I, Volumo I. 

12, Civil Account Code (Reprint) Part I, Volumo 1 (Арра оку 

13. Tho revised Madras Stationers Manual, Volumes IE aud ЇЇ. 

14. The ким: Civil list of officers Jor. Madras Presileney corrected up to Ist January 
114. 

15. A History of Indian Shipping and Maritime Activities from the earliest times by 
R Мико. | ПЕ 

16, Original Inscriptions collected ing Bodawpaya in Upper Burma. 

17. Indian Атена ию by Н.В Илче” id B 

18. Report of tho Chief Inspector of Indian Minos in Indin for 3let December 1019. 

19. Tho Administration Report of Madras Presidency for tho year 1012-18. 

20. Annual Report of Archirologicat Survey, Enstora Cirole, for tho year 1012-13. 

21, Annual Roport of Archwological Survey, Burma Cirelo, for tho year 1012-13 

22. Annual Report of Archmological Survey, Frontier Circle, for the year 1012-13. 

23. Monumental Java by J. F Scheltema, МА. 


24. Report on Geological Survey, Canada Department of Minos, Victorin Memorial 
Musenm, 


25. Abstract copies of tho Rules rolating to Publio Service Cxnmitations in the Madras 
Presidency for 1918. 

26. "о Gods of the Egyptians by Е. A. Wallis Badge, Volamos I and II. 

a м) Rules ГО Mn of 6 аг Реза слој, Volumo II. 

28. escriptive Catalogue of the Saushrit Manuscripts in the Governmo i 
Manuscripts Library, Volumes XV ond ХУІ, à онеш 

29. Roports on Sanskrit Manuscripts in Sath India by E. ITultzsoh, Pst.D , Nos. I to ИТ. 

20 Борона. on anit and Tamil Manuscripts for the yonr 1890-97 by M Seshagir 

astri, M.a., No. I. 


31. "Reports on Sanskrit and Tamil Manusoripts for the year 1893-94 by M. Seabagiri 
Eu s No. 1I. м i 
$2. A Triennial Catalogue of Manuscripts collected during 1910-11 to 1912-13 in Govern- 
ment Oriental Manusoripts Library, Madras, Part 2, Tamil. х 
33. A Triounial Catalogue of Manuscripts collected during 1910-11 to 1912-18 т Govern- 
ment Oriental Manuscripts Library, Madras, Part 3, "l'elegu. 
34. A Descriptive Cataloguo of the Sanskrit Manuscripts of the Government Oriental 
Manuscripts Library, Madras D 
Volume I, Parts 1 to 3, Vedic Literature. 
Volume 11. 
Volumo ILI, Grammar, Loxicography and Prosody. 
Volume IV, Itihasa and Purana, Part 1. М 
Volume ТУ, Upapuranas and Sthalamahatmyas, Part 2. wy 
"Volume V, Dharma Sastra. > ји 
Volumes Vf and VII, Dharma Sastra (continued). 
Volume VIII, Arthesastra, Kamasastra and Systems 
Volume IX, System of Indian Philosophy —Ny&ya. 
Volumo X, Systems of Indian Philosophy, eto. 
Volume XI, Systems of Indian Philosophy (continued). х 5 
35. South Indian Inscriptions, Volume II (2 copies), 
36. Inscriptions on Copper Plates and Stones in tho Nellore District, Volumes I to ПЛО 
31. Lists of Antiquities, Madras, by Sewell. 1882, Volume L 
38. Lista of Antiquities, Madras, 1884, Volume LI, by Sowell. 
39, Lists of Inscriptions оп Tombs or Monuments in Madras by J. J. Cotton, ! 
~ 40. South Indian Inscriptions, Tamil and Sanskrit, Volume I 1890). 
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41. кош на Inscriptions. Miscellaneous inscriptions from Tamil Country, Volume III, 
art H. Е 
42. Chalukyan Architecture by Mr. A. Rea, 1896. 
43. South Indian Buddhist Antiquities by Mr. A. Rea, 1894. 
44. Annual Progress Report of Superintendent, Mubammadan and Brifish Monuments, 
~ * -= Northern Cirele, for the year ending 31st March 1918. 1 __ | 
45, Annunl Report of the Archzological Survey of India, Part Е, for the year 1911-10,” 
46. A Triennial Catalogue of manuscripts collected during 1910-11 to 1912-13 fot the 
- — Government Oriental Manuscripts Library, Madras, ` 
Volume I, Part 1 Sanskrit, sections А. В. and С. oe gt 
47, The Lawrence Asylum Press Almanac for the year 1914. 
48. The following talak maps of the districts 
Anantapur, 
Anantapur district рун avaram 
Kadiri. 
У Addai, 
Alar, 
Bellary. 
Sirugappa. 
Conjeeverata, 
Maduràntakam. 
Uhingleput district Роппёгі. 
Ке 
Tiruvallàr. > 
Coimbatore. 
Coimbatore district Palladam. 
$ Avanashi. 
49. The Arts and Orafts of India and Ceylon. by Dr. А К. Coomaraswanfi 
50. The Quarterly Civil List of Archeological Survey Department, 


Bellary district .. 
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APPENDIX 0. 
List of Archeological works proposed to be undertaken during the year 1914-15. 


Jtem 


Grant for 
number. 


Looslity, Name of monament and natare РИС 


District. of work, 


First Circle. 
1 | Visagapatam.. as | Sankaram ,. .. | Annual repairs to Baddbist monastery... 100 
H Bees cf o o | Pay of watchman for Buddhist monastery. 60 
3 Do. +. | Bamatirtham,. ++] Annual repairs to Badahist monastery ., 300 
4 Do. Ed Do. .. ae | Pay of watchman for Buddhist monastery. 60 
Second Circle, 
$ | Кок .. ++ | Berwada .. -. | Provision of notice boards for rock-ont 1% 
caves. 
6 Do. .. .. Do. .. ^. [Provision of notice boards to the сато a 
weet of Bezwada. 
x | Do. м „+ | Mogalrajaparam ,. | Repairs to the cavea on the hill .. vé 8 
$ | Оомат "E s. | Аататаћ .« ++ | Pay of watchman for Buddhist stuna .. 60 
Third Circle, 
9 | Bellary «. | раван ++ vs) Repairs to КаПезтага temple .. ,. 300 
19 Do. . |Msgedam . .. | Repairs to Sureyanarayana temple a 7 
п | Do. 2 | Hampi + s. P Repaireto large undergroand temple ¢: 150 
12 Do. e| De .. ++ | Ropairs to Mahammadsn mosque ا‎ 100 
18 Do, „р Do. m ++ | Repsirs to nothern watch tower, Zenana 150 
enelosore. 
14 По. m ө Do. . «+ | Repsirs to basement of Queen's Palace, 250 
@өпапа enclosare, 
15 Do. m „р Do. m Беране to guard Room (so-called Congert 200 
а al 
16 һо. m B Do. .. T Repair? to elephant stables .. . 500 
17 Do. m m Do. ++ s. j Kepmrs to the rnined temple gateway 150 
> near Vittalu temple. 
18 Го... .. Do. .. ++ | Вермтв of ronda and pathwaye to the 1,000 
monumenta 
19 Do. m m Do. .. ++ | Repairs to Hazara Hama temple. 200 
20 | Do. ОСИ e. © eus Repairs to Juin temples south of Pampa- 200 
pathi temple, 
1 Do. m m To m - | Верите to Krwbna temple «. m . 200 
22 | Do = | Do. E Керип» fo Vittala temple .. noO L 600 
23 Do. m ` Do. .. +. | Watehm n for the choarance of vegetation 700 
. ın Humpt ruine. 
“ Do m +» | Tambrabolli ,. a. | Repairs to the ancient well ; B 1,000 
25 |Ansntapor .. ..|Anentspur ,, + mE reyaire to Sir Thomas Munro's 100 
unen, 
26 Ре... .. Ро se es [Ворана to the well in tke compound of 100 
Bir Thomas Muuro’s House 
27 Da. ө ++ | Gooty ., .. +. | Repairs tothe hill fort and maintenance 250 
of u watchman. 
28 Do.  .. ,. | Kambadoru ., — .. | Removal of vegetation from and терий» 100 
5 “| to the Siva temi fe. 
29 Do. .. +, | Uravakonda .. — "..*| Repaira to Мају квтупла temple .. "m 50 
30 Do m +. | Pobherlapalli Repairs to the romed Мапдлра and Well, 50 
31 Do. m ++ | Tedpatn .. Еерајте to Chintalarava temple... .. 100 
33 De n n Do. - Repursto Ramatemple .. | 100 
33 По, ^ «» | Penukonda „. — ., | Кермив to Gagana Mabsl . E] 100 
34 Do, .. > Ро. BE .. [Repairs to the northern gateway of the 100 
fort. 
35 ро. M € Do. ++ os | Repairs to btambba in the compound of 50 
the Sub-Collectur в offices. 
з Do. жа e» Do. .. as | Repsirs to Sethutertham well close to 260 
the Local Fund behe |. 
37 Do. E as [Gorantla .. +» | Жерата to Vishnu tamplo ., E 300 
38 Do. m «. | Madakasira ,, =. | Repairs to tho northern gateway and 200 
twa Ђажбопа. 
39 |Софараћо .. .«. .. ae | ера to the templen of Пљипевтага 1,000 
and Кеявта, 
40 Do ++ | Vontimitta .2 _ ..|Ropalreto the Kodanda Rana templo .. 2,000 
41 Do. sedeo... I [Repar to Vishnu temple ., .. | „ 20 
42 Do a se] Bompalll  :: | Mepaire io tba Visano ‘temple snd 150 
vajasthamba, 
Fourth Cirele, 
43 (Malabar .. d Teicher .. Annual repaire to the fort 100 
“ . E :: | Sultan’s Battery Берется to the Jain temple 25 
45 | Ро. по поре .. Kepara to the fort .. a. 500 
46 Do. ПО | Beka Кераіге tothe fort .. :: EH 509. 
47 | Booth Canara se{Madabidel .: .. | Карате to the ancient tomta of Jain e 
rivets. 
ба | Хана ne .|Heükudmg.. n. Repairs tothe fort AED PES: 18 
4 | Da По Ub Ballads Achennt Dl гъ to the gronp Of seuiptarad * 
otmene, 
to Ре. as as | Banagadl аһо1а of | Repairs ta the groep of large dolmens „, 130, 
dekkanetl, 
$1 | P» e 0 ..|Мећотаа .. .. | Пера tothe дојема + ,. 5 


E‏ ا اا سنه 
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List of Archeological works proposed to be undertaken during the year 1914~15—cont. 


1 
Тет i " Маше of monument and nature Qrant for 
number, Duis Locality. of work. 19115. 
Fourth Cirele—cont. в». 
41 | Coimbatore .. Атла Repairs to Siva temple .. о... 809 
ES Do n Bharani Repairs to Bangsa:esrsra temple ,. 500 
и ро. Мейарадаг Жарага to Jain temple .. .. 160 
55 Do. Bircar Repzure to the temple on the tank „ 8007 
56 | Trichinopoly RepnmtotheHhlfot .. .. we 30 
mn Do. Repairs to the Narasumba temple . 300 
53 По, Берите to the Ranganstha temple 4 300 
59 |Баїеш.. . Repairs to the Hill fort .. m m 1,500 
40 | De... n ж Hepsirsto Sivetemple ПП 120 
Fifth бите, 
61 |Chinglepot .. ik Repairs to Бетеп Pagodas ,. ed ee 1,600 
82 Do. SEL уфе To. 2. | Conservation of ancient monuments at 280 
Бетеп Pagodas for 1914-15, 
63 Do. .. ++ | Сопуеетогаха E ата of vegetation in Muktesvara 100 
teaiple, 
64 Do. .. oe | Briperambzdor Petty repairs to Bodapariavara temple .. 50 
Do. ee) Lee oro. Repairs to Munkudumisvara temple x 550 
66 Do. m +» | Manimangalam „. | Еерашв to old temple with арда! 660 
қорагаш. 
67 | Nellore m +. | Одаузв .. ++ | Repairs to Hill fort "m . 1,000 
$8 | Madras se ee | Madras ++ s+ | Annusl repairs to obelisk (stone pillar) 19 
No + lying ata distance of about 700 
yards to the north of the western extre 
maty of the uld Madraa Town wall, 
69 | De. . е] №. .. ee | Annual repairs to ЕЗ. Мо, 1793 pillar 10 
e the piy High Road за 
- "on 
то Do. .. ..| Do .. . | Annual repaire to В.В, Мо. 1764, slab of 5 
the late pillar near Н-1 Police station 
at Washermanpet. 
n Do. .. •. | De. 9 ++ | Repairs to Old Madras Town wall .. 200 
та Do. E „| Do. .. - | Repaize to Cornwallis Memorial uear the 35 
Custom House, 
13 | De. es] Do se «+ Annual repans to BS, No. 1816, pillar 10 
between the Madras and East Cosst 
Railway sitaated m Wasbermanpet, \ 
Sixth Сиви 
74 | Trichinopol; -> | Bajangudi .. oe airs to the fort M € 1,000 
ше”. :: аа Кораб: bt ta анон а temple .. 11 "и 
76 Do, А -. | Рава и “~ .. Мено» of watchman for the Rock 90 
fort. 
11 |Таљатефћу .. — ..| Tirakerangadi =...) Repairs to the Vishnatemple .. .. 200 
78 Do, Жк Vijayanarayanam .. | Hepairs to Alagyammenar temple и 200 
* “19 Do. v ‚ | Sbermadevi .. ++ | Repairs to Baktharatsala temple .. m 300 
ю Do. ees „. | Adichanallar ++ | Maintenance of watchman for the pre- 78 
historio romana, 
81 Do me oe | Tuticorm .. „e | Repare to the Dutch cemetery o 5с 
К Seventh Orrele, 
82 .. | Pay of watchman for the Delhi Баје — .. 5 
55 ee | Union tax for the Delhi gate .. . а 
En 2: | Bepsir to the Hindu temple sn the fort. 300 
85 21 Берата to fort ne „ 0.2 .. 300 
86 <. f Repairs to the Hanuman temple .. .. 150 
Er] 1 | Hepato Abdal Mechel .. ПО ОП 100 
$8 .. | Beparre to Rama temple .. x 200 
89 25 | Верама to Маграваквугвузта temple 400 
90 2: | Repairs to rock-eut temple and evalpt 200 
я 11 | Ropars to the fort -e n. al ge 300 
99 ii} Improving the approsches to the Hinde 1,060 
tempio in the fort, o, ak ы 
9 ira to the Mahal at Chendrs, зо! 
ЕН | фо Somanadesrara templo — 400 
95 Hepere lo Cholwvara temple .. .. 300 
98 Maintenanse of two watchmen for Ginjee по 
dort 
e e +. | бо. .. ss PHepurttoGiojesfortt 0... as 1,000 
% De ono ујео По Z[Beemte Pit Bt Dang OO 1 150 
99 |Tanjore — .. | Tanjore с: 1. | Bepaira to the inner ramperte and wall of 3,480 
the Бата апда Littlo Fort, . 
3% | Do. . + | Pe. ње sy | BMafatenanee of the Siragenge Little 150 
‘ort. 
зз | De e| Dow Беразга to the Statne hal] an the Tanjore 500 
Берага to the Јеге Бара buildin, РА 
ra n ыз E Беразга to Krohn Vilas tank oe oe 
104 Exoevation works 205 1,000 
jos Contingeney for urgent repaira ,, „> 34.516 
46,000 
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NILGIRI DISTRICT. 


(1) Batlada Acheni —A. hamlet of Konakarai, throo miles south-oast of Katagiri. Si } 

in tho valley immedistoly bolow Mr. Frank Cockburn's Ten Estato aaa a у а 
Badaga cottages which comprise tho aboromentioned hamlet, is an interesting group of 
seulptured dolmons (called “ sila-kallu,” or “sculptured stones," by tho Badagas and “ bira- 
kallu,” or “ Һого-ќопов,? by tho Kurumbas and Trulas) This particular group of quaint 
monumonts is roforrod to in tho Nilgiri District Gazottoor, Chaptor IT, pago 101; and also in 
Broks "Primitive Tribes and Monuments of tho Nilgiris,” page 104, and platos LXVI, 
LXVII, and LXVII. In tho abov:montioned accounts of thex» and similar monumonts 
discovorod in tho Nilgiris, thoy ar described as * sculptured cromlocha" T vonturo to think 
that this dosignation 18 inaccurato and misleading вз tho monum^nt« nro not cromlochs in the 
propor sonso of that tarm but dolmons — Before proceeding furthor, it may bo as woll to oxplain 
hero the difference botwoen tho two. А ceromloch may bo defined nsa megalithic ара 

consisting of a number of upright stones, left rough or partly shaped, and вотойтов ви arting 

horizontal stonos. fione ino upright stones aro planted in the ground in tho fon of H 

circle, sometimes n hundred fect in diameter, ая at Stonchen ak ган 
aurrounding а dolmen or other monument p жем в England, often 


А dolmen is а megalithic monument of unhewn or partly hewn sto: 
во аз to form a small chamber, and covored with a single pud са рано бе: кү pris о 


Sinco all thoso so-called “sculptured cromlechs” аго built in t 
obviously “ hero-shrines " erected in honour of departed petty chiefs A а он Мо tost 
their lives in battle or in somo hunting expedition, they аге certainly not cromlechs, М. © 
of ево monuments do not contain sculptures or ornament of any kind ‘and aro then similar ia 


Coorg, Mysore, the western side of the Bellary district and elsowho: Th 
b ‘kal i i TO. 0 sculptures on both 
to the came poro. ^ гй style and general design and appear to Polong 


The Nilgiri sculptures, of which there are man: excellent : " 

gonerally carved on granite slabs with rough faciogs about ee ee и bet 
road and threo to six inches thick, the lower portion being buried in tho d Tk feet 
“virakals.” The front faco of the stone is generally divided into a series of nele ane 
the other, each containing some figures in bas-relief, the back-ground bein chili sp сво дрожа 
the figures are оп а level with the frame around the compartments, 15 thi певана а 
beneath стаде representations of tho sun amd moon, denotng that the testim Rua 
will last for ever, are often а nandi (sacred bull of Siva), Косе пе before a lin) 
pedestal and a male figure, clearly showing that the laiter, the hero to whom the 


and representations of battle or hunting scenes—such аз х gui 
xiding on a horso and brandishing some weapon, or on foot према pons ded by his attendants, 
wild animal Both men and women ато nude abovo the waist, and the 1 


to portray the regions of bliss themselves, with the hero standin 

his religion, the Saivite faith. The women with one hand i пре intended 

the dead hero’s wives who committed sati on his funeral pyre, and the round obj to portray 
their hands no doubt represent the flowers or fruit which they used to distribute to theirs eld in 
and bystanders before taking the fatal leap into the fire. eir relations 


The above account serves as a general description of all these Nilgiri 
vary in minor detail and execution giri sculptures, as they only 


The only tribe now living on the Nilgiris who are Saivites or Ти " 
Неду to carve sacred bulls and lingas on their memorials of the dead are the Dodge, моа be 
People to this doy claim connection wath some of these monuments Th) ene дү and theso 
that those nt Табаг and Malar wero erected by the ancestors of the presen 50 ОТ example, 
Кафана: (e) and they havo repaired two at Batlada свело with eutrtone pillars secret Ati 
roof slabs It has been urged that the Badagas cannot have erected them, because the 5 H 
understand the art of stone-cutting ; but this art has never been common. property, Thee оа 
havo apparently always imported necessaries of life (such as their clothes) from tho plai а bee 
them, and thero scems бо be no reason why they should not have brought up мапе bat en 
occasion arose, as indeed they do now-a-days They by по means sovered their connection ith 
the plains, and to this day some of them s m brides from their caste-fellows down iken 


(e) Nilgiri бает, page 316. 
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(16) The Choutar’e palace.—This is an insignificant looking building which until recently 
was used as a Doputy Tahsildar’s office and has been modernised and repaired accordingly. The 
only objects of interest which it now contains are four beautifully carved wooden pillars and a 
coffered wooden ceiling and в fino old carved wooden door leading into a passage on the east side 
of the inner courtyard, The front of the building faces the north and is provided with an open 
verandah supported by plain massive wooden pillars of simple design and a coffered wooden 
ceiling over the main entrance. 


(17) In order to save these portions of the buildin, from further decay, the inuer court- 

yard of the palace should be included inthe Standard List and maintained in good repair at 

~Govornment exponse. With а building of this kind, it seems a pity that it cannot bo pat into 

good repair and used for some useful purpose, such аз a school or a hospital, as it scema rather 

a waste of public funds to preservo the building mercly on account of the beautifal and interesting 

wooden pillars and ceiling. The only alternative is to remove the pillars, ete., to the Madras 
Museum. 


Although this building represents tho remains of the palace of the old Jain Chiof known as 
the Chontar, all tho carvings are Hindu in origin and workmanship and aro Chalukyan in style, 


The portion of the palace on the east side of tho inner courtyard whichis now occupied as 
a residence by a descendant of the last of the old Ohoutar Chiefs contains nothing of any anti. 
quarian or artistic interest and is not worth preserving at Government expense. 


(18) Karkal.—This town is situated 11 miles north of Mudabidri on the main road to 
Udipi. It за chiofly famous for Ив colossal Jain statue known locally as Gumta Raya, ог Gumta 
Raj. It мео possesses a large Jain temple of somewhat unusual design and a handsome stambha 
outside the Chandranath temple at Heléangadi а suburb of Karkal. И 


(19) Gumta Raya statue.—'This great image stands in a walled enclosure on the summit 
of а small granite hill and faces due north. Iu order to make the steep and somewhat slippery 
approach to this monument more convenient and less troublesomo than formerly, of recent years 
the Jains have cut a vast number of excellent steps in the solid rock nearly to the top of the hill, 
About a hundred steps oro required to complete tho work, the cost of which would bo about 
Rs. 500, Since the Jains have no more funda for {һе work and in consideration of the fact that 
they have деу, ато е et st the major Portion of ie work ely in the interests of the 

ilgrims and visitors, I venture to think that the work shou! е completed a 
Кк. as it is necessary that the work be finished. р t Government 


(20) Chaturmukha temple.—This temple is buiit in tho form of a manda: 
form on plan with а lofty doorway and "n ато portico on each of its four aid 
running all топо, The roof is flat and formed of massive granite slabs. 
and the flat surfaces of the pillars are decorated mainly with 


few figures uf Jain saints do occur here and there, 


pa or hall, croci- 
es and n verandah 
a The exterior walls 
indu figures and carvings but а 


Inside the temple are enshrined twelve large polished black stone images of standin i 
1 i i g Jain 
ints. They are in groups of three, each group facing one of the four doo: 
of the building, hence the namo Chatarmnkha. our doorways or four faces 


Tho building is in good order and no repairs aro required at present. It has been i 
in the standard List as item No. 280 Р аз been inoluded 


(21) The Great Stambha at Haléangad:.— This great pillar stands in front о 
into the enclosure surrounding the Chandransth temple. in has been described ~ tha fee 
stambha in the district. In point of size, ıt is certainly the largest and highest, but in propor- 
tion, workmanship and design it is much inferior to several at Mudabidri or the one at onan, 
The Jains here, always speak of theso lofty pillare as ч Manastambhas,” but I was unable te 
find any Jain who conld explain the preciso meaning of the prefix “ Mana.” 


The Chandiantth temple together with its attendant shrines are 
interest but thoy contain а few very fino silver an brass images of Join sante, and th 
several inscribed memorial slahs with clear and legible old Canarese inscriptions at upin the 
enclosures which no doubt would throw some light ou the carly history of Karkal if they were 
deciphered and published. ` 


(22) The great “ Manastambba ” has already been included in the standard list аз item 
No. 287 and no repairs are necessary at present, 


43) VYenür.—A smoll villago situated twelve miles to the south-east of Медаља, 
ово similar but smaller statue of the Jain saint Gummatesvara ог Gumta Tare m 
at Катка! mentioned аћоте. This statue is only 35 fect in height, whereas the ono at eri] 
is 41 fret D inches high. It stands on a lofty masonry platform in а walled enclosure situated 
on А raised terrace on the south bank of the Gurpor river. The statue faces dno north like the 
one at Karhal,and thus both are difficult, enljcets to photograph during the winter months 
owing to the lack of direct light on this side. 5 


iC, It ja in a good stato of preservation and no rej airs аго necessary. 
(24) Santeerra feonple—Tho only other object of antiquarian interest at Ye 


TERY temple. It јә а small Jain temple seeing в Particularly 
alba, perhaps, the most perfect їп the district. Adjoining the temp 


of no architectural 


mor ja th 
beautiful and eracefal 


lo js а emall attendant 
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number of the great roof slabs which were cracked and in danger of falting have beon removed 
and replaced by now ones. The ruined stone steps on each side of the temple have been pnt in 
order, and the fallen stones and debris all round the building have been removed во as to have 
a clear open space around the templo. The repairs to the ruined brick tower over the eastern 
gateway nro still in progress. The enclosuro walls have been repaired in order to Кеор ont stray 
tattle and а turnstilo will be fixed in the main entrance gateway for tho samo purpose, Tho 
handsome little mandapa on the south side of the enclosure is now in a sound condition, 


(30) The Achutaraya and Krishna temples are now in gond order aud tho latter building 
has been provided with а proper approach trom the main road. АН the fallen stones in the 
conrtyards have boen collected and neatly stacked out of the way. 


(31) The Ganagitti Jain temple has beon well repaired and is now in good order, The 


enclosure walls have Ђосп repaired and а proper approach to the temple from the main road 
bas been made and a turnstile provided for tho main entrance. 


(32) The compound wall around the Ohandra Sekara tomplo bas been built up where 
necessary and а, turnstile provided for the entrance. Tha building is now in good order, 


(83) Great improvements have been made to tbe approach and walled enclosure around 
the hugo таопој їс statue of Narasimha Visitors can now reach this wonderful monument 
from the main road without any difficulty. Repairs are now in progress to the гашей temple 
containing an enorm us lings, situated alongeide of the Narasimha statue. 


(94) The small bot handsome temple of Vishnu containing оп its outer walls valuablo 
inscriptions and situated close to tho Vittala temple has been very well repaired and is now in 
good order. | 


135) Tha broken stone beams and hanging drip-stones along the cornice of the beautiful 
Hazara Ramachandra temple have been supported with new cut-stone pillars, Similar repaira 
are in progress to the side porches Tho ruined stone coping of the enclosnre walls has been 
put in order with a view to exclnding rain water nnd the growth of vegetation Iho outer 
surface of this wall is covered from top to bottom with tho most wonderful end interesting 
sculptures in bas-relief. The compound bas been cleared of fallen atone and debris and made 
tidy, nnd а turnstile to Кеср out cattle has been fixed in the main entranco gatoway. 


(86) The turret and domes over tho famous Elephant Stables have Бес i 
the pathwaya properly marked out with eurb stones ari gravelled Tho plot of мы 
of thia building will he cleared of bushes and rank vegetation. The cracked arches in the 
facade of the building known as the Concert Hall situated alongside of the Elephants’ Stables 
have been grouted and neatly plastered, and the inside of tho building cleared of rubbish and 
made tidy. А proper approach to the building has been made. 

(37) The beautiful we building owe ns the Lotus 
enclosure is now in excellent order, he decayed roof has b tl: s 
ment of tho building has been cleared of rubbish and repaired where пен. Tee lun 


in thie enclosure have all been cleared of rank vegetation, 1 
with curb stones. getation, gravelled and properly marked ont 


(88) The lofty Watch Tower standing in the south-eastern rner of V 
has been thorcnghily repaired. | Formerly, this building was in ^ теу ате cen дал enolosare 
thero was ovory probability of its falling had not these ropairs been promptly ехеошей, с 
(89) The repairs to the other ruined Watch Tower standing vn the northerr а 
В : Ж n side of the 
el sr и proposed Inst year by the Dircetor-General of Атећтојову are ві in 
(40) The repairs to the lerge basement of а rained buil 
the Zenina enclosure and which probably represents the rem: 
progressing favourably and will be completed shortly. 


(41) In order to prevent recidents, а dwarf parapet wall has been buil А 
over the Underground Chamber, в quaint httle monument situated Close do The uie Tee 
Platform But a flight of steps hns been provided on the north tide for the tne f vi: rone 
who desire to get down into tho chamber and examine it properly. of visitors 

(42) The picturesque old Muhammadan Watch Tower standing in tho 1 il^ 
has been repaired and |" now ın good order. Tho other buildings. in thie Жы pac оге 
received attention m order to save them from further decay. avo also 

‚ (43) The so-called Queen's Bath, and tho curious Octagonal Bath 
Sekarn temple, bare both been repaired and are in good order А proper Book anda 
Octagonal Bath will be made, as at present, many of the visitors fail to «eo this boat 0 tho 
to the want of a proper approach to it. ing owing 

41) ‘The ruined Gateway on the Talarisatts road and the handsome 
the esatern fide of the citadel bare teen saved from further decay Tina ton een оп 
the only two left wbich retain пру of their former architectural features and ai а аге 
preserving. 

45) The main rcads and footpaths throughout the ruins Бато been greatly } 
late kit viaitors na longer bare any difficulty in approaching them A Ty inbroved ef 


T A 
construction of А road to the Vittala temple is under consideration, aa at eee dor the 


Mabal standing in the Zeu&ua 


ding standing in the centro of 
nins of tho Queen's Palace are 
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‘made of coarse brown earthenware imperfectly baked and wore originally covered both inside 
and outside with a false black glaze. "Thoy are evidently whecl-made and aro freo from orna- 
ment save a few lines of simple mouldings around tho rim of the lid and the neck and base of 
the urn. On removing the cover or lid, the urn is found to be packed to the brim with fine red 
earth (sifted gravel) which appears to have been originally poured into the urn in the form of 
liquid mud which has since becomo transformed into a solid mass similar in shape to that of the 
urn. Imbedde { in this solidified mud, we found the remains of human skulls and bones, corroded 
iron implements, pottery domestic vessels, a few beads, and a few stone flukes which appear to 
have been used as imploments or were placed in the grave to represent such tools or weapons. 
Figure ПТ (а) shows one of these burial urns аз they ‘appear when exhumed, and (5) of the 
same Figure shows a human skull and bones found inside tho urn. The skull is little moro than 
a solid mass of dried red mud with portions of decayed bone adhering to it, and the cavities in 
the arm and leg bones were also found full of dried red earth. All the bones were found 
broken into smali pieces and must have been devoid of flesh and probably san-dried hefore they 
were placed in the urn, othorwise, it is difficult to understand how the liquid mud could have во 
deeply penetrated aud filled во completely every larga and small cavity in both'akall and bones. 
The skull shown here in Figure IIT (0) was tho only one wo were able to find which retained any 
resemblance to its former shape. So far аз опе can judge from such a decayed specimen, there 
is nothing remarkable about its sizo or shapo In this particular instance, the skull was found 
at the bottom of the urn and the broken arm and leg bones towards tho top. But asa rule, 
there is notning to indicate the exact position in which the remains of the dead were placed in 
the urn, In my opinion, they appear to havo been thrown in at random after the food and 
drinking vessels were put in, together with the weapons ог implements and then the urn filled 
to the brim with liquid mud, the lid was then placed in position, and the grave filled in with 
gravel and big stones. The site of the grave was then enclosed by a ring of big boulders which 
also acted as a retaming wall for the mound of stones heaped up inside the circle. 


Figure IV (а) and (6) show some of the implements and pottery vessels found inside these 
urns. No. 1 of photograph (a), represents three small, tour-nded, barrel-ahaped. white‘ 
"orystal beads, neatly cut aud drilled and uniform in size ‘These beade were found with a few 


minute fragments of bone packed in гей earth inside a bowl of the type numbered 8 in 
photograph (6). 


No 2 of photograph (а) are portions of iron knives or small spear heads. No. 
threo erude etone implements. ‘the beads, а drinking ou; poar domas 0.3 represonta 


three iron weapons, and the threo stone imal a p and 5 Hise pew tie remains of the 
гөө irt ] stone implementa were all foun Р, 
together with the skull and bones shown in Figaro III (b) n опе aud the samo burial urn, 


Figure LV (6) shows two drinking cups numberol 1 and 
numbered З and 1. The bowl numbered 4 contains two smaller vessels inside, one of them а 
drinking cup, is shown inverted in the manner in which it was found. The pottery of these 
cups and bowls is very thin and of excellent quality, red in colour but mostly covered both 
“outside and іы МЕ 1 falia mek бае Гаву аге free from ornament. АЦ the vessels were 

‘ound tig! wacked wil ne red earth mixed with bits of bone a in th 
portion of tho largo burial ura towards the botor SONIS ey НИ 


4,and two rice or food bowls 


+ Shows the nature of the construction of the rook- 


у fou tho с ramagai, The oblong chamber i 3 
feet long inside, and 2 feet in width, and about 2 feet Geop. The Bide walle ich ote ne 


тапое of granite without its hardness, 


ains of hı i i 
and drinking cups and food bowls similar to those describ АЕ inplomonts, 


Y ed above and illustrated in Fi, 

(а) and (0), but we found no signs of any stone implements in these pompa id 
tombs have no stone covers от lids. After the remains of tho dead, together with tho fm lo- 
menta and domestic vessels were placed in tho chamber, the tomb was filled up with fine rod 
earth, probably poure | into the gravo іа the form of liquid mud. Besides the neatly mado - 
Апайда cups and rico bowls described abovo, we found a number of vessels like thoso shown in 
Figure V1 (а) and (6). The commonest ty po of vessel found was tho ordinary wator pitcher typo 
shown in photograph (6), а vessel which is still in uso at tho present day. Ono tomb contained 
four or five of these pitchers all full of red earth mixed with minute fragmenta of bone but 
nothing else was found in that particular tomb. Other tombs contained frozments of human 
bones but we found no skulls, and there was nothing toshow in what position the bones had been 
placed in the chamber. Liko those found in the burial uras, tho bones арроаг to havo been 
collected from шетт v simply бе n and covered over with earth. The few picoes 
of iron weipous discovered were found chiefly iuside tho pott, i 

in the red earth with which all tho vcwela were fled (> POCTY domestio vessels imbedded 


The mort curious vessel of all is tho one numbered 8 in photograph (a) of Fie, i 
mado of red pottery and is 8. inches an height, hollow inside witha PART Ант ТЯ 
йз side, Тһе conical shaped lid is fixed to the body of the vesscl. Гао not know for ‘what 
purpose this quaint httle vessot could bive been usel as it is unlike anything that has been 
тега before wo fat as аш aware, Like tho reat of the vessals it was filled with red earth. 
No. 2 of the same photograph is а red pottery ring-stand for holdin, vessels with pointed bases. 
Ко. 1 of tho same photograph is n broken lid er cover like that which crowns the sinica) shaped 
weasel just described and illustrated in the same photograph. R 
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In one cairn containing a rock-cut tomb, wa found three urns of the type showa in Figure 
"VIL These urns were placed outside the tomb chamber, the tomb itself contamed nothing but 
ered earth and gravel nnd was without signs of sknll or bones. The four little legs attached to 
-the base of the vessel are no doubt intended to take the place of the ring-stands. All three urns 

were fonnd filled with red earth mixed with minnte fragments of bone but nothing else was 

found. Fonr-legzed urns of this type have been found in ancient graves at Perambair and 

Pallayaram in the Ohingleput district, at Adichanallur in the Tinnevelly district, and in 
-certain rock-cut tombs discovered on the West Coast. 

Unfortunately, we found no coins or inscribed articles that would help one. to fix the ago 
of these graves. The presence of iron and stone implements in the same burial urn may indicate 
that these tombs go back to the early iron age when а vast number of people must necessarily 
have continued to nse stone implements long after iron was known. On the other hand, these 
rude stone implements may have been specially made at a comparatively late ‚рено and placed 
in the burial urn with the iron implements in accordance with some particular sacred rite or 

-ancient custom. The excellent workmanship shown in the beads, and the high quality of the 
domestio vessels together with the numerous remains of iron weapons or implements, clearly 
- shows that the people who made these quaint tombs for their dead were в highly civilized race 
of а more advanced type than any ofthe existing jungle tribes that now live in the forests 
-along the foot of the Nilgins in this part of the Coimbatore district. 


3188 March 1914. А. Н. Loxanunst, 
Superintendent, Archeological Surrey, Madras, 
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With reference to the instructions contained in G O. No. 678, Publi 
.0. No. 1 
Bth June 1914, I have the honour to submit herewith, in duplicate, d 


Progress Report of this department for the 


year 1918-14. 


9, The usual two sete of photographs taken during the year under report, are 
> 


submitted eeparately. 


8. The reports received from the Publio Works department showing the 
8 


condition of ancient monuments in I to VU 
separately in type-written сору. 


Circles during 1918-14 will bo submitted 


Order—No, 1041, Public, dated 25th August 1914, 


Recorded. 

‚2, The report 
account of the results of the excavation 
with the illustrations which accompany 1 is 


. 3. Consider: bl 
important ren ains 
48,000 was rot fully utilizes 
grant should Le e nicely (Xp 
special attention dwing tho curre 
the conservation work budgeted for. 

4. The Government ате glad to note 
Inst y eer?e review, tl at {һе sto 
made available to tLe public, ba 
a wider interest may 

5. Copies of the report and 
ће forwarded to the Right Honourable the 5 


laid. "he 


s been nete 


«koi photographs possessed by tho department should b 
d upon, and they hope that b; hi 1.90, 
ђе aronsed in archeological ‘subjects. т у this means 
of the photographs referred to 1m Appendix A will 


gives evidence of mutch useful work done during the year and the 
of certain cairns in the Coimbatore district, 


particularly interesting. 


e attention was bestowed on the conservation of the апей 
e teni im the Belly dishict, The budget skr ped 
ized during tbe усаг and in future the cause of any lapse of 


Superintendent will be requested to pay 


nt and succeeding years to the execution in full of 


that the suggestion which they made in 


ecretary of State for India. 


(True Extract.) 
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Бим. * 


‘Vajiranana National Litrary, Bangkok, 
Burrisg. COLONIES. 


Royal Asiatic Society, Ceylon Branch, Colombo. 
The Masum, Canterbury, New Zealand. 
Melbourne Library, Melbourne, Avstealia. 

Victoria Pablio Library, Perth, Western Australia, 


Literary and Historical Society, Quebeo, Cena ta, 
University Library, Sydney, New South Wales, 
Btraita Branch, Royal Амано Society, Singapore. 


Forgan Corones, 


Aataviaasch Genoottehap van Konsten en Wetenschappen, 


Batavia. 


De l'Institut Francais d'Archèslogie Orientale dn Caire, 


Ouro, Egypt 
Museum of Arabic Art, Cairo, Egypt. 


De l'Ecole Frano: 
China. 

-Ethnological Survey for the Phuliphine Islande, Depart- 
ment of Interior, Manila. 


o ('Extreme Orient, Напої, Indo-, 


IL.—INDIA. 
(1) Тиват, 


Imperial Library, Culcatts. 
Indian Museum. беоне. 


Department of Edaortion Library, Рева. 
Ceutrnl Library, Army Headquaztere, Simla 


(2) Рвоутустль. 
Madras, 


Tho Government College, Kumbakonam, 
Christian College Labrary, Madras, 
Govorament Central Museum, Madres. 
‘Pechaiy appa’e College, Madras, 
Peendénoy College, Madras. 

Publio Library, Madran. 

$0001 of Art, Madras, 

Beorstanat Library, Fort Bt. Georgo. 
Tisiversity Library, Mudras, 

Bt. Aloysius College, Mangalore. 


Maharaja's College, Тт укпакиш. 
The Baneknt College, Tiruvadt. 
Mabnraja’s College. Vizinagram, 
Veluga Academy, Padspst, Madeas. 


Bombay. 


Gujarat College, Abmedabad, A 
Bonta ‘Branch of the Royal Anatio Society, Town Hall, 
Bombay 


урви College, Bombay, 
Prince et Wales Museum, Bombay, 
Bt, Xavier's College, Bombay, 
Secretariat Library, Bombay, 


Wesleyan Musion College, Bankura. 

Bans Pebhe Library, i mis. de 
urdwan Raj Pobho Library, Burdwan. 

Asiatic Scored of Benga), БА Fark Street, Caleatta- 

Bangebasi College, Caloutta. 

Bangs! Chamber of Oommerty, Caloutta. 

Bangiyn Babitya Parishad Baths, Calcutta. 

Bethune College, Calcatta. 

Савона Historical Society, Calcutta. 

Celoatta Usivernty Instiinte, College Square: Calontta. 

Chaitanya Library, 4-1, lon Street, Qalontta. 

©ватев Мон n Society, Faleata. 

облом Mosam, Caloutta. E 

Editor, Hemgal Par and Present, Kidderporo Viearsge, 

atta. 

Geh ава Library, 39, Park Street, Сасина 

Government School of Art, Caloutta 

Library of the United Berries Ciad, Calevtta. 

TAM 8 College, Bbowsnipsr, Calentta. 

Nababodbl hociety, Вагилробуга Lave, Caleutta- 


ihar Natlenal College, Bentnpore. 
ibat eed Oris Fecrelarat Library. 
iiber Eebeol of Engineerivg, Bankipere. 


Bengal, 


Schoo} of Art, Bombay. 
University Library, Bombay. 
Watson College, Bomray, 
The College of Science, Poona. 
Deccan College, Poona. 
Fergasson College, Poona. 


Metropolitan In«titntioa, О овна, 

Prendenoy College Library, 1, College Ваозге, Calcutta. 
Eanskrit Coliege Library, 1, College Squaro, Calontta, 
Scottish Churches Collage, Ualoutta. 

Beeretarut Labrary, Writers’ Buting, Cateutta. 
University Library, The Renate Hose, Calcatta, 
dfoogly College, Chinsura, 

Chittagong College. 

Beer Chan fra Public Library at Сота. 


Dacee College. 
Northbrook {fall Library, Dacca. 
Provincial Library, Decas- 
Jaganath СоПеке, Dacca, 
Krahna,er College, Krubnager. 
Tanlatpur Hinda Academy, Khulna. 
3Misnapor College, Midnapm 
Матай Victoria College, 
"leas, Бары 


Каја Ос“ i. 
Verendra Research Society, Fafsbabf 


Rerampore College, berampore, 
Grell T'egineeriag е Strar. 


Hoge, Раб роке 
lege, Cuttack. 
Da's Сойер, Hasnzibegh, 


. 4 E 


United Provinces. 
College, Agra. University Library, Allebabad. 
Pinos Libary of the Most Вата. the Archbishop st 


Carmichael Library, Benares, . 

А „ Central Hindu College, Benares, 
Bt. John's College, Agra. . Queen's Cullege. Benares. 
Lyall Library, Alizerh, Sanskrit College, Henares, 
М.А.О. College Library, Ahgorh. Christ'a Свагоћ College, Cawnpore. 
Christian College, Allahabad. . Canning College, актот. | | - 
‘Muir Central College, Allababsd. Provincial SMuseam Library, Lucknow, 
Panini Office, Allahabad. Publio Library, Lucknow, 
Public Library, Allababad. ‘Lyall Library, Meerut. 
Booretariat талу, ‘Public Works Department, | Archeological Muceam, Мата. 

Allahabad. ‘Thomason College, Roorkee. 

Punjab, 

Khalsa College, Amritear, Government College Library, Lahore. 
Aitchison College, Lahore. Telamia Collego, Lahore, 
Central Training College, Lahore. Museam Library, Lahoro. 
Dyal Singh College, Lahore. Р Ралјеђ Historical Society, Labore. 
Dayanand Anglo-Vedic College, Lahore. 


Punjab Publio Library, Labore. : 
Forman Christian College, Lahore, 


Beoretariat Library, Pablo Worke Department, Lahore. - 
University Library. Lahore. 


Delhi. 
The Masoom, Delhi. *| St. Btephen’s College, Delhi. 
Pobhe Library, Dethi, " 
NORTH-WEST FRONTIER Province, 
Peshawar Museum, Peshawar. | Gooretariat Litrary, Peshawar, у 
Burma, , 
Dyanna Avia Club, Eyaikht, Руароп раш, ~ | Phayre Museum, Rangoon. 
Mandalay Pnblio Library, Mandalay. : Rangoon College, Rangoon. 
Boddbist Library, Nathinggyaung, Bassein District. Rangoon Тлегагу Society, Rangoon. 
Boddbin Propaganda Society, Pegu- Secretariat Library, Rangoon. 
Young Men's Buddhist Association, Pega. Soclay Pagoda Library, Rangoon. 
Baptut College, Rangoon. Teachers’ Institute, Rangoon. 
Bernard Free Librury, Rangoon ‘Trustees of tho shwo Dagon Pagoda, Rangoon. 
Burma Research Society, Rangoon, "Young Men's Buddhist Association, Rangoon, 
Cedi Yongana Assooation Library, Shwe Dagon Pagoda, |.. 
Rangoon, 
Assam. = 
Cotton Library, Dhabri. Government Library, Shillong. 
Cotton College, Gauhati. Secretariat Library, Shillong. 
Corsen Hall Library, Ganhati Victoria Jubilee Tatrary, iezpur. . 
Central Provinces, 
Table Library of Amrsoti Town. Mortis College, Nagpur. b 
High Боһоо! Committeo, Balaghat, Museum Library, Nagpur, 
Government College, Jubbalpore. Secretariat Library, Nagpar, 
Training College, Jubbulpere. Vietoria Technical insttate Library, Nagpur. 
Jagannath High Bebool, Mandla, Public Library, Bangor, 
Hislop College, Nagpor. 


Victoris Library, Seoni. 
(3) Native Strates, 


Mysore. i 
Peak EE RE main ое 
. Hyderabad. li Ы 
ИД Пуб a, | Níxam'e College Library, Hyderatad. 
Central India. 
Rojkomar'Cellego, Indore. 


Library of the Agent to the Governor-General, Ч 
Dhar Masetm Library, Dhar. | "7 gent to the Governor-General, Indore. 


Rajaputana, ` 
College Library, Ajmer, Library of the Chief Commissioner end Agent to the Gor 
Rejputana Museum, Ajmer, ernor-General, Ajmere 
Baroda. 
Library of the Resident at Baroda. 1 Faroda Мимас, Е . 
Kathiawar. 


Rir Heagwateing}! Library, Gendal (Fattiawar) ] Watson Museum of Antiqoities, Rajkot, 
Travancore. 
‘Travancore Darber 
Giahor, 
Gwahor Partar, 
САатћа. 
Dheri Bisgh Малев, Chema, 


А 


ANNUAL REPORT 


oF THE 


квот DEPARTMENT 
SOUTHERN CIRCLE, MADRAS 


FOR THE YEAR 


1918-1919 


XADERAS 
pem m3 тиз PET T, GOV EE: 


RENT PRESS 


“Work at Headquarters— Е 
Preparation of drawings .. ve vs ss ss T 


Photography — . 
Excavation works 
Treasure Trove . 
Tours .. . 


. 


TABLE OF CONTENTS. 


oe ee .. .. .. .. 
.. же .. .. .. .. 
.. E .. m .. .. 


Tour programme forli919-20 .. — .. m .. .. 
Standard List of Ancient Monuments .. .. .. 


Conservation 
Publicàtions . 


. 


Annual expenditure 
Appendix A,—List of photo-negatives prepared during 1918-19 .. 


» B—List А a opi works Proposed to be undertaken during 


$ O.—Statemont of. exponditure on Conservation work during 1918-19 


-Pallava Architecture— 
I. History 
II. Roligion 


oe 


.. .. m .. .. 
m m .. .. oe ee 
ee .. .. .. .. .. 


.. .. ++ oe ae 


Parr П. ~ 


ҮШ. Architectural Character |.. .. Qe ©, 
IV. Examples in (ће Mahindra Stylo .. .. a. «e 


m 


tho year 


ve 


.. 


.. 


РАЧЕ 


Хх честью 


= 


юю 
эта 


' ANNUAL PROGRESS REPORT 


OF THE 


" ARCHJEOLOGICAL SURVEY DEPARTMENT 
SOUTHERN CIRCLE, MADRAS ` 


FOR THE YEAR 1918-1919 


PART L—ADMINISTRATIVE 


* Work at Headquartors 


Owing to ill-health I was compelled to take three months? privilege leave during 
à M.R.Ry. Rao Sahib Н. Krishna, Sastri Avargal, the 
ntendent for Epigraphy, was placed in charge of the 
He assumed charge on the 12th August and handed 


the year under report an 
Assistant Archmological Superi 
current duties of this office. 
“over chargo to me on the 12th November 1918. 
А 1 

The services of М.В.Ву. 5. М. Appamo Mudaliyar, head photographer and 
draughtsman of, this office, were ayain extended for а Фаг ћег period of one year from 
the 7th December 1918. I regret to report the death of A. Jaganatha Rao, second 
photographer of this office, ап excellent photographer and a keen worker. С. В. 
Gopal Pillai has been appointed ns third photographer on probation for six 


months. А 
2. Preparation af drawings —Six new drawings were prepared and four unfinished 
pencil drawings were inked in and completed and soveral tracings of plans were 
made to servo as office records. During the rest of his timo the head photographer 

* and draughtsman was on tour with me in camp. P 
benefit of tourists and visitors to the * Seven 
Pagodas? and ‘ flampi Ruins’, I had an album of photographs placed in tho rest- 
houses at these two places last yes and this has been the means of increasing the 
гаје of photographs of these two famous groups of ancient monuments. Altogether 
21 applications for photographs were received from the public and 190 photographs 
were supplied at n total cost of Rs. 181-10-0 which has since been received and 
paid into the Bank of Madras to the стеди of Government. А descriptive list of 


„tho photographs taken during tho усаг ander report will be found in Appendix A. 


3. Photography.—For the 


~ 


2 


4. Excavation works.—Owing to my being absent on three months’ leave no time 
was found available for work of this nature as my time has been fully occupied with 
inspection work since my return to duty. 


B. Treasure trove —The following list of treasure trove cases were submitted to 
this office ‘for an opinion as to whether any portion of the treasure should be 
acguired on behalf of Government for the Madras Museum :— 


А 
поа 
я 


Nature of treasure, 


Nature of discovery. 


Nemarka. , 


village. 


2 | Тапјоге duatriet, 


~ А. 
+3 | Bonth Aroot district, Vil- 
lapuram talak, Taruvak- 


karai village. 


4 (Tanjore district, 
patam talok, 
"аве. 


$ | North Ато 
уајатеда village. 


‘Tanjore distriot, Nanni- 
lun talak, Кїйзрпбапаг 


Negr- 
atam taluk, Okkur vil- 


Nega- 


Nilapadi 


dutnot, 
Choyyar talok, Мејако- 


Bix metal images of good 
workmansbip and in fair 
condihon representing Ns- 
taraja, two Amman figures, 
Chendrastharamarti, Sam- 
‘bandamtrti, and Manikka- 
vàohaks. 

Бат metal images of good 
Workmanship and in fair 
condition ^ representing 
Nataraja, two Amman fig- 
ures and three Biya images. 

Stone image of Maremma 
an aittiog posture 3j feet 
10 height, стаде workman- 
ship and of то special 
interest. 

Five metal images of good 
workmanship and in fair 
condition representing two 
Amman figuros, Perumal, 
Alvar with pedestal an 
Krishna, 

Two stone images of Vishnu 
and female figare of good 
workmansbip and in good 
toudrion, 


6 | North Aroot district, Vel- | А stone image of Расти two 


lote talak, Yeppambatti 


village, 


fet in eight, of good 
workmanship and in fair 
condition. 


*Cuingeput dur, Con-| Five meta) images of goo 


meda village 


в | Nellore district, 


foeveram taluk, Sarili- 


Мераг | Two copper 
taluk, Aarti vilage” 


workmanebip ant in fair 
condition representing a 
group сопаййпр of Bira 
and Parvall, Natartja, 
Chandrasekbararaarti, 
Krishna and эр Аштап 
бисте. 

images of 
Virsbhadra and во Amman 
figare. Fine workman- 
abip and in fair condition. 


$ | Tanjore district, Negapa-| Four metal images in fair 


village. 


tant teluk, ‘Erayaogadl 


condition representing 
Ganga, Bambaudamarti, 
Valliamman and a Pidati, 


E 


Accidentally discovered by 
coolies digging earth. 
Presumably purposely 
huned for eafety during 
the Mobsmmsdan wrasion 
of South Indis, 


Do. 


Found in a field 


Discovered by cool 
digging earth for building 
UT POSES. Presumably, 
aned forestety in time 

of invasion, 


Discovered in a field while 
plon, B the land. No 
те ns of в temple 
"were found wear the find 
epot, 


Reported _owneslens 


and 
unoared for, 


Discovered while digging the 
foundations of the Karea- 
natha temple in the vil 
Ingo 


Fuund by coches digging in 
field. Prenmebly buried 
for eatety and forgotten, 


Reoommended for 
aoquisition. 


Do, 


Not worth aoquinag: 


~ 
Recommended © for 
би Нол 


Do. 


6. Tours.—As per the orders of the Government of Madras contained in 9:0. 
Хо. 1459, Public, dated the 28th November 1912, a monthly diary giving the dates 
and other particulars of nll tours undertaken by mo and my establishment each month 
has already been submitted to and approved by tho local Government. Therefore it 
appeared unnecessary to again repent this information in detail in my annual reports. 
Во instead of publishing a сору of my monthly diary in my snoval reports, D have 
briefly stated the total number of daya spent on tour and given the names of the 


districts visited each year. 


This procedure has now bera followed during the last 


aix years and up to the ‘present approved by the Government of India and the 


Director-General of Archeology. 
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This year, however, I have received instructions 


from the Government of India as advised by the Director-General of Archeology, 
that in future, I am to publish a copy of my monthly diary in my annual reports :-— 


Statement of tours undertaken during 1918-19. 


onte: Route. 
Date end hour of - Date and hour of 
journey. journey. т 
From To From то. 
April 1916, 
ла ма | Halt ot Amaravati. ы poth пъ | Halt, at Chiltan 
atti. 
4-0) (8-0) | Amaravati. Оомат. (9-0) (11-0) | Chilkanahatti, Мапа i 
Evil Ree Guntar. Narnsaraopet. 18th Ith ~ iarwmmmanshalli, 
Sth @ъ | Halt at Narsasrao- (1-8) (9-£0) | Marizmmanebsiti. | Madres 
тъ . i 
(6-0) 3-0) тори, Chejerla. Febroary 1919 
(12-0) 19-0) | Chejerla, Naracarsopet via, Sed «th 
‘Nakarikalla. (20-16) (19-20) | Madras. Таппетеђ у Bridge, 
sth Fall at Naressrao- С у ы 
9th pe Ya (19-30) (20-0) | Tinnevelly Bridge | Palawoottah, 
+ (6-20 (9-46) | Narasarsopet. Mangalagiri. fib 
(10-9) (11-0) | Mangalamri. Хидатаага and back. | (10-0) (16-0) | Palamoottah. Manur and baok, 
10th Е н Halt at Palamootta 
(21-30 10-45) | Mangelagui. [adras t 
GuiD (10-48) | Марна 6-9) (1-15) | Patamoottah. Tinnevelly Budge! 
(18-16) (12-52) | Madras, Hospet. Th 8th 
16th 1 ex qu Тапветећу Budge | Madras 
13-30) — (14-30) | Horpet. Taps. 
Kamalapur. 8-0) (16-0) | Madras, Seven Г. 
009) ppt | Hampi -— ur Ж Halt at Ботев еткш 
12-30 13-30) | Kamalapor. Hospet. spo 
QD ^ 1530 | Жашау" а 1-0) 5-45) | Seven Pegodas. _ |Chinglepat, 
(1630) — (9-30) | Наре. Madras ) -40) | Chiuglepat. Madras. 
3274 ET 
(0-15) — (24-49) | Made Kadakavur. а 
c 
009-50) — (15-30) | Kadakavar. Anjengo- (20-15) " (7-55) | Madras. Koradacher. 
PE h 
[3 Es Halt at Anjengo. a (8-0) (12-0) Кешеп. Rail- sd and 
(6-0 си j вве way Staton. ok." 
e 60 НЫ anm QEB) Do. Торе. 
Te У "m eim o (40 | тле май. 
к ава ралли: 
quo Dp Малте | (12-0) ° 0820] atadas. Chandagpn та 
(17-50) — (10 45) | Meeutipatam. Madras. Arkonam and 
2 let | Beniganta 
(8-15) — (16-0) | Madras i Hampi vin Hospet n man Chandra. 
Rami ты RRR ERE @® ата] сыйар. Madres. 
December 1918. у, 
i (13-0) — (19-6) | Egmoro. Tindivanam, 
ا‎ Halt at Hampi. (20-0) (23-0) | Tindivanam Shamik lam. 
(1-0) (9-6) | Hampi. Hospet. тез Sist | Helt at Shanikalam 
за 4th И as Сињ A 
м, inges ort, 
uu Qao Hoepet. [adras Saad 3 
(18-15, (13-62) | Madras. Hospet. * lagapatta 
ith OD Talt at Tospet. Panamalai, Dala- 
~ лађа. Ta end вена, 
5-9) 16-20) | Hospet. Mansmmenahalli. id - 
+ 07-6} Sera} Stariemmapaballi. Chil hanabstti. dambur. 


7. Tour programme for 
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1919-20.—A list of the archeological works proposed to 


be undertaken during the year 1919-20 is given in Appendix B. I shall endeavour 
to inspect as many of these works as possible and in addition visit all those places in 
Southern India containing examples of Pallava architecture in order to obtain 


` which will be found in Part IT of this report. 


material fora work on that subject that Таш now engaged upon, the first part of 
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B.—Monuments declared аз Protected Monuments. 


Reference concerning 


* | District. | Tatok. | Locality. — | orent | „ Government Orders. 


Gantupalle .. | Baddhiet Obaityas, | Zamindari . loo. No. 560, Home (Edace- 


26 | Kitna  . | Elore .. Stupas and rock- on), dated 5th May 1919. 
eut caves. 
Я t. 10.08, Nos, 10, Н У 
-53 | Anantapur. | Hindapor .. Gorantla .. rand tem- | Government ° eh я m Home (едан. 
| 1918, 182, Home (Ednca~ 
f я tion), dated 11th Febroary 


ton), dated 20th April 1918. 


E A - У 0.02, Nos, 237, Homo (Bdaca- 
as Nellore, | Udayagiri .. | Udayegin .. | mme m е та рио лотерее 
mo (Kiima вое | Do || 3012 818, iomp (Canes: 


tion),dated 18th Joue 1917, 


ad De  ..| De + к | 
` Th оне | and 1125, Home (Educa 
J 


alyans mandapa 
and masonry- 


built tan | tem. | Private do No. 35%, Home (Eduen 
Р dude .. (0.0. No. À 
812 | Ghioglepet, | Conjeoveram. | Conjocveram, | nase em е p SET 


le. B 
Do. aleam temple. | Do -. ‚ Do. 


tiun), dated 310 August 


+315 Do. Do. aö 
А Рр Го. .. 13.08 Nos. 3, Home (Education), 
авв | North Arĉot. | Wandiwash. | Sryyaman- ا‎ ит Е ТИ 
$ galam. ! 379, Home (Education), 
j dated S0th March 1918 
498 | Do "o по -Ritpnttar «, | *vayanibanathe Do. «| m 
T Let Я 
É по Do ^ ..|0.0. No 1301. Home (Educa 
5094| Routh Агозћ, | Chidam- Porto Novo. are & ой : (Orton), dated” 208 Ootober 
ов душ оба Now 1659% H 
" jis .. | Gorermment. 1G. Nos . ome 
283а| Tinnevelly,. | Ахала» Tirnvalis- | Valisrara templo 9 (dumtion), dated 93rd 
> dnm, varam. они тав, and 20, 
H ome (Eduoitien), dated 1st 
9.0: No 211; Home (Ef 
Pnate .. |0.0. No. оте (Face 
‚мы Tanjore. | Nannilam < | PH“ Panyansthe (Seve) | Fr tion), dated 28th Apr 1,19. 


Э اج‎ 


C.— Monuments deleted from the list. 


Reference evudetuibg Uuvaro= 
Serial | рине | таз. този. 


Хате of monoment. | ment Orders. 
namber, 


jabba and Nekka- | 0.0. Хо, 487, Home (Fdocation), 

61 | Genter кои » Gated 16th April 1018. 
i gajespei с. | дале wall * Rogan- | 0.0, No. 873, Homme (Едет), 
189 Crddapab .. | Siddhavattacs. 1 dani Bari." { оза d 1 б), 
}чорэ1а t .. | 0:0. No. 431, Ноте (Едземїоп), 

Maner Bahari tone ated Bth April 1919. 


.. | Gattenapalle .. Daranikote. 


4t& | Tignovelly.. | Tinnerelly “| 


D 1 


9. Conservation.—A list of the archeological works undertaken by the Public 
Works Department during the year under report is given 10 Appendix С. The 
allotment for tho year was Кв, 25,000 and a total sum of Re. 19,387-0-1 was spent 
эр to the 31st March 1919. Tbosum of Rs. 1,000 provided for excavation works 
was surrendered for the reasons given above ; the other surrentlers were made at the 
discrotion of the Superintending Engincers concerned. А list of the conservation 
works proposed for 1919-20 is given in Appendix В, 
maintained with the improvements to roada at Нашр, 
Detail conservation notes on these places hare 
tand (его is no neceesity to again repeat this 


Good progress is being 
Gingeo and the Soven Pagodas. 
already been submitted to Governmen 
information here. i 
wo palaces at Chandragir: are progressing favourably 
ted conservation notes already submitted to Govern- 
posed in my conservation note оп the Buddhist 


^ 


The epecial repairs to the t 
on the lines proposed in my Pri? 
ment. The special repaire pre 
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8. Standard List of Ancient Monuments.—Since the publication of the revised’ 
List of Ancient Monuments dated April 1917, tho following monuments havo been» 
(a) added, (5) declared protected nnd (c) deleted :— 


A.—List of now monuments addod in the list. 


ИИ ج‎ E ا‎ 
| 


Reterenos concerning 
Name of monument. Ownendlp. Garernmont 
Order, 
ا اہ لے‎ 
Ganjam Distriet, 
+. | Heck inscription at Qridbimira | Private m Хо», 1149, Home * 
(Fort НИЦ near the old fort. E acation), dated Sth *, 
отт sty and 
51, Hame (Edom 
Fisagapetam District. БЕЙ dated 310 Одо 
er 1917, 
Nowrsngapur , | Pepradshands .. | Nilakantosvora temple ,. с» | №. E o2 No. 319, Home , 
Educat lon 
Кима District. Lith March 1019. 
Derwada ae | Kirntar ilr on the Indra- | Government . | 0.0. No, 238, Home- 
Becwads Ме Me gut Piller on the Indre к (tiation), d а. 
Sand February 1917. 
J Bellary Рита. 
Hampi Rains ,. | Bhima’s ‘gateway to tho enit “of №. — „.| 0.0, Мо, 1057, Home 
Нора .. + | Hamel Maine Чапан Jain temple. (Edoention), "амой 
У | Jain "temple with invoripti D OO Же Ione 
` No. a | Jain "temple wil jons, o, Vs ©. No 1: ы 
№... А of elephant stables, (ЕдасаЧоп), ^ dated - 
Sth February 1919. 
Do. .. .. По, „e | Rained сат atreet in front of Do te Do. 
s Hazara Hama temple. 
Dae ek э Ро .. | Bhojana Баја ог pilgrims’ feeding} Do — .. Do 
d laco neer the Octagonal Pavi- 
„Бов on [ampi rond, 
Dae ue Do. .. | готов! Бата temples with ins- |a uu Do. 
^ oriptions to the east of Pattabi- 
rama temple. 
Jo. " Do ‚.| Rained tank lo the north-east of Do. p Do. ^ 
Реда Матка, temple, 
Do. .. Do „a | Two pillars and а groop of mortar Do, .. | 9.0. No, 219, Home 
wheels otaido Zvnana Evolosare, (Eduowtíon), ° dated - 
^. 36th February 1919. 
EN Do. 28 Do. ^, | Basoment of a large ruined building To. СА 
х opposite to Mubammadan moeqne t 
and alto the platform north-east 
corner of the Dannaik’s cnolo- i 
aura, ; К 
To. , pi Ро. «+ | Water tower of the city of Vizaya- | ро, ne 
NE nagar. 0 
Tinnevelly Dustriet. 
Rankwraiayinar- | Sendamaram .. | Old Siva temple containing Pandya | Private .. | 90. No. 69, Home t 
жоу. пола росе. (Education), | dated 
m 15th January 1917. 
ро Tiromalapuran, | Two rockout caves with inserip- | Do. is Do 
ions 
De Matayadikuricht. | A  rook-out shrine containing a| По E * po. * 
haga and old Pandya ineomp- у i 
tions. 
Ohittoor District. ` PP. 
Chend: a | Мы .. | Venkete Vishi le ,, ©. Ni 446, Homa ^ 
end gırt inpaporam 'enketesrara (Vishnu) temp! Government .. | 0.0. Мо Мб о 
{ April 1918. 
South Arcot District. ` 
Villeporam _ .. | Mandogapatto ., | Rook-cut Pallava temple .. — .. Do. .. | 9.0, Мо. 573, Home ~ 
р (Ednoation). o dated 
9th May 1919. 
Do, .. | Srabmedesam .. | Brabmesvars temple .. . | Private . | 9.0, ко 576, Home " 
iy E 
1 Ginge o e| Dalevanur” | Rock oat Pattaya temple... | Government.. | @.0 Ко B74, Home 
(Edncation), dated? 
dth May 1910. 
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B.—Monuments declared as Protected Monuments. 


ч 5 ‘Reference concerning 

. | раш. Tuhk, | Lonslity. — | Ownership. | Пн 
s : | _| Buddhist Оһәйузя, | Zaminderi . 10.0. No. 560, Homo (Edooe- 

26 | Кіта Elore «+ | Gantupalle . Pis Шә ton), dated 5th Мау 1919. 
у ent caves. 

= * . Оз. Nos. 10, Hi Educa- 
58 | Anantapur, | Hindapur .. | Gorantis .- међа ти tem- | Government. ren Eo Hoe corr 
1918, 182, Home (Ednos- 
" ` tion), dated 11th February 
У 1918, aod 511, Home (Fduca- 


à 


-25 5| Nelore — .. | Udayagin .. | Udayagin ~. 


3595 Do. „| De .. With ^ Бора 


thon), dated 20th April 1918. 


79.0", Nos. 237, Homo (Ейоса- 
| fon), dated 22nd February 
4 


Hanganayaks tem- Do. 


Ло. x ка temple Do 1917, 816, Home (Eduos- 


tion) dated 18th Јоце 1911, 
and 1195, Home (Educa- 
tion), dated 31s August 


азі tank. 1917. 
1 .|privste .. (0.0. Мо. 352, Home (Educa- 
.313 | Chinglepat, | Conjeeveram. | Conjeererac. ا‎ не Prival ton), dated 18th Aaroh 1918. 
РЕ be 5 Do. Mikeenm temple.) Do + ‚ Do. 
xe м . templo | Do, «+ [8.08 Nos.3, Home (Edacstion), 
авв | North Ariot. | Wandiwash, | Siyyaman- | Бокчо dated 3:4 January 1918, and 
д galam. end sealptaree 379, Home CEdacatlon), 
dated 20th March 1918 
. кї „. | Syayambunstha Do. .. 
Аю]. o pe: Карашат ++ | ple, Catholic} Do ~ .. 19.0. Хо. 1301, Home (Едава- 
5094) Ronth Arot. Сыйаш, Porto мото. ню " ton), dated 2nd Ootober 
aram, 
church, d 
1 ‚. | Government. |G Os. Nos 1669, Home 
евз. Tinnevolly.. | Ambasawn- | Tiravals- vilius templo .. | Government. 10 Oe Hoe, 186%, | Home 
А dram. тага. December 1918, and 259, 
у А Homo (Eduoation), dated 15% 
0.0 No S1, Home (Ed 
Рптаје .. |0.0. No. 521, Home (Educa- 
+8484) Tanjore. | Nanmdam +. Te тот" үг оп), dated eth АРИУ, 


C.—Monuments deleted from the list. 


eria] у Reference ovuderuthg U = 
B Name of monument. idi ondas тата 
.number, ment Orders. 


` District. Talak. | тоюшу. 


А " ji J Nakka- | 9.0. No, 487, Home (Fdacation), 
[2] Gantür — .. | Gattenajalie .- Daranikote. каља NT ith Apni ihe cation), 

" me e .O. No. 872, Home (Fdacation! 
im | скадариђ s. | Biddhavattam. | Rejampet «+ | Ај Bavi” Bogan: | ва ушу 1918 » 
mejeprh temple «- | 0.0, No. £34, Home (Fveation), 


408 | таавотећу• | Tinnevelly ++ | Manar 8 ‘dated 6th April 1919. 


9. Conservation.—A 
Works Department during the year u 


аз Rs. 25,000 and А : 
ues рог Ft OO T pied dar sein т 


was surrendered for the reasons given above ; the other surrentlers were made at the 


-discretion of the Superintending Engineers concerned. A list of the conservation 
pendix В, 


works proposed for 1919-20 is given in Ар 

Good progress is being maintained with the improvements to roads at Нашр, 
Gingeo and the Seven Pagodas. Detail conservation notes on these places hare 
already been submitted to Government and there is по necessity to again repeat this 


‘information here. 


list of the archeological works undertaken by the Public 
nder report is given in Appendix C. The 
a total sum of Rs. 19,387-0-1 was spent 


о palaces st Chandragiri are progressing favourably 


he special repairs to the tw 
The special repars ed conservation notes already submitted to Govern- 


on the lines proposed in my print x 
‘ment. The special repairs proposed in my conservation notes on the Buddhist 
б 2 
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monuments at Guntupallo, the Narasimha temple at Vinukonda, Penukonda Fort,. 


the Jaina temple at Danavalapad, Gooty Fort, tho Arsenal in Tanjore Palace and 
Wandiwash Fort havo all been completed. The ropairs to the Hill Fort at Udayagiri 
proposed in my printed conservation notes already submitted aro still in progress. 
The remaining conservation works undertaken are shown in Appendix Cand call for 
' no special mention here. 


10. Publieations.—ln 1916 Sir John Marshall, the Director-General of 
Archteology in India, proposed to tho Government of Madras that I should ho. 


requested to preparo а standard work on “ South Indian Architecture.” The 


Government has now asked mo to commenco this work at once, and I have agreed to- 


this proposal. Sir John Marshall has suggested that I should start tho work with a `` 


history of “Pallava Architecture,” the earliest Hindu architecture found in the South- 
ern India. As no extra time or funds have been sanctioned for tho work, it will have 
to be done during the hill recess and published in instalments in my ва reports 
until finished. The work can then be published in book form ‘at very little cost аз 
the necessary blocks for the illustrations will thus be available without additional 
expenditure to Government. During the last fow years I have been collecting material 
for this work and now have sufficient to make a start in Part II of this report with a 
history of **Pallava Architecture,”.and I hope to complote the subject in my ‘next 
annual report, but the historical portion of the work involves a vast amount of refer. 
ence work whioh takes considerable time. ^ 


Ca Annual ezpenditure.—Tho expenditure of this department during 1918-19- 
has been as follows :— : 


zs ES А. Р. 
Salary of the Superintendent .. су m m .. .. 8850 9 6 
Pay of the establishment .. = .. эк: rada, 55 .. 8810 8 9 
Travelling allowance .. P oe oe a m .. 2,634 2 6 
Contract contingent grant — Supplies and services .. m .. 64218 6 
Contingencies oe + oe te ر‎ E .. .. .. 7109 15 8 
Non-contract contingent grant — Supplies and services, . .. .. 70211 
- Contingencies ‘ee oe ёе ax oe oe .. 1800 0 0 
Persons! allowance to establishment in lieu of compentation tor are 
of food, and war allowance .. .. .. .. 310 9 0 
, : ч Total '.. 19,470 12 0 
MADRAS, ۰ ` А. Н. Тонановат, d 
3181 March 1919. Superintendent, а Survey... 


L4 £ ~ 
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APPENDIX A. 


List or rnoto-NroaTtv ss PREPARED DURING 1918-1, 
CLASS А. Ы 


Primitive Stone Monuments and Antiquities, 


Po غ‎ ae аа, PUPPES Ышы К ш 
Subject. | ` Locality, | Dietrict, 
Е | Recent beds in the cave Ranta? .. u. [ean Arcot, 
у CLASS 0. А 
, Join Art and Architecture 
Subject. Leeality, | District, 
С. 106 {Fett .. — .. | Jum tigre at the иста cin’ stus | Татинајаћ a PME 


* fira temple, 
©; 197 | we o. Bock carvings of twelve Jaina saints... | Sirakadambur +. | South Arcot. 


CLASS D. 
Hindu Art and Architecture. 
А. 
—^— A 
Serial ~ | ћ 
nomber. | Bise, i Subject, A Locality. District. 
Ш, 1468 | Do. .. . | Interior пен of Sri Nataraja teraple, from | Chidambaram Bouth Arcot, 
sou! 
D, 1289 | Du. .. — .. [Sonthern and western interior view of Do ро. 
Natersja temple 
р. 1370 | Фо. Í Northern intenor view of Мазар Do. Do. 
temple, 
рей | 0%. .. NEZ to Govindareja Peramal temple Do. Do. | 
within Neteraje tempte. 
О. 1272100 .. .. De. * до. Do. Do. 
D, 1273 | По. .. —..]Navsnita Ganapsti іп a pillar of the Do. Do. 
х Којића (thomand-pilfered mandapa S 
in Natara)s temple). 
D зн |... . Patanjali and Vyagrapads ја Natarsja Do. Do. 
tomple, 
D. 1375 | Do. .. _— .. | Stone mages of Peramal with amman | Melkovslareda North Arcot, 
discovered in in treasure trove case. 
8.1276 | По. .. o... | Etone oue mage of Рака discovered in | Veppembatt a, De. 
эмт... 0. uei J pillared mandapa in Varadaraja Својенета .. Chinglepat, 
0. 1218 | 0%... .. id Varadar&js in а pier of Do. e Do. 
& Varsdaríjs temple 
T.1272|Do .. — .. [Shrine af the goddess, Yaradi ә ро. 
КБИ ПП Image of Chitsgepta in 25 De. 
t le. 
Dew {Do .. 0. Intent view of Каты Amman| Do „ | Do Я 
le. 
2.12510 .. EM Ad: Rizkartobargs n Кашайузһз Amman Do. EM .. Do 
p.ati{ne .. [ential Сыз an Ешшыззмз] Do, Do. 
D. 1284 Do, .. — .. | Chandrasekhare discovered im а tressure | Бат леда. iE wade Do. 
trove pase. 
D. 1285 | по. .. „. {Sandemmerti dinovered ma tram} рә, „ „| ра 
trova case. г 
D.1:6 [Do .. —.. [BSommaskends discovered in а tressure| — Do. Е De. 
trove сале 
2.197 ро, .. „| Natarsje discovered m а freume mre] Do q 2] ра 
сало 
D 1263 | 0%... se [Central une of Erni temple. bar RA, " 
2.128 {рә ПОП Тарака wih big feo consort Б enn" zn | тј 
Vink mple, 
D. уво ро... м к ка n i a 
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; CLASS Dent. 


Hindu Art and Archstecture—cont. 


Bobfeot. А Locality- District. 
D.1201 | Foll .. .. | North view of Vinsyakaebrme .. — «. | Tirnvalanjuli .. | Tanjore. 
D. 1292 | Do. ,. ..| Metal images discovered in a treasure Vadakadambankodi.. | Do. Е 

trove базе, С 
u, 1208 | Do. .. ..| Међа] images diecovered ih а treasure | Neelapadi ..| Don 
trove сазе. ` 
D. 1294 | По. .. .. | General view of ruined tank near Pattabi- | Hampi E «+ | Bellary, 
таша temple, north-eset view. а , 
1.1255 | Do. .. ., | General view of ruined tank near Pattabi-| Do. «| Do 
rama temple, south-east view. ` 
D.1296 | Do: .. .. | Detail of pillars of the veranda of the| Do. e 0€] Do у 
тпілей tank near Pattabirama temple. N 
0,1297} Bo. „. | Ruined Gentes and Siva temples to the | Lo . naj Dow 
of Pattsbirama temple. 
Г. 1298 | Do. .. — .. | Хозейъей plab in front of ruined Слабаа | Do " e| Dy 
and Siva temples to the east of Paltabi- 
rama temple. " 
D.129| Do. .. Main gateway to Siva temple — .. — ..| Timoslapnram ..| Do. 
р. 1300 | Do. .. Main gateway to Mallikarjuna temple .- Do. e| De 
2.1801 | Do... Shrine chamber in Mallikarjons temple .. Do, Ll De 
3.1302 | Do. ..* ..|Meta! images of Virabbadra and ammsn | Repor о ve | Nelore, 
discovered in m treasure, trove case at 
Altoratti. + 
D. 1303 | Do. .. | Dancing maid with fruit and bunch of | Krishnapuram ++ | Tinnevelly 
flower on hand ın Vishnu temple 
2.1508 | Do. .. .. Кала {mith bow and arrow in Vishun Do. Ке Do. 
ample. 
0,1306 | По. .. .. | Korava elppiny with a princess on shoulders Do. ат, р, в 
НА d Snare and by a rainister o е 
воп in Vishnu temple. 
D. 1808 | Do. о... | Arjona, th Pasupatastre in Visbnu Uo. ja Do. 
einple. 
D. 1307 | Do. .. — ..| Another dancing maid in Vishna temple. Do. .| Do 
D.180s | Do. .. ..| General view from esst of the Panya- | Tiruvadavayil +» | Tanjore. 
natha temple. . 
р. 1309 | Do. .. .. | Interior view of the courtyard of the Do ..| Do. ^ 
Panyanatha temple. 
1.1810 | Го. ,. .. Dent et the coortyard of the Panyanstha Do. m Do. +t 
ım ple. 
N.1811 | Do. .. «+ | Imageo! Ganesa in Panyanttha temple +, Do. ..| Do. 
0.1812 | Do. .. «+ | mail shrine outside the oomponnd of the no. e] De 
mE view QU be tecnica! the Pall le | 
D. 1313 а .. m ет of the facade of the Pallava tomple. | Maendagapattu 45 
Di | Do. <. :: | Detml of carved doorkeepers of the | Беј ++ | South ret. 
Pallava temple. > 
‚ою. .. | View of ficado of the Pallava temple ..[Dalavanur ., .«. Do 
17, 1316 ++ | Detail of pillars of the Pallava templ o. Mc Do. 
D. 1317 ^ Patan А doorkeepers of the Pallaya Do. ЗА Do, 
E ple. s 
позив | по... e Боан) general view ofthe РаМвть | Panamalai .. .. Do. 
imple. к 
1.1319 | По. .. .. | Detail of architectural crnament of the Î бо, i U 
Mave temple ^ ass н, 
р, 1210 | Do. .. +. | Фа of two stone iosages of dwarfsofthe | Do, =. De, 
Tallava templo, " у 
D.I | Do. ne n.f рез of prato tings of the Pellera | По. ias Sas Do 
таре. 
19.1272 | Do .. m General view of Se Opi of the Вгађтем Brahmadeeam 2. Do. 
DM , 
0.1343 | Do ,.  . | Showing condition of the compound walle 
of the Drehmoerars temple, pe ыы Do. 
0.198 | 1. . Meal шеке ot Qantas at iirahiocerara Wo. Do. 
ер z e 
4.1815 | п... {Metal imagen of Genter and Trisalsra at бо « ts 
Drsbeoterera temple, t > 
Dansi Ро . _ . | Чесма) et Cbindrameulierare Do. ا‎ 
| temple. ОРНУ s= °. 
Genera} view of the Tallava tens; эж. 
Sofern stone bail outage the Palace} pT ae Do. 
j revel view of the 1 TY le M a 
| Generel view of the Hangerathe temple., | binges: s 
4 Arjesa'e ponanes before терайт у. | Mahabalipuram oie 
ront elevation of Malla Trichinepot: T inxleput, 
Detall of potare of Palla: ple . fo Po. riebinopoly, 
Финац of doorkeapers et l'aIlova templa `, m. : De. 
„. eh [Tmage of Sire ва Саофа ага of Fallav, be ре; 
рвы | po a. ^ >. 7 
3134 | De. г. yeah entrvece of Yatlora vagin | ми North Arcot, 
Dw р a enamel on the pulas «li т - De 
us ut 
mel ue ,. es | Пеђа of atrize cetritee skewing Ibe 
t ! | deri gore of Fal loro Vom pie Б о. cai ә. 
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CLASS E. . 
Muhammadan Art and Architecture. 


Locality. Distnot, 


Sabject. 


m ! Fast view of Abdal Mahal 5 Abdullapsram .. | North Arcot. 


E. 54 [Fall 
E 55 |00. 7 [ ort ‘view of Abdul Mebat + Do. ; De. 
ы CLASS О. 
Historica! Forts and Buropean Honuments, 
ES fue Sadject. || Locality. | Dutrict, 
. ' 
6. 195 вой о» > | жь кчшжау of Port and Чомошв|Мышрмаш.. — | каш. 
ошоо. 
о, 196 | Do. .. «+4 Fiew of the od Arsenal im Port and По... wt po. 
Customs осе. 
в. 197 | бо. .. .. | General view of the Port and Customs Do. ^ Do. 
‘office from outside 
а. 198 | m OM Belfry ontude the Port and Customs Do .. e| №. 
обе", 
* APPENDIX В. 
List of Archeological works proposed to be undertaken during the year 1919-20, 
p Name of monument and 
rm мање | dm [ry 
1 
Fares Celo. ms, 
1 | Ganjem MNT бое им to the Asoka rock inscrip- з 
опа. 
[Kolko .. +e f Anpas} pr to the Sira temples on | 
Do. Конак nba OP Mil beyond the “village 100 
boundary of Kottakola. i 
.. | Annua! repairs to Ва hist monastery .. 
я МЫ. лыш ы dorsa leb ann for Baddhint monastery. ' Ы n 
H po. > | Annaal герзлг to Buddhis? monastery .. | 100 
^ 6 ро. * aver Pay of watohman for Buddhast monastery. tn 
Second Сити, |> 
q | кила 2 | Вежай не Annual repairs to Akkanna Nadanns 1 
Annan] XN irs ti thet 
s Do. .. oj œ „e ee | Annos) repaire to win cavea а 4 
SN pannus) repairs to th 
s| $ дор ual reper je caves west of 1 
ү Do E Annual repure to Govinta cave... 
ЕН ре: ` Mogalrejaparam Repairs to the aven on the bil? s. ~ i 
| Be - МЕНЕ а. Верага to the Jalatesnvarsand Visvenvare 300 
4 emplea 
T | Bandar | ~ с дераш to the Darch cemetery 6 
· | C ;.|Gestepade . | Bepurs to ths јр њени РЕ 5 
~ 15 pe. So ата e 7 Кериге to the mounds eontaítung Вай аі 10 
remains. 
ав [озот © efant 07 Pay of watchmen for Buddhist Марла... Em 
Third Сиси. 
H „a we Pay ef watch: f: M 
Anantapor se | mona T ats at Penakonda пне ue. 
‚| Repairs to ths Evam temple .. .. to 
Л Í Верашка зо Rams temple 5.5 204 to 
н to Sie Thomas, Munro's houss a 150 
Кереге to Вик Fortes Б E 
17 | Repairs to Chanzilarsva temple .- эю 
11 [верит to Kumaswam temple , L. 100 
орала to Баға temple 0. 1, ‘| 100 


10 ' . 
List of Archeological works proposed to be undertaken during the year 1919-20—сопё. ` 


Berial айти 8 Name of monument and Grant for 
number. рше Locality, v mature of work 1919-20, 
` 


Third Cirele—cont. аз. 


25 Repairs to ruined temple .. m 100 
26 Repairs to Venkatesvara temple ae 100 
27 Repairs to Bomanatha temple .. 250 
28 Керајта to Cholesvara temple E .. 100 
29 Bepnirs to the Sompalli temple .. .. 30 
+ 30 Repairs to the Fort.. 0. 0 + 200 
31 Repairs to the Mahal .... :: 300 
33 Repairs to Nilakantesvara temple PM 50 
33 Repairs іо Minibibanda rock =, nfo 15 
En Annual repairs to the Fort and places 250 
36 Special repairs to the Fort and places 3,000 
36 Repairs to the old Biva temple, north-east 200 
of Viltala temple. 
8 Repairs to octagonal bath “ m * 230 
- 08 Repairs tothe elephant atsbles :, |, 200 
39 Repairs to domed gateway east of citadel. 80 
1o Repairs to the Achutaraya temple ки 200 
at Repairs to Krishnaswami temple ee — .. 100 
42 Repairs to Malyavantha  Bagunatba 300 
temple, 
43 Repairs fo the Guard bousé in the Zenana 100 
РА " р Ж 5 
^ airs tothe Linga temple near Nara- 0 
Be № iH ins. 
46 P irs to t] athways of Hampi ruins. 300° 
46 Do, .. | Repairs to Vittala temple .. .. .. 695 
47 Do. ++ | Repairs to the Muhammadan Tomb and 100 
jargha on the road from Hospet to 
Kamsleptram, 
48 Вара! ++ | Repairs to Kalleevara temple 140 
49 Magalam +. | Repairs to Buryanarayana temple. 200 
` [^] Niagunde >. „+ | Bepaire to Bbimesvsra үтер!» m . 200 
51 Uchchangidrog ++ | Repairs tothe Hill Fort and ruined palace, 800 
Medagalh .. ++ | Repaira to Kallesvars temple .. T 200 
Hampi ruine ,. — ..| Repas fo group of Jain temples at 200 
lema kutam. Tn. 
“ Do. „. ve |Thimmalspurem — о. | Repairs to Biva temple s wk ve 500° 
65 | Do. Se^ а o. :: | Repairs to Gopalaknishna temple җе 1,000- 
58 | Caddnpah .. ++ | Sidhont .. ++ | Repairs to the Fort ,, .. ^ 900- 
2 Fourth Orel. 
b? Coimbatore .. ++ | Mettopoder .. v Repairs to the Juin temple dva, as 200 
и [Maher >o 02 VTeliohery oo 27 'Repairetothe¥ort. P e lo 100 
£9 | Do. EM Palghat ^ — 0 Do. i. Sa 500 
$0 | Do. Kodur s. +. | Repairs to Krishnamurti te .. 20 
61 Do. Do. ++ e+ | Repairs to Каплевтпта temple .. 25 
6? | По. BuMan'e Battery .. | Annual repairs to Jain temple „. 20 
63 | Nilgiris, The «| Holikaldrug.. — .. | Annus! repsirsto ruined fort 5. 4, 25 
“ Dos  , «+ | ВаМайа Аоћез „n, Аппа! repairs to the group of sculptured | - 6 
atmena. 
55 Bamagudi Bhola of} Annuel repairs to the group of Jerge 20 
Jakkaneri, dolmens, 
66 Repairs to the Hill fort .. so о. 100 
07 Repairs tothe fort ae s we 250 
ба ‘Annual repara to the fort IM 1,500 
69 Repaics to the Sottan's Battery «e 100 
70 Repaira to tho Hill fort . .. 100 
n Нератга to Ranganatha te pe .. 100 
п Repairs to Narasimha temple — | ^n 100: 
Dfih Circle. 
n Annual repairs to the old Madras Town. 100° 
walt. 
н Annaal repairs to the Cornwallis Memorial, 59 
15 Атрек! repairs to the Obelsk standing to 10 
the north of the western extrealty of 
the old Town wall, ad iE 
Annual repairs to the Н.В, pillar No, 1816. 
" Annual rej sira to the КМ. pular Мо, 1793, ib 
EH Annos] repairs to the П.В. alab No, 1764. 10 
» Anneal repa.re to the tomb of Joseph 35 
Mymners and Elke Tela, 
"m gapmi ت‎ 4,000 
э Ооп}ўеетегала - о 
QCxoglepat .. m 
а рога 300 


Те. 
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List of Archmological works proposed to be undertaken daring the year 1910-20——onl. 


Serial Name of monument and Qrant ror 
nomber natare of work, 2919-20, 
Sixth биси. эз. 
66 | Sfadora .. s. | Rollpitti .. «, | Baintenazes of Кора: temple и: n 
87 | Do. По рта ш ., 2 | Рау of watchmen forthe Rock fort :: 90 
1 88 | Tiunevelly 2. 15 | Adiobanallor : | Pay of watchmen for prehistorie remaing, 90 
Seventh бити. 
аз} North Arcot... ..|Abdalapuram о ., | Аврпа] repars to Abdo) Mabsl ..7 |. 45 
90 De. — Ilf Vellore +. И | Annual repairs to the fort LM 400 
11 Do i. pre По 3. (Annual repairs to the Jalakantiovars 300 
templo in the fort, 
92 Do as, ..јАамећ., -. es | Рау ој wsichman for the Dolhi gato.. to 
93| ро, ° MÎ Velere .. | Брема) repairs to the Jalskantisrara 530 
Ы ‘temple in the fort. 
“{ Do. vs an | Siyyamangalam «, | Repaire to the rock-cut templo and soalp- 830 
türes. 
+ 961 De в se] Kilpotter <. «Jj Repairs to the Brayambunstha temple. .. 430 
98| №. .. il] Brabmadesam .. Removing prichiy-pesr from the Kudra- 100 
р Kotisrare tempie. 
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PART II. 


PALLAVA ARCHITECTURE, 


1. HISTORY. . 


Daring the last few years, а considérable amount of epigraphical materia! relating to the 
history of the Pallavas has been collected and published in the Epigraphia Indica, South Indian 
Inscriptions nnd. the Annual Reports of the wrchaologieal Surrey of Intia. This material is of 
the greatost valne bot being soattercd through n number of different publications it is not readily 
accessible to the educated public, The late Mr. V. Venkayya’s article on The Pallavas, appear- 
ing in the Annual Report of the Archeological Surrey of India for 1906-07, is the most interest- 
ing history of this dynasty so far published, под tho following account of the Pallavas has 
been compiled mainly from that work, Dr. G. Jouvesu-Dubrenil, the distinguished Fronch 
Archwologist of Pondicherry, has recently published two books—77e *Pallavas, and Pallava 
Antiquities, two valuable contributions to our knowledge of this subject. Dr. Jonveau-Dubrovil 
has been, perhaps, rather more successful than previous scholars in collecting material for a 
history of the Pallavas, because he is the first Epigraphist in India to realize the importance of 
studying tho architecturo of a monument as well as jts inscriptions. His original researches in 


this direction aro most valuable and throw quite a new light on the manner in which inscriptions 
should be studied in future. 


Tho present method of relying entirely on inscriptions for fixing: the dates of ancient 
monuments, adopted by Dr. Е. Tioltesch and others, is open to obje:tion, because when this 
method of investigation is employed alone serious mistakes may occur. It is porsibla that tho 
inscription on a monnment may have been inseribod long aftor it was erected. In such cases 
the inseription would not only give no information about the original anthor of the monu- 
ment but may even lead us into error. Thon again, if the stud y of architecture is negleoted, how 
is the и going to determine the age of a monument that does not possess any 
inscription. Si چ‎ 


However, the present-day opinion seems to be that a study of these inscripti i 
the only means of arriving at a solution of this question, ЮЕ. Holtesch, in x ipia Alone ig ~ 
on the Pallava Inscriptions of the Seven Pagodas (Epigraphia Indica, Vol X, No. 1, раде 1) 
states :— The important question of the authors and the dates of these excavationa can he 
answered only by a careful study of the inscriptions engraved on them.” 


^ This dogmatic statement indicates that Dr. Hultzsch knows very little ab i 

of Indian architecture. One great ditlioulty about fixing the datis of Pallas, bed 
with the aid of their inscriptions alone is, that so many Pallava princes had not only the same 
name but also the same epithets, which makes it almost impossible to know exactly whioh 
prince i» referred to in the inscriptions. Another point about the study of Pallava inscriptions 
which Dr. Jouveau-Dubreuil brings to our notice for the first time is, that in the ваг]. E art 
of the eighth century A.D., three different kinds of Sanskrit alphabets were in use nt the dime 
period. ‘This discovery shows that different kinds of alphabets have been able to exist at the 


game period and that a difference in the stage of ovolution df tho lett H 
imply a difference in.age. ? ettors doca not necessarily 


Even at the present-day, we often employ an archaic form of alphabet, f i 
such as the lettering for religious memorials, legal documents aud "the titles ot ратове 
and journals. There is certainly no reason why the РаПатаз should not have done the 5 
with regard to their religiousemonuments. pma 


` The late Mr. V. Venkayya informs us that the word Pal i i 
form of the tribal name Рай or Pahnava of the Purana. ie РАМЫ ur he Sanakrit 
northern or north-western tribe Whose territory lay somewhere between the river Indu ‘and 
Persia. They were Kshstriyas originally, but gradually became degraded by their omi sio 
of the sacred rites and transgressing the authority of the Brihmanas, "The admission that they ` 
са nat conform to чи Practices scems to indicate that they wero either foreigners. d 
floes etd ery теби pum "ua they were foreigners, their immigration must havo taken 


Mr. Vincent Smith (Early History of India, Second. Editi i i 
Pollavas of Southern India came from Persis. He thinks it peek: сат hat b 
clan or caste which was formed iu the northern part of the Madras Presidenc 7 ЧЫ. ач ү » 
~ Убар1 country, between the Krishna and Godavari rivers (page 423). This pat T tho rel 
country was included in the dominions of the Andhras. во if the clan was actnally f Я mat 
there, the process must have commenced long before the Andhra dynasty сашо to an end “about 


M а, 


936 A.D. In fact, the Pallavas must have acquired a distine political status even while the 
Апдћтав were in power. This they appear to have done not by conquest but by contracting 
marriages with Andbra princesses, and thus inherited a portion of the southern part of the 


Andhra country. 


the Puranas. This identification is based on etymological grounds 


that: the Palhaves 
second century. T s 
renderod likely by known historical fatts. Future researches will, we hope, 
pircumstanees which led to their migral 
of sovereignty over that country. А 

We know that in thé second contury A.D., the Andhra king Pulumüyi II built the 
famous white marble Buddhist Stipa at ‘Amaravati on the southern bank of the Krishna river 
in the Guntur district, and that tho Pallavas were the political successors of the Andbras in that 


district shortly after this event. 

Tn the fourth century, the Pallava ompire ecems fo have been divided into two provinces or 
countries. A northorn or Telugu country and a southern or Tamil province. It seems probable 
that the region new forming the Nellore district served as a frontier hetween the two countries. 
The capital was at Kanchipuram, now the modern town of Conjeeveram in tho Chingleput- 
district. Although К &nehipnram in the south was the capital, tho earlier Pallava princes seem 
to have ruled their kingdom chielly from tho Telaga country aud somo of them bore names of 


Telugu origin. Я 
In the sixth century, the Pallava kingdom extended all along the East Coast пр to tho 
month of the Krishna and as far west as the Bellary district, up to the banks of tho Tungabha- 
dra river. At Srst then, their empiro extended “moro towards tho north and tho west, than 
towards tbo Tamil conntry in tho south. Inscriptions discovered further south of the Chingleput 

district do not provo that at this period, the Pallava kingdom comprised the banks of tho 
< Küvéri. Tho Trichinopoly district was probably oceupied by tho Chilas. It was only in tho 
early part of the seventh century, when they сате dispossessed of their northern provinoo 
by the Chalukyas that tho Pallavas appear to have oxtonded their dominions further south of 
“the i 'ondaimandalam. 7 


district round K&nohipuram, 1.0. . 
tas of tho Pallavas are throo Prakrit copper-plate charters, viz., (1) tho 


Tho earliest known recor А | 
те Waskandavurmon, (2) the Hirohadagalli plates of the samo king and 
Moyidavolu plates of Sivaskoor’ ‘hey bolong to about tho end ‘of the third century 


3) tho: Britt lates of Cárudàvi. 5 
@ ) ) the Pp а present ue to the Palleva king Sivaskandavarman, lord of Капоћг 


and son of Bappa-dóva, and give ns some idea of the extent of the Pallaya dominions st this 


i i was issued from Kanohipuram, while tho order contained in it w 
period, "Phe earlier grant i e Guntar district and concorned a donative villago 


address o Governor of Amarivati in the Gu t e on 
О ndhra country. This charter gives 03 5 limpso intó tho conditions of lifo ic 
Southern India in the beginning of the fourth centur; an should provo of intcreet to somo of 
oor Indian political reformers w 0 tired of stating on every possible occasion that 
Velore Indie came under British rule, Тада enjoyed '*а Golden Age, when the arts flourished 
sored his own.” This royal charter states that tho land granted by 
from tho taking of sweet and soar milk, from 
from the taking of the oxen in succession, 
and wood, from tbo taking of vegotables and flowers" It is thus 
Му exempted ‘by tho king, tho people were liable to al! these taxes and 
imposta on the ordinary necessaries of Ше. Tho earlier grant , also threatens with corporal 6! 
АЕ thoes who transgress the {ег of the royal order. This clearly shows that in tho 
Parth century “at any rate, = Golden Age” in Southern India, : 
itish Museum plates are anid to be later than the other two and mention three 
ковер dons of Pallava Tings. "[heso threo Pratrit grants prove that there was a time when the 
court language in Southern India was Prikrit. , у 
Tho later Pallava records ага written in Sanskrit and some of them give a genealogy of the 
earlier generations of the Pallava family, but they aro mostly very confusing and diffiealtto , 
understand. The age when the kings who issued tho Sanskrit charters flourished is not known. 
Bat, approximately, they may bo assigned to the fifth and sixth centuries AD. 
‘the chief characteristic of к history op to. this porod is бы it has to bo те 
" v from со) plate 4, ва ni ents of the period baye been 
ји Pod to етеп century ст thereabouts, Indian builders and sculptors 
appear to baro been engaged exclosirely in Lrecting Jain and boddhist monnments Jf any 
hindu temples were erected before this period they must hare been built of wood or soma other 
perishable material becanso no trace of gach buildings Бато hitherto been discorersd. P 
E 6 
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«1 With tho beginning of tho soventh century wo enter в period of Pallava history for which 
4horocords nro more numerous and tho chronology is not aitogether о field of conjectura and 

„дозы. The сатом stono monuments of Southern Indis beloug to this poriol, In (асе, the 
history of Hindu Architcoturo in. Southern India, may bo said to bogin with the reign of the 
Pallava king Маћбодгаханола J (610 to 040 A. D.). Mahdadra was the won of a Pallava 
king named Simbavishnu who reignod in tho latter part af tho sixth century, Wo know very 
Tittio about Simbavishnn and tho relationship which the Pallava kings of this series loro to the 
earlier dynasty is nowhero explainal, though four of tho latter ato mentioned among tho 
ancestors of the former in а Pallava copper-plate charter of tho cigbth contury. Tho following 
із tho pedigrco of this lino of Pallava kings, as given by tho lato Nr. Venkayya :— 


PEDIGRER or тик SIMHAYISHNU FAMILY. 


(Ancestor unknown). 


2 1. Simbaslshna, | Dhima larman, 
2. МА аша 1. Buddbavarman, 
t 8. Narasimbavarman I. 
(Матла) Е Аайуататшап. ; 
‘ 4. ТЕРЕ ОНИ п. Güvindavarman. х 
5. ВЕНЕ 1. Hironyhvarman, | 
6, Norasimbavarman ЇЇ. | | is. ` 
{Rajasimha). a 
5 T Paramtsvaravarman И. , 8. Nandivarman. 


The earliest king of this series is Bimhavishnu who claims to have iv ish 
Kalabhra, Matava, Cola and Pandya kings, “the Simhals king prond of "tio pied 5e d 
arms” and the Köralas. From this it would appear that the Chala country did not bolong to” 
the Pallavas before the reign of Simhavishnu and that it was Һе who conquered it. It must 


have been a difficult task since all the southern kings appear ќо bavo opposed it. His son and . 


&uccessor was Маћбодгатастави I. 


Tho Pallavas now engago in a deadly struggle against tho ObMlukya: of Badami i 
Bombay Presidency: The causes which brought about this long war КА not wate bat ite 
hostility between the two tribes became so intense, that each loosed npon th» other as its natural 
enemy. The history of this poriod consists mainly of tho events of this war with the Chalakyas, 
which lasted for nearly a contory, and was tho ultimate causo of the decline and fall of both tho 
Pallavas and Westera Chalukyae about the middle of the eighth century. ‘he Chalukyan. 
king Pulikósin IL of Badami, who was Mahéudra's contem; orary, ascended the throne in 609 
A.D. nnd soon overcame the great Harsuvardhana of Kanauj. Не then turned his arms 
against the south. Pistapura, tha modern Pith&puram in the Godavari district, was the first t» fall. 
Then Pulikésiu drove thd Pallavas out of their northern province and advanced far into the 

Pallava country and even their capital was threatened, Теле stated, with regard to this event, 
that Рола subsequently caused the splendour of the lord of the Pallavas, who had opposed 
the rise of his power, to be obscured by the dust of his army and to vanish behind the SES f 
Künehipuram." А d 
This invasion of the Pallava kingdom is indirectly admitte а 
claims to havo defeated the Ohalukyas at Pullalara c Fra Бу mise ad Neato wa s 
driven back and tho capital saved, However, after this event the Chalakyas permanenti: у и 
pied the northern province of the Pallava dominions, and Vishnuvardhasa, the younger brother 
Рана п, Ы о км probably sent ont as governor of the newly acquired province, eventu- 
al у «ань imself at Véngi and started the Eustorn Chalukya dynasty sometime before 


It is possible that the natural enmity between the Pallavas and the Ohalak 
„а religious basis. The Pallavas wore worshippers of Siva and had a bali for their erat Вата kaa 
Chalukyas were devotees of the god Vishnu and had a boar for their crest. However, at that 
early period it is doubtful whether religious bigotry went so far, because in somo of tho Pallava 
Siva temples we find images of Vishnu, while other temples are dedicated to the Trinity 
Brahmi, Јаузта nnd Vishnu. This seems to indicate that there wae far loss religions bigots 
‘between Saivas and Vaisbnavas in those carly days than now. The Ohalukyas ace said вођи 
come originally from Ayhddys in the n and the first thing they did оо. arriving in tho 
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.gouth was:to attack and defeat the Pallava king Trilécana. Mr. Rice says: “The name 
"Üalukya bears a suggestive resemblance to the Greok name Seleukeia, and if the Pallavas were 
really of Parthian connexion as their name would imply, we havea plausible explanation of 
the inveterate hatred which inscriptions admit to have existed between the two, and their pro- 
longed struggles may havo been but a sequel of the contests between the Seleucidae and the 
Arsacidae on the banks of the Tigris and Euphrates" (Mysore, Vol. I, page 320) ~ 

The Telugu names appearing in some of the Pallava inseriptious found in vave-temples 

+ excavated during the reign of Mahéndravarman I, scem to indicate that Mahéndra ruled his 

~ empiro from tho Telugu country, at least at the beginning of his reign. He could not have 
done wo for long because we know that by the middle of tho seventh century, thia country was 
in the hands of the Chilakyas. It is therefore, likely that Pulikésin IL conquered it about 610 
A.D., that is, at the very beginning of Mahéndra’s reign. It is probable that this defeat and 
loss of his dominions in the north led Mahóndra to extend his terntory in the south. At any 
rate, no Pallava monument, either documentary or architectural, has been found s0 far, anterior 

to the seventh century A.D. in the Tamil country. li 
' Like the great Asoka, Mahéndra had occasion to change his religion. Но was at first в 
Jaina, but was afterwards converted to the oult of the Пока by the saint called Appar ог 
Tironfivukkaraiyar, who was first perseouted and then patronised by Mahéndravarman I 
< (Epigraphia Indisa, Vol. ITI, page 218). The two great Saiva devotees Appar and Wira- 
m&uasambandar were contemporaries of the two Pallava kings Mahéndra and his son Narasimha- 
varman I. Having once adopted Baivaism, Mahéndra lost no time in giving а now impulse to 
that religion in the Tamil country by exoavating в number of imperishable rock-cut Siva 
temples in the Künchipuram district. Other inscriptions show that Бе wasa poet and a musi- 

+ cian, a soldier and а good administrator, ‘and he also constructed several useful irrigation tanks 

in his kingdom, tf eidrvaran I may be regarded as one of the greatest figures in the history 
‘of Tamilian civilization and the founder of Hindu ‘arohitecture in Bouthern India. 

Tt would appear that Mahéadra got his taste for rock-eut temples from the Buddhists who 
lived in the Telugu country at tho bbginning of his reign, when he himself appears to have 


lived for а whilo in that part of his ари Sitta а Undayalli 
Th „ош temples at Bezwada, Mogalrazspuram, Sittanagaram өл адата, all 
inate Mns period and are similar in 8510 to some of the rock-out temples in tho Tamil 
~ country which wo Тот for certain were excavated by Маћбрдга'а orders. , The Bezwada 
temples possess no ancient inscriptions regarding their origin, but во fac as their architectural 
style эв concerned, they appear to be Pallava monuments of the seventh century, and it is just 
possible that thoy may have been started by Mabóndra himself before he was forced Ло retire 
“to the south as mentioned above. / duis ti виша а Undavalli temp! 
Я u il je of opinion that the Bezwada and Unvate emples. were exca- 
G ts Топто Шарена (The Pallacas, pages 33, 85), who seem to bave ruled on the banks 
of the Krishna and Godavari towards the end of the sixth century, and at 4 time when the 
Paltavas reigned over the adjacent districts of Melo ana Gunter Тш. they мее neigh, 
160 ` lavas may have learned the urt of excavaling mples out о 
bours, and it is possible that the oed ere је no proof at present that this was the сазе, and 
К ho Vishnukundins and their monuments, we тау assume, on purely 
M s Lu mero ameet үсе Bozwada cave-temples aro Pallava monnments of the early part 
- of the seventh century, and they will be described under this in наг on. 
mi Wi eded by his son Narnsirahavarman in the second quarter of 
the e i aan E уда aurnamed Машаа ог Mabámalla and ho founded 
the sea amall i 
the ү гоз p nd Atom as thn Savon Pagodas. He retrieved tho fortunes of the family 
by теореме у defeating the Chalate у 
> огей Е 5 
is prese d нод found at Bidimi in the Bombay Presidency in which ho 
be itle Ма Indian Antiquary : i 
beara the title Маашаа (ий the yer 642 A.D. ho Pullavas probably held the territory 
autine i Narasimbavarman is son 
азр is д Е Я ор And Б Paramésvaravarman Г. Tho last-uamed Ling 
daa ated the Chilukyan king Vi + rece! 
we n Ar кү и citer hand, уктата І, claims to have * received by surrender the 
+ ing the lord o 
town of Kanchipnram after defeating the Apparently asa result of this victory the Kurnool 


district, which originally belonged to th 
T e of Vikramaditya and two 9 4 
Tee persplate reor vara ааа Tn ‘and suecessor was Narasimhavarman Il, surnamed 
Rajasimba, £e. ' King of Lions. Rajasmba «as ап ardent devotee of Ета and seems to bavo 
spent most of his time in building Siva temp 
to Rajasimba’s reign, 
erected Һу Tüijasimha were str = 
-a new stylo of РаЙата architecture which 
distinguish st from the earlier rock-ent styles 


ye 
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Bajasimha built the contral shrine of the Kailasonttha temple nt Conjeeveram, and Ме. 
son Mahéndravarman ПТ, seems to have completed the work. Paramésvaravarman II, another 
вод of Rajasimha, constructed the Vaikuntha-Porumal temple at Conjeeyeram. The death of ` 
the latter is mentioned in an insoription engraved on the wall of the verandah ranning round the 
central shrine of this building (South-Indian Inscriptions, Vol..II, page 844). ‘Tho events which 
took place after his death are depicted in bas-relief panels on the walls of the samo verandah. 
A disputo About the succession to the throne after his death seems to have occurred and Nandi- 

varman, а cousin of Pacamésvaravarman II, was chosen by the subjects as their king. It is 
clear that at this period, internal dissensions had set in the Pallava family. The Chalukyas of ° 
Badami were not slow to take advantage of this unsettled state of the Pallava country and 
Vikramaditya IL, grandson of Vinayáditya, having ‘resolved to uproot completely his natural 
enemy, {Бе Pallava, who had robbed of their splendour the previous kings born from his race, . 
reached with great speed Tondaimandalam, attacked at the head of battle and put to flight the 
Pallava called Nandípotavarman (Nandivarman), who had come to meet him.’ The city of ^ 
Kanchipuram was captured by the enemy. ` | 


The late Mr. Venkayya commenting on this defeat of the Pallavas says: ‘ The procedure 
adopted by Vikramaditya after tho capture of the Pallava capital shows that the frequent wara 
waged in India by ancient kings against one another did not much affect either the country or - 
the peaceful inhabitants. In fact, the atrocities of later Indian warfare woré unknown in early 
times. It is said of Vikramaditya that though he took Kanchiptram, he did not destroy it and 
that, having made the twico-born, the distressed and the helpless rejoice by continual gifts, he 
acquired great merit by granting heaps of gold to the Kailüsan&tha and other temples in the 
city” Mr, Venkayya also informs us that Manu lays down the laws of war thus :— 


“(Let no man engaged in combat smite) one who sleeps; nor one who is without tho 
cont of mail; nor one who is naked; nor one who is disatmed; nor one who is a spectator but ~ 
not a combatant; nor one who is encountering another.” Also: ** Having conquered (a 
country), let (bim) respect the deities (adored in it) and the virtuous Brahmans; let (bim) also - 
grant lmmunities (to the people) and publickly proclaim safety (to all). ` 


b‏ لیک 

© <” Megasthenes, who came to Indin in the fourth century before Ohrist, remarks as follows 
about the Indien laws of war (В. C. Dutt’s Civilization m Ancient India, Vol. I, p. 226): 
“Коў, whereas among other nations, it is usual in the contests of war to ravage the soil, and 
thue to reduce it to an uncultivated waste, among Indians, on the contrary, by whom hasbend- 
men are regarded as a class that is sacred and inviolable, the tillera of tho soil, oven whon battle 
is raging in their neighbourhood, are undisturbed by any sense of danger; for the combatants 
on either side, in waging tho conflict, make carnage of each othgr, but allow thoso engaged in 
husbandry to remain quite unmolested. Besides they neither ravago an enemy's laud with fire, 
nor cut down its trees.” These principles incaleated by Manu and observed in ancient times 
were ovidently not forgotten in the eighth century A.D. 


` 

"This crushing defent of the Pallavas by the Chalukyas seems to have dealt tho death-blow to 
tho sovereignty of tho former. Thus the history of the Pallavas emphasises the oft-repeated 
lesson of Indian history that, when internal dissonsions eet in, the decline and disappearance 
оба dynasty is only а mattor of time. 


__,, Strangely enough, their rivals, tho Western Chálukyas also ceased to be the ruling power 
in tho west about the same timo as Pallava ascendancy came to an end in tho south. 


Nandivarman is said to hevo reigned for abont fifty years, and was succeeded by Aparajita, 
who vanquished the Pandya king, Уатадова ТЇ, at the battle of Sti Purambiya, but was himsolf 
overcome by tho Chola king Aditya I, about the end of tho ninth century, From that timo 
Pallava supremacy finally passed away and was transferred to the Chilas, who brought all the 
southern kingdoms under their control during the tenth and cloventh centuries. У. 


At this period, Pallava architecture ceases to oxist as a separato style and merges into that 
of tho Chálas. 


П. RELIGION. 


The numerous important Dmddhist remains at Amarivati, Guntapalli, Anakajallí, 
Ramathirtham and other places in the northern. part of tho Madras Presidency, and the Jaina 
monumenta їп the southern districts, show that these two creeds flonrished side by side in the 
seventh century АД), and were in fact, the prevailing religions of the country at that period. 
Therefore, it is probable that some of the Pallava kings wero cither Jainas or Buddh: 
However, euch names ая Sivaskendavarman and Skandavarman borne by somo of the earlier 
Kings, appear to show that many of them were Батая At а very early date, Tho fact that they 
had а bull for their erest and the оја {khatrânga} for their banner denotes this. Soma of 
the kings who и the Eanskrit charters were probably adherentes of the Vaishnava faith as 
indicated Ly moch names as Simbavishna, Vishnugips, ete, The fact that some of the Vallava 
Siva temples contain images of Visbnu along with the lingas ehews that both deities were 
worebipped with equal veneration and that tho Pallavac most have been wonderfully free from 
teliglova bigotry. 


25 


` 


After МаЬёпйгатагип I became converted to Saivaism by the saint Appar as related above, 
ho oxcavated a number of cavo-temples and dedicated all of them, except one, to Riva, The one 
exception is the temple at Mabénd ravadi which was dedicated to Vishnu. Although apparently 
at first а Jaina, it is stated that after ho became converted to tbe cult of the lings, Mahéndra 
demolished tho Jaina monastery at Pataliputtiram, a scat of Jaina learning in the South Arcot 
district, and built а Siva temple on the spot. Asa Jaina he is also ssid to have persecated the 
Eaivas nnd the saint Appar in particular, However, bo this as it may, Ве evidently did not 
persecuto the Vaishancvas nor the .Baddhists ; for the Chinese pilgrim Нічеп Teiang who 

ith regard to tho religious 


visited Kanchiporom abeat the end of Mahendra’s reign, saya Wil 
ато some bundreds of Buddhist monasteries and ten 


condition of the Vallava country Thore 

thousand priests. They all study tho teaching of the Sthavira School belonging to the Great 

"Vehicle. There aro some eighty Dêra temples and many heretics called Nirgranthas,"* Even 

at the present day, there are sufficient Buddhist antiquities surviving at Conjeeveram to testify 

to the trnth of Hiuen Tsiang’s statement. 
Mabéndra’s son and влссеззот, Narasimhavarman I, surnamed Mamalla, was just аз zealous 

а devotee of Siva ns his father had 1 This is exemplified by the wonderful 


| beon before him. 
group of temples at the Seven Pagddas, most of which are dedicated to Siva and were excavated 
daring Мапа за reign. 


Norasimhavarman п 
structural temples in honour of Siva at Ма 
South Arcot district. Xu fact Rajasimha appears 


building end hestowing gifts upon the Brahmans. 
ide of this revival of Saivaism, was that early 


The result of Buddhism flourishing alongs s 
Hindu architecture became strongly inflnenced by the older art of thd Buddhists. 


ш. ARCHITECTURAL CHARACTER. 


TI, surnamed Rajasimbs жаз equally devout and built a number of 
habalipurem, Conjeeveram and Panamalai in the 


to have devoted his whole life to temple 


"The architectural character oF СМ 0 
of great strength aud durability, Being oxcavated in the nat 
Tod have but one external facade 
Tare is mainly internal, In most styles of architecture, wo nerally find thre 
of that style, an early period, an intermediate period and a late period, Since the style of ore 
period naturally merges into that of the next, the line of demarcation is not always well dofined 
in the intermediate period, bat the difference in style between tho early and lato periods is 
The classification of Pallava monuments is а comp: f 
‚ the differentiation is unusually we | marked in each riod. In the first place, all the earlier 
Pallava monuments nro rock-cut cave-temples With only one external facade cat in, the face of 
ments of the interm iato period, although all and позва орн 
e-i i я les commonly known as Matha as well аз cave-temples. Тие latter 
etan fran cu oh not found jn the cave-temples of the earlier period. ‘Thirdly, 
monuments belonging to the late period, are structural buildings ‘built of stone and brick. 

АШ of the earlier P. los woro excavated during tho reign of Mahondra- 
verman I, in the ‘early part nd may, therefore, bo said to belong to the 
WMahsadra period. Thore belonging to d wero mostly ent aut of the rock 
iu the reign of Матеа daring the latter half of the seventh century and therefore, belong to 
the Mamaila period „Iho stractural monuments of the later period were started by Rajasimha 
at the begiuning of thé eighth century and thus belong to the style of Rajasimba. ‘There is also 
a still later stylo than that of Rajasimba, dating from about 600 to 900 A.D., which may be 
called the style of Aparajita. Th very few temples in this Јаѕі-пашей style аз at this 
periód, we find Pallava architecture losing its identity and ante : пар 

dopt the classification given | y Dr. Jouvesu-Dubreail `Райага 
БЕ ЕЕ history of Pallava architecture into the four following styles :— 
` ? 1) Mahendra style, 610 to 640 A.D. 
(9 Малата style, 630 to 674 А.Р. 
(3) Бајазітћа style 674 to 800 A.D. 
(4) Aparāta style, 800 to 900 A.D. 
archi lies chiefly to the country lying immediately roi d 
f Pallava architecture арр ев ы between Tanjore pii а 
by the neighbouring cultures of the Pandyas ond 
ups of Pallava monuments are situated in 
Je defined above will serve all prattical 


. purposes in studying th this style are subterranean rock-cut excavations 
al facade which is їп the faoo of tho 


(1) Mahèndra 
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to Siva and originally contained stono lingas or images of that deity. The lingas were large 
and cylindrical in вһаро, highly polished and mountod cn yoni pedestals of tho usual kind. 
Tho shrine chamber із freo from all ornament within, but usually has a dvarapala, or doorkeepor, 
carved in high relicf standing on cach side of tho ontranco into tho sanctum. Tho oxternal ends 
of tho facade aro also often provided with figures of doorkeepers, one at each end protecting tho 
outer entrance, Бошо of tho»o figures nre very largo and Нато а characteristic poso which is 
somowhat difforent to that of tho doorkecpers of tho later perioda. They gonerally stand facing 
the spectator, in rather an aggressive attitude with ono hand resting on a huge club. Others, 
have ont hand raised to the head in the act bf adoration, 


А very characteristic featuro about temples in this style, is tho typo of pillar found in them. . 
Theso are about two feot equaro in section and about веуоц feot ja height. ‘The apper and lower 
41 portions aro cubical, while tho middle portion of the shaft has the angles Bevelled off whioh 
makes the middle third octagonal in section. Sometimes the cubical portións nro decorated with 
a conventional lotus flower design similar to the lotus medallions appasring on tho stone rails of 
tho Amarivati Btüpa ‘I'he capitals of the pillars nro simple corbols or brackets supporting the 
architrave above. "Tho lower or undersido of tho bracket is rounded upwards ond sometimes 
decorated with horizontal rows of roll ornament. Eash pillar has a corresponding side pilaster. . 
[Fig. 4 (а) ua UN - 

The cornice of the facado and that over tho ehrino doorway when decorated, usually. takes + 
the form of a heavy projecting convex moulding decorated with the Buddhist gable-window 
ornament, This ornament simulates в miniature barrel-vaulted roof decorated with little horso- 
shoe-shaped gable-windows. Human heads aré portrayed peering through the windows and tho 
gables havo largo flat-headed finials shaped like garden spades. (Fig. 2 (0). 


Another Buddhist feature that is sometimes met with in carly Pallava monumonts is the 
Buddhist rail ornamont. Floriated toranas or arches, aro also sometimes depicted in bas-relief, 
spanning an entrance or as an ornament over a niche containing an image. [Fig 2 (4).] 


The floor of the temple is usually raised n few foct above the natural ground-level and 
approached by a flight of rock-cut steps. In many cases tho steps havo been left unfinished, 
санак that this work was always left to tho last. When inscriptions occur in theso temples,’ - 
they will generally be found engraved on the pillars or along tho architrave of the facade. и 


(2) Afamalla style.—The monuments іп this style аго of three kinds :—Cave-temples, 
monolithio free-standing temples commonly known ns rathas and rock sculptures. Tho cave 
temples are excavated in the face of the rock in the same manner аз those belonging to the 
earlier period but their facades arc usually more ornamental and contain pillars of a different 
variety. On plan, the interiors ате much tho same as thoso of the cave-temples in the Mahandra 
style, with similar small square shrine chambers eut in the back wall which аге usually free from 
ornament within, The pillared hall in front of the shrine often contains large pancls соё in the ` 
side walls filled with sculptural figures in high relief. These are usually of great beauty and 
executed with remarkable skill. The interior too, of the more ornamental cave-tomples, ів рго- 
vided with cornice and plinth mouldings. Tho cornice is decorated with the Buddhist gable- 
"window ornament often with a frieze of bacred geese bolow it and the plinth with two or three 
"flat horizontal bands or mouldings running all round the base of the hall. © 


‘The most striking feature about the Mamalla style is the спгіопв shapo of the pillars. 
"Phe square heavy pillars with corbel capitals of the earlier period are replaced by pillars of a 
more elegant shape and better proportion. The baso of the pillar is caved in tho shapa of a 
conventional lion sitting very erect and carrying the shaft of the coluinn on the top of its head. 
The ehaft is still octagonal in section but of better proportion and crowned with a ове capi- 
tal having в flat abacus. Between the capital and tho architrave is usually a double bracket 
supporting the cornice. This latter feature is obviously а stone copy of a wooden model. 


"The so-called rathas, are rock-cut models of structural temples chiefly of timber constrne- 
tion. They vary in style and on plan but are decorated in the same manner аз the cave-templea 
of this period. They will be described in detail later on. 


The rock sculptures are large bas-relief sculptural scenes carved on the face of n cliff stand- 
ing in the open air and are different to those within the temples. There ага, only three or four 
‘examples of this {уре of monument, all of which are situated nt the Seven Pagodas. 


The earliest eculptural representations of Indian deitior are usually portrayed as ordinary 
mortals with only опе pair of arms As a rule, additional heads and limbs denoto a later period 
‘put thero are exceptions to this rule, as we find ипорев of Biva with four arms at tho very begin- 
ning of Hindu art in tho seventh century. The big image of біта ш the Trichinopoly cave- 
temple is an examplo of this, We know from the inscription in this temple that this Imago was 
carved at tho camo timo as the rest of tho templo and із not а later addition. But images of: 
tho minor deities and figures of Goorkeepers are usually portrayed with only one pair of arms. 

Jater times they are portrayed with four arms. | Sacred symbole, such as tho Sankha (conch) and 
Chakra (discus) are represented in early Indian art without flames of fire issuing from their 
des, In later art (after 800 А.О, theso symbols are decorated with flames of firo. Figures 

M the pode and ordinary mortals portrayed in carly Indian art aro of much bettor proporti 

of tho gods 23 fed and lilclike than thos of the later poriod. The early Indian stulptoré took , 


23 


- shrine entrance, representing Siva in the form of Gangadhara, was Р 
time and is not а later addition. Tt is now Dien e accepted dat eee ae 
ишда, of Mahéndravarman 1. „Опе inscription (No. 33 above) states that —“ Now ‘that 
алаша is a worshipper of the linga, let the knowledge that he Ваз turned back from hostil 
conduct bo spread for and wide by this lings.” This evidently refers to Mahóndra's form | 
rseontion of the saint Appar who afterwards conterted him to the cult of the linga as al ay 
Posted above (ride Epigraphia Indica, Vol. IIL, page 217). IU 
„Тһе facade faces the south and is simple and severe jo character [Fig. 3 (а 
+ gubical pillars dividing the facade into five openings, of equal size, wit! A ag ү ты 


inside tho temple and in line with those of the facade. In style, the pillars are similar to those 
tion of a torana over the entrances and there 


at Dalavánür, but they have no bas-relief representa! 
ате of the facade. ‘I'he cubical rtions of il 
аге decorated with lotus flower medallions and floriated ornament imile in Кы. Шз 
appearing on the Stone rails of the Amarivati Бра. "The underside of the corbol capitals їз 
- decorated with roll ornament J. On plan, the temple consists of а rock-out hall 
measuring 30 0* in length, 15' 0 in width and $" (^ in height. Cat into the Gast wall іза 
small sanctuary 7’ 10" eqnare and 7’ 0" in height. "The shrine facos the west. Cut in the 
centre of the floor of the sanctuary is а socket-hola 2 feet squaro for the reception of the linga, 
cond socket-hole 1 foot square, bond 
‘Mahéndra mentioned in the inscripti 
At ono time, the temple was used asa powder magazine, presui 
+ the facade were closed with brick walls, the latter have since 


ed 
of n doorkeepor leaning on a huge clab (Fig. 4 (J. Carved in t 
facing the shrine, is a large panel about seven feet square containing a fine image of Siva in the 
bearer of Ganga” (the Ganges). "This form of Siva illustrates the 


sons of Sagara, a king of the Solar гасе. + the requ 

f the gods” consented to direct her course to the earth, but her force was 

во great that the earth was unable to stand the shock., Бо Bhagiratha pray 

consented to receive the Ganges is head. ‘The river, roud of her mig 
her force as though to crush Siva, pat found herself lost in the tang! 
„еп became humble and Siva emitted her to flow forth again 

. Since then the river goddess ange is believed to abide in $ 

In the sculpture, Siva is portrayed Z ith four arms, the right пр п 

from his hair. ‘The left upper arm ‘holds some undistinguishable object that may bo meant for 

a rosary. The left lower arm rests ft hip and the right lower arm holds & hooded 

i :ned round Siva’s chest and right arms. Siva's right foot is 


serpent the body of which is entwine 1 

raised and rests on the head of an ugly Little ¢ 

‚ support the mighty foot of the sod. Simie little dwarfs 
regal 


employed in the samo manner wit | to Bı 
d аз crashing 8 similar Jit lo demon ата o Jat x 
tae the dwarf and tho lattor is shown supporting 


ot represented as crus 
< the god’s foot. Kneelin а tho figure of 5158,8 
уір rough the air ond raising their hands 0 
Fide of Siva’a head, depicted ах coming out of tho clouds is tho head snd bust of s little human 
figure with the hands raised in prayer On the other side js small animal, presumably n deer, 
ita recumbent attitude (Fig. 5). "Tho baso of the panel. је dere 
- ornament similar in design to that found fs iat Ae à sin ‘Madras Museum. 
„ТЬе village ot Mandagapstta із © mi les south-west of Dalaran: 
and e Eric m itway station in the Soath Arcot district. БАН 
a wilo to the west of tho village is а 8202. granito, halos an the northern face of which is 
excavated а Pallava tem tien facade similar in sice эр НЕН to the Dalavanur temple only 
Sith less ornamentation and {з elso different on plan. ES acad e sees the north and bas two 
squaro cubical pill rs of tho usual type үүгө ар be acade into three openings of 
equal size. Tho рі lars are free from ornament ent т E др аз до ornamental cornice. At 
the two ends of the facado are two large panels similan те hapo and isi to tho throe оразада 
iu the facade. ‘The опе at the western end contains E T oly соте figure in high relief 
. of a standing dvarapala, OF doorkeepere guarding tho enim? n fhis side. "Tho figaro Баз tho 
usual tolty headdress a ило, facing бор Ту lab. in LM er. eran. Atte i The ae 
arm resta оп the bip and the eft on O dar kee) gor is sho wearing the таа] 
оташ including two serpents OF 05685 per on tho eastern side of tho facado 
is ше do the p jst езе, except that the тою. » diferent i [noca to т d: 
ent esents only a 5! spectator. ч le stan: 
Shoat 4 bis oro the natural Lad br sm aa plan [ y of the ану тыуа 
с steps м t in wi ә , the te 
temples, Oe Ра tego a Tert in length, 24 feet wal die Û fest шыгыр mple 
ceiling is support: wiih four #2270 pillars m H E pilasters, pter ad 
„south wall focieg the orth, are three large te . Сана ix sod asilai 


act 30 6 


the back wall of each niche, is а square sockot-hole, indicating that а atone image опоо stood ів · 
each niche, forming three separate shrines. The position of tho sockot-holes clearly shows that 
images and not lingas stood in these shrines. А mutilated inscription on the outside of one of 


the pillars records that the temple was dedicated to the throe gods Brahmi, Siva and Vishnu: 


The serpent ornamenta worn by the doorkeeper indicate that the loading доњу enshrined in it 
was Siva whose image occupied the, central nicho. UA 


The name of tho Pallava king, who ordered this templo to be excavated is mentioned 


in the inscription as Vichitrachitta which we know isa buda of Mahóndravarman I. The- 


alphabet is much like that of the inscription at Dalavánür, and as both temples nre similar in 
style and ore situated within a few miles of each other, we may assume that the Mandaga pattu 
temple was also excavated during the reign of the great Mahéndravarman Г, 


(4) Pallavaram.—The old village of Pallivaram is situated 2 miles south of the modern : 


villege and railway station of that name in tho Chingleput district. ‘Io the east of the station 


is a hill known locally as the Pancha Pandava Malai in which has been excavated a rock-out - 


Pallava templé. It is now in the hands of the local Muhammadans who havo convorted it into 
a mosque by adding mnd and 


coatings of whitewash. 


On plan (Fig. 7), tbe temple is similar to the one at Mandagapattu and consists of a 
Pillared hall 82 feet in length, 124 feet in width and about 9 fegt in height. Cut in the back 
wall are five niches about 23 feet square. ‘I'hese must havo originally, contained stone lingas or- 
images. The roof is supported by two rows of pillars of the usnal cubical kind, cach row 
containing five pillars. The facade has five 


Y openings of equal size and is {тео from all ornament., 
A flight of steps leads up to the central opening. The cornice is а heav 


rojeeting convex - 
moulding but without the gable-window ornament as wo usually find. d ms ^m 


Tho plan and the style of the facade is very similar to the Mandagapattn templo but the 
Pallavaram temple has no figures of doorkeopers like the former, The pillar on tho right side 
of the entrance, has the octagonal portion of the shaft at the bottom instoad of in tho middle 
like the other pillars, Tt is carious that the masons should have made this mistako. Presumably ' 
this featuro is dne to accident and not intentional, and spoils the appearance of the facade. The 
shape of the upper portion of the shaft shows that it is not a later addition. Engraved all along 
tho architrave of the facade and also along that of tho inner row of pillars, is on inscription 
which is made up of a series of names which are evidently titles or birudas of a Pallava king 
(ата Report on Epigraphy Jor 1909, Part IT, No. 14, page 75). 1618 noteworthy that the 

st name in the series is “ Bri Mahondra-Vikrama,” tho same namo in fact, ав that which," 
appears in the inscription in the Trichinopoly templo. The form of tho letters, too, is similar in- 
both inscriptions. so there cau be no doubt that it was Mah&ndravarman I who had tho- 
Pallavaram temple excavated їй the early part of the soventh contury. 
(5) Mahéndravadi is situated 3 miles to the south-east of Sholinghur railway 
station in the Walajapet taluk of the North Arcot district. The villago is inhabited by 
‘Vaishnava Brahmans and possesses a fine tank, Olose to the tank are traces of fort walle and 
within the enclosuro is a largo granite rock in the eastern face of which a rock-ont templo has 
been excavated. The facade faces the east and is plain in design and without tho largo panels 
containing bas-relief figures of doorkeepers at the ends'of the facade, asat Dalnvünür and 
Mandagapattn (Fig. 8 (а)]. It has no carved projecting cornice"and this portion of tho facade 
has been left unfinished. Га the contro of the facade aro two square pillars with side pilasters, 
the cubical portions of which are ornamented with conventional lotus flowers similar to those ab 
Dalavinur. On plan [Fig. 8 (5)] tho temple consists of a rectangular hall measuring 18’ 0° " 
long, 18' 6" wide and 9’ 0" in height. Tho roof is supported by two pillars similar to 
and in line with thoso of the facade, Cat in the west wall and facing tho east, is а small oblong 
shrine coll flanked by two doorkecpers. Tho chrine contains А modern image of Narasimha, 
The doorkpepers stand with their hands ou their hips and faco the front like thoso at’ Dalavanur. 
‘These figures aro much decayed by tho wonthering of the rock. Tho tomplo contains an import- 
ant Pallava inscription engraved on the north faco of tho first pillar from the left of tho facade, 
De. E. Hultzsch bas given an accoant of this inscription in tho Epigraphia Indica, Vol, IV, pages 
152 and 153. It records that '" Gunabhira oxeavated the tomple which bore tho name of 
Mabhóndra-Vishnugriha (tbe Vishnu tomplo of Манаа) and that it stood on tho bank of the 
Mahondra-tat&ka, (the tank of Mahéndra), situated in abindrapura (the city of Маһбайгв); 
‘The templo, the tank and the city wore thus namod aftor Маһзпйга. ho same namo ocours in 
the Trichinopoly inscription and Dr E, Hultzsch is of opinion that the Pallava king who boro 
the surname of Ganabhira (tho bearer of virtuos) was Mabdndmvarman I. Tho ot er princes 
named Mahóndra and particularly Mahdadravarman II soom to havo relgned for а very short 
time or not to have reigned atvall. Thorefore, the Mahóndravadi tomplo may bo attributed to 
Маһдпйгататшап I. The largo tank near tho villazo is no doubt tho samo аз tho опо montionod 
in the inscription and if so, this too owes its origin to tho Pallavas. This is ono of tho fow- 
Pallava temples dodicsted to Vishno. 
6} Vallam.—The little villago ої Vallam is situate. 2 miles to the east of Chingleput 
а e aon on the road to Tirukkslokkanram. On tho rorth wide of tho road 1 шө 
and bill of Vallam, Thero aro three cave-temples excavated іп the eastern faco of the bill. 
The largest of them contains two Tamil inscriptiong which are mentioned in South Indian 


plaster walls to the interior and covering the templo in numerous - 
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Inscriptions, Vol, 11, Part ПІ, pages 340 and 341. The oldest of them is engraved on tho two- 


pillars of the entrance and records that tho temple was excavated by Skandesana, ron of Vasan- 
tapriyarāja and vassal of king Mabëndrapõtarāja who was sarnamed ‘'Gunabhara.” Неге 
there is no doubt concerning the name ofthe king, as the word Mabéndra is followed by Póta- 

The surname * Gunabhara ^ is the same as that found іп the 


rāja, ie. king of Pallavas. 
inscriptions at ‘Trichinopoly and Mahöndravadi. ‘The late Mr. Venkayya has shown that in all 
E Probability, this Mah@ndrapotarija of the Vallam inscription is identical with Mahéndravarman 
(Epi,raphia Indica, Vol. ПЛ, page 277). 7 
. The two emaller rock-cnt isl 
‘been converted into a modern Hindu shrine and its appearanes 
is ві one at 


amber facing the east and containing a cylindrical stone 
е of the shrine entrance are two doorkeepers. Their pose 
dress decorated with bull’s horns, an: in this respect, are similar to some of the Jater figures of 
doorkeepers at the Seven Pagodas belonging to ‘the Mamalla period. Cut ша niche од the 

‘ad image of @апёзз, and on the northern side of the 


facade is a crudely carved and much di 
to have been added ata later date. Between the openingsin the 


The Ganésa figure appears en A 5 
facade are modern brick and plaster fillings and wooden doors, and the entire facade is covered. 
in whitewash and its appearance is utterly spoilt, so much 60, that itis useless to attempt to 


photograph it, as nothing of the origi 
additions. It is а great pity as it is a 


standi h he уШаде. It i 1 
Ting оре north e7 shey Te ruck-cut facade faces the west but is hidden from viow by a 
attached to the жан! of it, In ео are two square 
ilt ганй into three openings of equal size. МІ is an entrance hall 
pillars, dividing the facade ini Ба Miet. Dat in the back or east чай, and res 
the west is а small square shrine chamber containing а monolithio lings. This shrine measures 
287 4" x § 7” nud ss tho same height Tho stone linga is oylindrical in 
ith i i pedestal stands 4' 9° above the floor peret du = out of 
the soli у 1 tains no- scalptares ог. ornamentation of any , but it доса 
tho solid rock. "The terapie on one of the pillars which was discovered by Dr. Jonveau- 
атеш in 1916 and published in his book “ Palate Antiquities, Vol. 1, page 66”. This 
inscription records that the temple was excavated by King Chandriditys but tho date is not 
given. Tho name Ch i surname of one of the Pallava kings bat wo do 
mot know which one bore this name. ЫЯ йй modern ada xd 
is Í 1 jh the facado owing to the m ern additions whie obscuro it 
It is impossible to photo P it] po found in 11.9.) Architecturally, this temple is in the 
oen included here. 
£ Molachéri isthe neighbouring villago of 
jn all probability, owes its origin to the 


oe resembling 0 опе іп : 
en recarved at n later period: . ü 
monolithio pillars of the usual kind ornamented swith costes 
of the facade is an image.of а doorkeeper which mostly r 

the shrine chamber of the Dalarünür чан e. ал Bo SSC 
i lowing Temar n n: is village. 
Dr. Ji оруга, Dore rat еж {that is to азу Simba-param) was tho capital 
of Singapurantda.” This namo is, therefore, ЕР inco the doorkecpers aro in tho 
stylo of анапа таатал I, wo may assume Бо ings P 
and that the templo was excavated either daring is Te sm 
varman 1.° No Pallava inscriptions bavo been fons in i 
not necessarily mean that none exiat, inse the ваг taco 0 

mandapa built up egainst the facade i temp! е. 

iesta object to having this portion of the ald 
Жошы. вв to За Bava tho mathor of the original temple 
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(Front Elevation). 


Fig. 1 (4) alavünür temple 
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Fig. 1 (0) Dalasinür temple (Plan). 
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(Front Elevation). 
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(Front Elevation). 


Fig. 6 (5) Mandsgapattu temple 
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Fig. 6 (в} Mandagarattu temple (Plan). 
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Fig 3. Fallirarans temple, ПЛетуцсв ard plz) 


Fig. 8 (4) Mahéndravadi temple (Front Elevation). 
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Е: Fig. 8 (в) Mahendravadi temple (Plan). 
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Section on ИпеА.В. 
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Tig. 9. Mélachin temple (Plan and Section). 


